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EXECUTIVE SUMMARY 

This Completion Report describes field activities and results of final confirmation sampling for a soil 
excavation program that was conducted at the Building 1065 Corrective Action Plan (CAP) Area, 
Presidio of San Francisco, California as part of a Phase I Interim Action (IA). The Phase I IA area at The 
Building 1065 CAP Area is approximately 17,500 square feet and is surrounded by Building 1063 to the 
north, Building 1062 to the east, Building 1040 to the south, and a parking area to the west. Prior to the 
Phase I IA, the site was partially paved and contained the concrete foundation of former Building 1065. 
The Phase I IA Area was the former location of gasoline and diesel underground storage tanks (USTs), an 
automobile maintenance facility, and below grade fuel oil distribution lines. Soil in the Phase I IA Area is 
contaminated with petroleum hydrocarbons and metals from past use of these facilities. 

The Phase I IA was performed to reduce exposure to construction workers and implement cleanup prior to 
construction of the Presidio Trust's (Trust's) Water Recycling Project at the Building 1065 CAP Area and 
to remove contamination in soil as part of the Presidio environmental restoration and cleanup program in 
accordance with Regional Water Quality Control Board (RWQCB) Order Number R2-2003-0080. At the 
Building 1065 CAP Area, the Trust plans to reuse and rehabilitate Building 1063 to house a water 
treatment plant. The Trust also plans to construct a subsurface recycled water storage tank south of 
Building 1063. Phase I IA excavation work was performed by Performance Excavators and sampling and 
excavation monitoring was performed by MACTEC Engineering and Consulting, Inc (MACTEC) 
between November 2003 and March 2004, on behalf of the Trust. 

As part of the Phase I IA, vadose zone soil was removed in and around where the recycled water storage 
tank and utilities will be installed (Phase I Vadose Zone Excavation). Soil was removed to Bay Mud 
which serves as an aquitard and barrier to the vertical migration of contaminants. The extent of soil 
removal was limited by the presence of Building 1063 to the north, Building 1062 to the east, and an 
active sanitary sewer line to south. 
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Executive Summary 



As part of the excavation program, Well 1065TMW3A was removed as were the two walls of a former 
hot well/sump. In addition, during excavation, previously unidentified abandoned underground utility 
lines, an abandoned sump, a hoist, and a 250-gallon underground storage tank (UST) were encountered 
and removed. The UST was removed under permits from the San Francisco Fire Department and San 
Francisco Department of Public Health. 

Three areas containing TPHd and TPHfo in soil were identified in vadose zone soil in the planned 
location of the Thornberg Road Extension, south of the Phase I Vadose Zone Excavation. The Phase I IA 
included excavating soil from these areas (potholes). 

After soil was removed from the Phase I Vadose Zone Excavation and three potholes, confirmation 
samples were collected from floors and walls of the excavation and from the floors of the potholes. At 
locations where confirmation sampling from the Phase I Vadose Zone Excavation showed IA target 
chemicals (TPH, benzene, toluene, ethylbenzene, xylenes [BTEX], or lead) exceeding cleanup levels, soil 
was further excavated vertically and laterally unless the area was limited by building foundations or 
active subsurface utilities. Analysis of final confirmation samples showed that TPH, BTEX, and lead 
concentrations were below cleanup levels in soil in the sidewalls and floor of the excavation. 

The completed excavation dimensions were approximately 130 by 95 feet and excavation depths ranged 
from 9 to 12 feet bgs. Based on topographic surveys completed prior to and following the soil removal, 
an estimated 3 100 cubic yards of soil were removed as part of the Phase I IA. Excavated soil was 
profiled and transported offsite to Class III (3069.94 tons of soil; based on bills of lading) and Class II 
landfills (25 14.3 1 tons of soil; based on bills of lading). The excavation was backfilled to grade except 
within the footprint of the proposed water storage tank. Based on surveys conducted before and after 
backfilling, an estimated 890 cubic yards of 1/4 inch crushed rock and Class II aggregate base were used 
as backfill. 



KB60561DF-Presidio MACTEC Engineering and Consulting, Inc. vi 

July 1, 2004 



1.0 INTRODUCTION 

This Completion Report describes field activities and results of final confirmation sampling for a soil 
excavation program that was conducted at the Building 1065 Corrective Action Plan (CAP) Area, 
Presidio of San Francisco, California as part of a Phase I Interim Action (IA). The Phase I IA was 
performed to reduce exposure to construction workers and implement cleanup prior to construction of the 
Presidio Trust's (Trust's) Water Recycling Project at the Building 1065 CAP Area. Soil excavation, 
backfilling, and soil disposal was performed by Performance Excavators and sampling and excavation 
monitoring was performed by MACTEC Engineering and Consulting, Inc (MACTEC) on behalf of the 
Trust. Work was conducted in accordance with the Final Interim Action Plan, Building 1065 Corrective 
Action Plan Area, Presidio of San Francisco, San Francisco, California {MACTEC, 2003b) and 
Technical Specifications, Interim Action, Building 1065 Corrective Action Plan Area, Presidio of San 
Francisco, California {MACTEC, 2003a). 

1.1 Background 

The following sections describe the site, past use, geologic conditions, and identified areas of 
contamination prior to the Phase I IA. Also provided is a brief description of the Water Recycling Project 
facilities at the Building 1065 CAP Area as well as the overall purpose and approach for the Phase I IA. 

1.1.1 Site Description and Past Site Use 

The Phase I IA area is approximately 17,500 square feet and is surrounded by Building 1063 to the north, 
Building 1062 to the east, Building 1040 to the south, and a parking area to the west. Prior to the Phase I 
IA, the site was partially paved and contained the concrete foundation of former Building 1065. An 
approximate 4-foot high corrugated iron and concrete retaining wall formed the northern edge of the 
Building 1065 foundation. The Phase I IA area was also separated from the parking lot to the west by a 
concrete retaining wall. Prior to the Phase I IA, site elevation in the southern part of the Phase I IA area 
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was 17 feet relative to National Geodetic Vertical Datum of 1929 (NGVD29). North of the Building 
1065 retaining wall, ground surface elevation was approximately 13 feet NGVD29. 

Buildings 1063, 1062, and 1040 are currently unoccupied. Building 1063 was a warehouse, Building 
1062 formerly served as an occupational therapy facility, and Building 1040 formerly served as a power 
house/steam plant. The steam plant used fuel oil that was stored in above ground storage tanks (ASTs) 
west of Building 1040. The ASTs were filled via a fuel distribution pipeline that ran along the west and 
south sides of the buildings. The ASTs and fuel distribution lines were removed in 1996. 

Former Building 1065 was used for painting, automobile maintenance, and contained two incinerators 
that were used to destroy pathological wastes. The incinerators were removed in the mid-1990s and 
Building 1065 was demolished in 1996. South of former Building 1065 was the Post Exchange Service 
Station (Old Building 1064) that contained three underground storage tanks (USTs) that stored diesel and 
gasoline. These USTs were removed from the Phase I IA area in 1996. There was a former sump located 
just west of Building 1062 that was identified as a hot well on several maps for the site; its use is 
unknown. Two walls and the floor of the sump were removed in 2002 and the excavation was backfilled 
with crushed concrete from the Letterman Hospital demolition project. 

1.1.2 Geologic Conditions 

Lithologic logging of borings drilled in the area shows that soil in the Phase I IA area consists of fill and 
native sand to a depth of approximately 7.5 feet, where it is underlain by Bay Mud. Fill is a 
heterogeneous mixture of various soil types including clay, silt, sand, and gravel and generally contains 
anthropogenic debris including brick, asphalt, concrete, wood, metal, wire, and porcelain. Native sand 
consists of clayey or silty sand and silt. The Bay Mud consists of soft silt and fat clay with peat and fine 
sand lenses. Groundwater was encountered during drilling in the Phase I IA area at depths between 4 and 
7 feet below ground surface (bgs). 
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1.1.3 The Water Recycling Project 

As part of the Water Recycling Project, the Trust plans to reuse and rehabilitate Building 1063 to house 
the water treatment plant. The Trust also plans to construct a subsurface recycled water storage tank 
south of Building 1063. The storage tank will be approximately 45- by 100-feet and 28 feet deep. 
Underground utilities and piping will be installed between the water tank and Buildings 1063 and 1040. 

1.1.4 Identified Areas of Contamination 

Previous soil and groundwater sampling at the Phase I IA area indicates that soil within and around the 
footprint of the recycled water storage tank contains total petroleum hydrocarbons as (TPH) gasoline (g), 
diesel (d), fuel oil (fo), benzene, ethylbenzene, methylene chloride, lead, arsenic, and cadmium above 
Presidio cleanup levels (EKI, 2002). Shallow groundwater contains benzene above cleanup levels. Free 
phase petroleum product has been measured in a 10-foot deep well 1065TMW3A, located within the 
footprint of the Phase I Vadose Zone IA excavation. 

1.1.5 Purpose and Approach 

The purpose of the Phase I IA was to remove contamination within and around the footprint of the 
recycled water storage tank and piping so that future construction activities can be safely conducted 
without increased risk to workers and other receptors from site contaminants. The Phase I IA also served 
to remove contamination in soil as part of the Presidio environmental restoration and cleanup program in 
accordance with RWQCB Order Number R2-2003-0080. 

As part of the Phase I IA, vadose zone soil was removed in and around where the recycled water storage 
tank and utilities will be installed (Phase I Vadose Zone Excavation). Soil was planned to be removed to 
Bay Mud which serves as an aquitard and barrier to the vertical migration of contaminants. As part of the 
excavation program, Well 1065TMW3A was removed as were the two walls of the former hot well/sump. 
The extent of soil removal was limited by the presence of Building 1063 to the north, Building 1062 to 
the east, and an active sanitary sewer line to the south. 
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Three areas containing TPHd and TPHfo in soil were identified in vadose zone soil in the planned 
location of the Thornberg Road Extension, south of the Phase I Vadose Zone Excavation. These isolated 
areas were near or adjacent to active subsurface utility lines. The Phase I IA included excavating soil 
from these areas (potholes), because after Thornberg Road is graded and paved, soil removal from this 
area would become problematic. 

After soil was removed from the Phase I Vadose Zone Excavation and three potholes, confirmation 
samples were collected from floors and walls of the excavation and from the floors of the potholes. If 
confirmation sampling from the Phase I Vadose Zone Excavation showed target chemicals (TPH, BTEX, 
or lead) exceeding cleanup levels, soil was further excavated laterally unless the area was limited by 
building foundations or active subsurface utilities. The excavation was not planned to extend vertically 
more than 2 feet into the Bay Mud to avoid compromising the integrity of the aquitard. 



KB60561DF-Presidio MACTEC Engineering and Consulting, Inc. 

July 1, 2004 



2.0 PHASE I INTERIM ACTION FIELD ACTIVITIES 

Field work for the Phase I IA was performed between November 10, 2003 and March 3, 2004, by 
Performance Excavators, San Rafael, California under Contract to the Presidio Trust. Field activities 
were supervised and documented and confirmation soil and wastewater samples were collected by a 
MACTEC geologist. The following describes activities performed in support of the Phase I IA. 
Activities are described in the general order that they were performed. Table 8 provides a daily log of 
field activities. Appendix A contains photographs taken during the Phase I IA field work. 

2.1 Mobilization 

Mobilization for excavation activities began on November 10, 2003. Mobilization activities included: 

• Erecting temporary chain link fencing 

• Towing vehicles parked in the portion of the parking lot designated as the stockpile staging area. 
This activity was performed by the Presidio Police Department. 

• Delivery of a lockable Conex box for equipment storage 

• Delivery of sandbags and polyethylene sheeting for the stockpile staging area 

• Delivery of heavy equipment including a Linkbelt 2700 excavator, a CAT IT286 front end 
loader/forklift, and a CAT 325C excavator with hydraulic breaker. 

2.2 Pre-Excavation Survey 

A survey crew from R. W. Davis Surveyors surveyed the pre-excavation surface on November 10 and 12, 
2003. Monitoring Wells 1065MW009B and 1065MW010B were used as control points for the 
topographic survey. Horizontal coordinates were surveyed relative to the 1927 North American Datum, 
Zone 3 (NAD 27) and elevations were measured relative to NGVD29. Appendix B contains as Exhibit 1 
a plate showing pre-excavation topography. 
KB60561DF-Presidio MACTEC Engineering and Consulting, Inc. 5 
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2.3 Utility Location 

Prior to start of work, previous geophysical surveys and utility location records were reviewed. A 
composite utility map was generated to aid field identification of active and inactive lines. Active 
subsurface utilities were identified and marked in the field by personnel from the Trust's utility 
department. On November 10, 2003, a Trust electrician turned off power to Building 1063 and the former 
Building 1064 pump island area and a Trust plumber turned off water lines in the retaining wall at the 
north end of the former Building 1065 foundation. PG&E crews (USA ticket Number 356325), identified 
a natural gas "T" as being inactive and gave Performance Excavators clearance to dig at that location. On 
Thursday, November 13, 2003, a Trust electrician cut the power lines at Buildings 1040 and 1063, so that 
when the lines were removed by Performance Excavators, the wires would not be pulled out from their 
fuse boxes. 

2.4 Demolition and Disposal of Concrete and Asphalt 

Between November 10 and 12, 2003, concrete and asphalt within the Phase 1 1 A excavation area 
boundaries were broken up and removed using a CAT 325 excavator with hydraulic breaker attachment 
and Linkbelt excavator. Soil was separated from concrete and asphalt debris, which was staged in 
separate stockpiles from the soil. Concrete removed included the retaining wall at the north end of the 
former Building 1065 foundation; this wall had been identified as a possible historic structure. 
Performance Excavators received authorization from the Trust on November 1 1, 2003, to demolish the 
retaining wall and dispose of the materials with the concrete and asphalt. Asphalt and concrete debris 
were disposed at Syar in Richmond, California. 

2.5 Stockpile Staging Areas 

On November 12, 14, and 20, 2003, three stockpile staging areas set up in the paved parking lot west of 
the Phase I IA Area. Storm drains in the footprint of the stockpile staging areas were sealed prior to 
construction. The staging areas were constructed using reinforced plastic sheeting joined using heavy 
duty tape. The edge of each stockpile area was bermed by placing approximately 1 -foot-high rows of soil 
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on top of the plastic sheeting, and then folding the sheeting over the soil and securing it with sandbags. 
Soil was transferred from the excavation area to the stockpile areas using ten-wheel dump trucks. At the 
end of each day, soil stockpiles were covered with plastic sheeting. The sheeting was secured using 
sandbags or rope. In response to complaints about soil odor from the Webcor offices directly down wind 
of the site, soil stockpiles were covered during excavation activities, as was feasible. 

2.6 Soil Excavation Activities 

Excavation of soil began on November 13, 2003, beginning approximately 4 feet from and parallel to the 
west wall of Building 1062. Soil was excavated within the boundaries of the proposed Phase I IA 
excavation as shown on Plate 3. Soil was initially removed to the grade of Building 1063 (approximate 
depth of 4 feet bgs), then extended to planned excavation depths (5.5 to 9.5 feet bgs), except where visual 
observations, PID readings, or confirmation soil sampling results indicated contaminated soil was present. 

As excavation proceeded to the west, excavation was temporarily stopped as previously unidentified 
underground utility lines, a sump, a hoist, a 250-gallon UST, and contaminated utility line backfill were 
encountered. The Trust was called in to identify whether the utility lines were inactive and give 
Performance Excavators direction regarding removal and future replacement of active utility lines. 
Excavation activities temporarily stopped on November 12, 13, 14 (for rain), 17, 18, and 20, 2003. 

Excavation activities also included removal of Monitoring Well 1065TMW3A, which was located within 
the excavation footprint. This well was removed on November 25, 2003 by digging out the well with the 
excavator. This resulted in removal of soil to a depth of 13.5 feet bgs. Confirmation sample 
1065EX228(13.5) was collected from the location of the former well. 

Planned excavation activities also include removal of two concrete sump walls, concrete forms, crushed 
concrete backfill, and visibly contaminated soil associated with a former sump located adjacent to 
Building 1062. Because the former sump walls and contaminated soil extended 10 feet below grade close 
to Building 1062, crushed concrete from the former sump excavation was placed back in the excavation 
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to prevent failure of the excavation walls adjacent to Building 1062. The crushed concrete was placed 
against the excavation walls up to the elevation where the building foundation was exposed. The material 
was not compacted. A sample of the material (1065EX219[7.5]) was collected and analyzed for target 
chemicals to evaluate whether there were contaminants present in the replaced backfill. Chemical 
analysis showed that this backfill contained cadmium and TPHfo above cleanup levels (Table 4). As 
discussed below, this soil was later removed as part of over-excavation activities. 

Over-excavation activities included removal of soil showing staining or exhibiting petroleum odors and 
removal of soil in areas where IA target chemicals exceeded cleanup levels as described below. 

• Stained Soil and Petroleum Odors - Soil was removed from the excavation floor downgradient of 
1065TMW3A on November 21, 2003, because soil at the planned final grade elevation was stained 
and exhibited petroleum odors; this material was removed until PID readings showed no elevated 
volatile organic compounds. 

• Exceedances of IA Target Chemical Cleanup Levels - Additional over-excavation was performed 
in two locations in the excavation floor and two sidewall locations because initial confirmation 
samples showed TPHg, TPHd, TPHfo, and/or benzene above cleanup levels. These areas are 
described below: 

Over-excavation from Floor 

• 450 square foot area at 1065EX227(6.5) and 1065EX230(6.5) on January 23, 2004 

• 150 square foot area at 1065EX219(7.5) (crushed concrete from the sump excavation) on January 
30, 2004. 

Over-excavation from Sidewalls 

• 25 feet of sidewall at 1065EX203(6.5) on December 8, 2004 
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• 20 feet of sidewall at 1065EX238(6.5) on January 30, 2004. 

Analytical results for soil samples removed by over-excavation are provided in Table 4. Where soil was 
over-excavated at 1065EX219 and 1065EX238, confirmation samples were immediately collected and the 
area backfilled because the over-excavation was in close proximity to the foundation of Building 1062. 

Excavation was completed on January 30, 2004, when final confirmation soil samples were collected. 
The limits of the excavation, as specified in the work plan, and construction plans and specifications, 
were generally observed. The excavation dimensions were approximately 95 by 130 feet and excavation 
depths ranged from 9 to 12 feet bgs (Plate 3). 

2.7 Removal of Underground Utilities 

As discussed in Section 2.6, underground utilities were encountered during excavation activities. The 
Trust was notified if unmarked utilities were encountered and work stopped until the Trust authorized 
removal of the lines. Only the portion of the lines located within the excavation footprint were removed. 
Except for the steam lines, the removed lines were plugged with grout where they exited the excavation. 
Active lines were replaced during backfilling. Steam lines were cut, but not plugged. The Trust plans to 
cap or plug steam lines during the Phase II IA. The utilities encountered included electrical lines, 
abandoned steam lines, clay storm drains and sanitary sewer lines, and concrete utility trenches (Plate 2). 

Abandoned Steam Lines 

The abandoned steam lines consisted of asbestos- or fiberglass-wrapped or lined iron piping. Some 
suspected steam lines also appeared devoid of wrapping or lining. The asbestos-wrapped lines were 
identified, cut, carefully removed, the exposed ends taped (asbestos-lined pipe) or wrapped in plastic 
sheeting (asbestos-wrapped pipe), and set aside for disposal by the Trust Asbestos Abatement 
Department. Small, loose asbestos fragments were bagged separately. Abandoned steam lines were 
found at the following locations: 
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• In the retaining wall 

• At the northeast corner of the excavation. One of the lines found on the northeast edge of the 
excavation contained opaque, black, viscous fluid with a hydrocarbon odor. This line was 
removed and the surrounding soil excavated. 

• Along the eastern edge of the excavation. 

• Adjacent to an active storm sewer adjacent to Building 1062 

Storm Drains and Sanitary Sewer Lines 

Storm drains and sanitary sewer lines were found at the following locations: 

• A section of an active clay storm drain was encountered and removed along the northern edge of 
the excavation parallel to Building 1063. The drain was about one foot below ground surface and 
drained to the east. The Trust authorized Performance Excavators to remove the line, and plug 
the ends with grout where they exited the excavation. The line was replaced with a PVC line 
during excavation backfilling activities. 

• Two risers coming off the protected sewer line on the east side of the excavation adjacent to 
Building 1062 were cut and capped. 

• A section of a second clay sewer line was removed from the northern edge of the excavation. 
Although located outside the planned excavation limits, the line was removed because stained soil 
was observed inside the pipeline and in the surrounding soil and backfill. 

• A section of a 10-inch diameter clay pipe was exposed in the vicinity of Monitoring Wells 
1065MW9A and 9B. The line was filled with black decomposed sewer material and a small 
amount of soil; it was presumed to be inactive. After receiving authorization from the Trust, the 
line was cut, removed, and the ends plugged where they exited the excavation. 



KB60561DF-Presidio MACTEC Engineering and Consulting, Inc. 10 

July 1, 2004 



Phase I Interim Action Field Activities 



Concrete Utility Trench 

A concrete utility trench was encountered in the southeast corner of the excavation, parallel to the edge of 
Building 1062; soil around it had fuel odor and staining. This utility trench was removed although it was 
located outside the planned excavation limits. 

2.8 Removal of Buried Concrete Foundation, Sump, and Hoist 

During excavation activities, various buried items were encountered and removed after receiving 
authorization from the Trust. On November 12, 2003, a concrete sump was exposed while excavating 
soil and concrete beneath the foundation of former Building 1065 (Plate 2). The sump measured 
approximately 4- by 16-feet by 3 feet deep and was filled with 3 A inch drain rock. There were two 3- to 
4-inch diameter cast iron pipes connected to the south and west sides of the sump and one 2-inch pipe 
connected to the north end of the sump. The base of the sump was sloped; dark black viscous fluid was 
observed at the northern, down-slope end of the sump. The sump was surveyed by R. W. Davis 
Surveyors before it was removed (November 16, 2003). Performance Excavators received approval to 
remove the sump on November 17, 2003. Soil and rock within and surrounding the sump were initially 
staged separately from other soil, but were later mixed with and profiled with other soil from the 
excavation. 

On, November 13, 2003, an approximately 15-foot long concrete retaining wall-like structure, a crushed, 
rusted 5 5 -gallon drum, and a rusted hydraulic hoist were removed from the excavation at the western end 
of the footprint of former Building 1065 (Plate 2). The hoist contained residual oil, and soil was 
discolored in the vicinity of both the drum and hoist. The drum and hoist were staged separately on 
plastic sheeting, and absorbent material was used to contain leaking hydraulic oil from the hoist. 

2.9 Removal of Tank 1065.4 

On November 19, 2003, a UST (Tank 1065.4) was encountered just south of the location of three former 
diesel and gasoline USTs that were removed in 1996. Soil was removed from around the UST. The tank 
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was cylindrical, constructed of riveted steel, and was 3.2 feet in diameter and 4.0 feet long; no leaks or 
holes were observed in the UST. Estimated capacity of the UST was 250 gallons. The vent riser and 
piping had been broken off by the excavator bucket. A PID reading taken at the point where the vent riser 
was previously attached was 55 parts per million (ppm). Fluid was visible through the openings at the top 
of the tank, and a stainless steel bailer was lowered into the tank to visually observe the fluid contained in 
the UST. The fluid in the bailer consisted of water with a strong fuel odor and sheen. There appeared to 
be a small amount of sediment at the bottom of the tank. 

The Trust submitted a Work Plan (MACTEC, 2003c) and Underground Storage Tank Application to the 
San Francisco Department of Public Health (SFDPH) and the City of San Francisco Fire Department 
(SFFD) on November 20, 2003. On November 20, 2003, water was pumped out of the UST into two 
55-gallon drums, which were staged onsite. The drums were later moved to the Central Magazine Area 
and were sampled on February 24, 2004, to characterize the water for disposal. Results are presented in 
Table C2 of Appendix C. The water was disposed by Clearwater Environmental on June 17, 2004. 

On November 24, 2003, the UST was removed under the supervision of the SFDPH and SFFD. The PID 
reading within the empty tank was 25 ppm, and the PID reading in the surrounding soil was 40 ppm. Soil 
was further removed from around the UST and the UST was filled with dry ice to purge any vapors 
remaining in the tank. The lower explosive limit (LEL) measurement in the UST was 4% and oxygen 
was 5.5%. After receiving authorization from the SFFD, the UST was removed from the excavation, 
loaded onto a truck along with the previously removed hydraulic hoist, transported by Ecology Control 
Industries (ECI) (a licensed hauler) and disposed at an ECI facility in Richmond, California. ECI's 
Richmond Facility is permitted to provide UST decontamination and reclamation. Further information 
concerning removal of the UST can be found in the Tank 1065.4 Removal Report (Appendix C). 
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2.10 Air Monitoring 

Air monitoring was conducted during excavation activities. Air monitoring consisted of collecting 
measurements of organic vapors in and around the excavation when soil removal was being conducted. 
Perimeter air monitoring consisted of collecting volatile organic vapor measurements outside of the fence 
line that marked the Phase 1 1 A work area. 

2.10.1 Excavation Air Monitoring 

During excavation activities, air monitoring was performed using a PID when discolored soil was 
encountered. Monitoring was conducted within the breathing space of personnel on the ground and 
within the elevated cabs of the equipment. If PID readings were above action levels (1 ppm), the crew 
was notified to don respirators. During excavation and removal of petroleum-contaminated soil from the 
area immediately around the former USTs, onsite personnel wore respirators full time in the exclusion 
zone. 

2.10.2 Perimeter Air Monitoring 

During excavation activities, perimeter air monitoring was conducted to ensure that exposure limits were 
not exceeded outside the perimeter of the work area. Perimeter monitoring consisted of taking PID 
measurements along the entire perimeter fence line (exclusion zone), along the western fence line 
adjacent to the stockpile staging area, along Gorgas Avenue, and along Kendall Road near the eastern 
ends of Buildings 1063 and 1062. Perimeter air monitoring was performed on November 19, 20, 21, and 
25, 2003. The following summarizes perimeter air monitoring results: 

• November 19 - PID readings ranged from 0.2 to 0.7 ppm along the perimeter fence line and strong 
petroleum odors were periodically noted during soil excavation and stockpiling activities. 

• November 20 - During the morning hours, PID readings were all ppm. In the early afternoon, PID 
readings were ppm along the western fence line adjacent to the stockpile staging areas; up to 0.5 
ppm along Gorgas Avenue; and up to 0. 1 ppm along Kendall Avenue. 
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• November 21 - During the morning hours, PID readings were ppm along the western fence line; up 
to 0.5 ppm along Gorgas Avenue; and up to 0.5 ppm along Kendall Avenue. In the early afternoon, 
PID readings were ppm along the western fence line; ppm along Gorgas Avenue; and up to 0.5 
ppm along Kendall Avenue. 

• November 25 - Perimeter air monitoring showed PID readings of ppm. 

2.11 Excavation Dewatering and Wastewater Disposal 

Rainwater and related surface water runoff entered the excavation during the soil excavation program. 
Water was removed from the excavation prior to collecting confirmation samples from the excavation 
floor and prior to backfilling the excavation. Water was pumped from the excavation using an electric 
submersible pump powered by a portable generator. Water was stored into high-volume baffled storage 
tanks, designed to optimize sediment retention prior to discharge. A water sample (1065WW200) was 
collected from the tank on December 8, 2003 by MACTEC to assess whether the water in the excavation 
met San Francisco Public Utilities Commission (SFPUC) acceptance criteria for batch wastewater 
discharges. The sample was collected by lowering a new polyethylene bailer into the water tank through 
the top hatch of the storage tank. No product was observed in the sample. Samples were analyzed for the 
following analytes: 

• TPHg 

• pH (pH units) 

• Dissolved Sulfides 

• Hydrocarbon Oil and Grease 

• Total Recoverable Oil and Grease 

• Total Suspended Solids 
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• Chemical Oxygen Demand 

• Phenols 

• Cyanide (Total) 

• Flashpoint 

• Metals 

• Aromatic and Halogenated Organic Compounds 

The following field parameters were collected from each of the water storage tanks. 



Location 


T 2 (North) 


Tl (South) 


Units 


Discharge Limits 


pH 


7.22 


6.74 


- 


6.0 minimum, 9.5 maximum 


Temperature 


51.8 


54.9 


F 


125 °F 


Conductance 


2.02x100 


2.19x100 


uS/cm 


NA 


Turbidity 


152 


>1000 


NTU 


NA 



Analytical results are presented in Table 2. Review of analytical results showed that contaminants met 
SFPUC acceptance criteria and on December 12, 2003, the Trust authorized Performance Excavators to 
discharge the excavation water into the Trust's sanitary sewer. Approximately 40,000 gallons of water 
were discharged into a sanitary sewer manhole located west of the Phase I IA area during three separate 
events between December 17, 2003 and January 27, 2004. 

2.12 Potholing 

In accordance with the work plan, soil was excavated from three localized areas (potholes; Plate 3) where 
TPH was previously detected in soil samples from borings and excavation samples above cleanup levels. 
On December 18, 2003, soil was excavated in the vicinity of former sample 1065SB102 using a backhoe. 
The pothole was 7 by 5 feet and 8.5 feet deep. A second pothole, measuring 3 by 6 feet by 3 feet deep, 
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was excavated at the former location of sample FDS 1040L03, just south of an active sewer line. The 
third pothole was dug at the location of sample 1040EX1 1 between two marked utilities. The pothole 
measured 2 by 8 feet and was 5 feet deep. A black plastic sewer line was uncovered on the south edge of 
the pothole at 4 feet bgs and steam lines were encountered at the east end of the pothole at 3 feet bgs. No 
elevated PID readings or visible evidence of contamination were observed in soil removed from the three 
potholes. 

2.13 Confirmation Sampling 

Confirmation soil samples were collected from the sidewalls and floor of the Phase I Vadose Zone 
Excavation to characterize residual contaminants left in place and verify that cleanup levels had been 
achieved. Confirmation samples were collected for every 25 lineal feet of sidewall and from the 
excavation floor based on a 25- by 25 -foot grid. Excavation soil samples are shown on Plate 3 and 
Table 1 lists confirmation soil samples. Prior to sampling, soil disturbed by excavation equipment was 
scraped off to expose undisturbed soil. 

Confirmation soil samples were collected by advancing a clean 6-inch long stainless steel tube directly 
into the soil in the excavation sidewall or floor. In some cases, the soil was soft enough to push the tube 
directly into the soil by hand, and where the soil was firmer, a clean stainless steel plate was held against 
the end of the tube and it was hammered into the soil. The ends of the tubes were capped with Teflon 
squares and plastic caps, the tubes were labeled, and then stored in an ice chest with ice. Soil samples 
were transported to Sequoia Analytical Laboratory and analyzed for TPHg, TPHd, TPHfo, metals, and 
VOCs. In addition, selected samples were analyzed for total organic carbon (TOC). TOC results will be 
used to evaluate soil properties that may affect various remedial options. 

Results for TPH, benzene, toluene, ethylbenzene, xylenes (BTEX), and lead were compared to Phase I IA 
cleanup levels (Table 3). If the sample results exceeded the cleanup levels, additional soil was removed 
and the excavation was re-sampled using protocols described above. Samples with IA target compounds 
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(TPH, BTEX, and lead) that exceeded cleanup levels, are shown in grey on Plate 3. These samples and 
surrounding soil were removed by over-excavation (Section 2.6) and additional confirmation soil samples 
were collected. 

Where contaminated soil was observed adjacent to or in close proximity to a building foundation or 
subsurface utility line, it was not possible to remove all visibly contaminated soil without compromising 
the structural integrity of the building foundation or utility line. In these cases, as much contaminated soil 
was removed as was feasible, and a confirmation sample was collected. 

One confirmation soil sample was collected from the floor of each of the three potholes excavated south 
of the Phase I Vadose Zone Excavation. Samples were retrieved from the floor of the pothole using 
protocols described above, except for one pothole (by 1065 SB 102) where the sample was retrieved with 
the bucket of the backhoe. The sample was collected by scraping soil from the surface of the backhoe, 
and inserting the sample tube into soil within the backhoe bucket until the tube was completely full. The 
sample was capped and handled as previously described. 

2.14 QC Samples 

Six duplicate soil samples were collected as part of excavation sampling. In addition, two equipment 
blank samples were collected and two trip blanks were submitted for analysis. Trip blanks were collected 
when water samples were submitted for analysis. Equipment blanks were submitted if reusable sampling 
equipment was utilized for collection of samples (water samples). Because soil samples were collected 
by directly pushing the sample tube into the excavation sidewall or floor, no equipment blanks were 
necessary for soil sample collection. QC samples are summarized in Table 2. 

2.15 Final Excavation Survey 

The completed excavation was surveyed by R.W. Davis on January 27, 2004. Appendix B provides as- 
builts for the completed excavation (Exhibit 2; As-Built 1 st Excavation). 
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2.16 Excavation Backfilling 

The Trust originally planned to use soil stockpiled from the Letterman Digital Arts excavation as backfill 
for the Vadose Zone Excavation. A sample collected on November 18, 2003 and submitted to RGH 
Geotechnical and Environmental Consultants (RGH) for compaction tests (ASTM D1557) showed that it 
was suitable for backfill material with a maximum dry density of 127 pounds per cubic foot (pcf) and 
optimum moisture of 1 1 percent. Compaction test results are presented in Appendix D. However, when 
the excavation was ready to be backfilled, the stockpiled soil had not been adequately protected from rain 
and had a moisture content of 15.8 percent. 

Performance Excavators identified another backfill source (Potrero Hills) and samples were submitted to 
Sequoia Analytical (1065SP200) for analysis for TPHg, BTEX, Title 22 metals, and PCBs and 
organochlorine pesticides and to RGH for compaction tests on December 29, 2003. The material was a 
brown clayey sand with a maximum dry density of 124 pcf and optimum moisture content of 1 1 percent 
(Appendix D). Although this material met requirements, Performance Excavators expressed concern over 
the potential for high moisture in the imported backfill from continued rain and after discussion with the 
Trust, agreed that Class II AB from Lake Hermann Quarry would be used as backfill. A sample was 
collected by MACTEC on January 26, 2004 (1065SP201) and submitted to Sequoia for analysis for 
TPHg, TPHd, TPHfo, and Title 22 metals and to RGH for compaction testing. Compaction tests showed 
the material (gravel with silt and sand) had maximum dry density of 138 pcf and optimum moisture 
content of 9 percent. Compaction test results are in Appendix D. Analytical results showed that TPH and 
metals were below cleanup levels (Table 5) and accordingly, the material was approved to be used as 
backfill. 

On January 26, 2003, the Trust approved a change in specifications for backfilling the Phase I Vadose 
Zone Excavation. Gravel was to be placed in a 6- to 12-inch-lift on the part of the excavation floor that 
coincided with the footprint of Birmingham Road (northern part of excavation). The gravel was then 
covered with geotextile fabric, and covered with compacted Class II aggregate baserock. The portion of 
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excavation that lay within the Birmingham Road footprint would be backfilled to near final grade 
elevation. Sidewall slopes were to maintain the originally designed slopes of 4:1 and 8:1. Slopes would 
continue to the floor of the existing excavation. No imported material would be placed within the 
footprint of the planned subsurface water storage tank (the southern part of the excavation) because that 
material would be excavated during construction of the water storage tank. 

On January 29, 2003, Performance Excavators placed 12 inches of 1/4 inch crushed rock and geotextile 
fabric along the north edge of the site. Class II aggregate baserock was then placed and compacted. 
End-dump trucks dumped the aggregate, which was spread with a bulldozer, and then compacted with a 
vibratory roller. The active sanitary sewer along the east end of the site was covered with aggregate base 
rock and compacted. Two field density tests were performed by MACTEC on January 29, 2003 and 
showed compaction of 97% maximum density. 

On January 30, 2003, Performance Excavators continued to place and compact imported aggregate base 
in thin lifts. Three field density tests performed by MACTEC showed respective compactions of 95%, 
98%, and 100% of maximum density. 

On February 2, 2003 a geotechnical site inspection found that Performance Excavators had completed 
work. The backfilled surface was firm and smooth. All surfaces were sloped to meet design 
specifications and drained into the future water storage tank footprint. 

2.17 Final Post-Grading Survey 

The backfilled excavation was surveyed by R.W. Davis on March 3, 2004. Appendix B shows plans for 
the As-Built Gravel Fill (Exhibit 3; Appendix B) and Cross section of the Gravel Fill (Exhibit 4; 
Appendix B). 
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2.18 Soil Profiling and Disposal 

Soil stockpile samples were collected by Performance Excavators for waste profiling. One 4-point 
composite sample was collected for each 550 cubic yards of stockpiled soil. Samples were collected by 
driving 6-inch stainless steel liners into newly exposed soil. Samples were analyzed by Severn Trent 
Laboratories of Pleasanton, California for TPHg, d, motor oil (mo), BTEX, VOCs, semivolatile organic 
compounds (SVOCs), polychlorinated biphenyls (PCBs), metals, and hexavalent chromium. Selected 
samples were also analyzed for vanadium, chromium, lead and mercury by the California Waste 
Extraction Test (CA W.E.T). 

After profiles were approved and signed by the Trust and the disposal facility reviewed the profiles and 
analytical results, stockpiled soil was loaded into dump trucks operated by Cross Trucking, Forestville, 
California, a licensed, DOT-approved hazardous waste transportation contractor. Bills of lading indicate 
that 25 14.3 1 tons of soil was transported to Hay Road Landfill, Vacaville, California (Class II Facility) 
and 3069.94 tons of soil was transported to Ox Mountain Landfill, Half Moon Bay, California (Class III 
Facility). Table 6 provides a list of soil loads and weights disposed at the two facilities. Appendix F 
presents waste profiles and bills of lading. 

2.19 Demobilization 

In February 2003, the equipment and materials stored at the site were demobilized. Dewatering 
equipment, which consisted of two 10,000 gallon baffled tanks, submersible pump, and associated hosing, 
was removed by Rain-for-Rent between February 2 and 4, 2003. On February 4, 2003, the CAT IT286 
loader and CAT 416 backhoe were picked up and transported offsite. The Linkbelt 2700 excavator 
picked up and removed from the site on February 17, 2003. The John Deere 644 Loader was taken off 
site on February 23, 2004. 
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The following provides a summary of the Phase I IA analytical program. 

3.1 Excavation Confirmation Soil Samples 

Excavation confirmation soil samples were submitted under chain of custody to Sequoia Analytical 
Laboratories for the following analytes and test methods. 

• TPHd (petroleum hydrocarbons in the C12-C24 range) - USEPA Test Method 8015B with silica gel 
cleanup (S W3630A) 

• TPHfo (petroleum hydrocarbons in the C24-C36 range) - USEPA Test Method 8015B with silica gel 
cleanup (S W3630A) 

• TPHg (petroleum hydrocarbons in the C7-C12 range) - USEPA Test Method 8015B 

• VOCs - USEPA Test Method 8260B 

• Title 22 Metals - USEPA Test Method 60 1 0/6020-7000 Series 

• TOC - Walkley Black (only selected soil samples were analyzed for TOC). 

3.2 Wastewater Samples 

Wastewater samples were collected by MACTEC and analyzed by Sequoia Analytical Laboratories for 
the following parameters: 

• pH - USEPA Test Method 150. 1 

• Dissolved Sulfides - USEPA Test Method 376.2 

• Hydrocarbon Oil and Grease - USEPA Test Method 418.1 
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• Total Recoverable Oil and Grease - USEPA Test Method 413.1 

• Total Suspended Solids - USEPA Test Method 160.2 

• Chemical Oxygen Demand - USEPA Test Method 410.4 

• Phenols - USEPA Test Method 420. 1 

• Cyanide (Total) - USEPA Test Method 335.2 

• Flashpoint - USEPA Test Method 1010 

• Arsenic, cadmium, chromium, copper, lead, nickel, silver, and zinc (Total) - USEPA Test Method 
601 0B 

• Mercury (Total) - USEPA Test Method 7470A 

• Aromatic and Halogenated Organics - USEPA Test Method 8260B 

3.3 Backfill Samples 

The backfill sample from Potrero Hills was collected by the Trust and analyzed by Sequoia Analytical 
Laboratories for: 

• TPHg - USEPA Test Method 8015B 

• TPHd, fo - USEPA Test Method 8015B with silica gel cleanup (S W3630A) 

• Organochlorine pesticides and PCBs - USEPA Test Method 8082 

The backfill sample from the Lake Hermann Quarry was collected by MACTEC analyzed by Sequoia 
Analytical Laboratories for: 

• TPHg - USEPA Test Method 8015B 
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• TPHd, TPHfo - USEPA Test Method 8015B with silica gel cleanup (SW3630A) 

• Title 22 Metals - USEPA Test Method 60 1 0/6020-7000 Series 

Appendix G contains laboratory analytical reports and Table 2 lists test methods and turnaround times for 
these samples. 

3.4 Stockpile Samples 

Stockpile soil samples were collected by Performance Excavators and submitted to Severn Trent 
Laboratory. Samples were analyzed for 

TPHg/BTEX - USEPA Test Methods 8015M/8021 

TPH d, TPHmo - USEPA Test Method 8015M 

VOCs - USEPA Test Method 8260B 

SVOCs - USEPA Test Method 8270C 

PCBs - USEPA Test Method 8082 

CAM 17 Metals - USEPA Test Methods 601 0B, 6020, and 7471 A 

Hexavalent Chromium - USEPA Test Method 7196A 

Selected samples were also analyzed for vanadium, chromium, lead and mercury by the California 
Waste Extraction Test (CA W.E.T) 3005A/6010B and 7470A. 

Appendix E contains analytical results for these samples. 

3.5 Data Validation 

Soil excavation sample results were subjected to data validation in accordance with the Presidio- Wide 
Quality Assurance Project Plan (QAPP; Tetra Tech 2001). Wastewater and stockpile sample analytical 
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results were not validated because they were sampled to meet landfill and SFPUD specifications. Data 
validation results are summarized in Appendix H. 

Review of the data validation results indicates the following significant findings: 

• Reporting limits for the soil samples were raised due to dry weight correction. Many of the soil 
samples were collected from the floor of the excavation after the excavation had been dewatered and 
were very moist to saturated. 

• Results for acetone and vinyl acetate in the rinsate and trip blanks were nondetect and qualified as 
rejected (R) due to minimum average relative response factor failure. Acetone and vinyl acetate are 
not target analytes for the Phase 1 1 A. 

• The nondetect results for TPHg and unknown purgeable hydrocarbons in Sample 1065EX234(9.5) 
were qualified as rejected (R) due to extremely low surrogate recovery. This sample is located in the 
footprint of the water recycled storage tank and soil in this area will be removed as part of 
construction of the below grade water storage tank. 

• The nondetect result for TPHg and unknown purgeable hydrocarbons in DUP(040123) was qualified 
as rejected (R) due to extremely low surrogate recovery. It should be noted that the result for TPHg 
in this sample was changed to nondetect due to method blank contamination. TPHg result for the 
associated primary sample was not rejected with a reported value of 0.08 mg/kg. 

• Only one of the six field duplicate pairs met the relative percent difference precision control 
requirement of 50 percent. This was not entirely unexpected, because soil samples have inherent 
inhomogeneity. 

Comparison of detection limits for nondetect compounds to cleanup levels for confirmation soil samples 
shows that reporting limits (RLs) for several VOCs and arsenic were above cleanup levels. A summary 
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of this comparison is presented as Table H4 in Appendix H. However, except for two samples with high 
concentrations of TPHg (1065EX208 [8.0] and DUP 120803), method detection limits (MDLs) for these 
compounds were below cleanup levels. Because detections between the RL and MDL were reported as 
estimated values (J-flagged), any detection above the cleanup level would have been reported for these 
analytes. 
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4.0 FIELD OBSERVATIONS 

4.1 Soil and Groundwater Conditions 

Logs of excavation sidewalls are presented on Plate 4. In the southern end of the excavation, the first 2 to 
3 feet of material encountered consisted of silty sand and gravel with construction/municipal debris, 
including, but not limited to, brick, rock, cobblestones, wood fragments, metal, ceramic tiles, porcelain, 
bottles, and jars. Shallow soil encountered in the northern portion of the excavation consisted of red chert 
fill material with no debris or refuse. Brown to yellow brown silty sand with localized zones or lenses of 
gravel was encountered between 3 and 6 feet bgs. The brown to yellow brown silty sand was underlain 
by a heterogeneous greenish grey to very dark grey silty to clayey sand. This material was encountered 
between 6 and 8 feet bgs, and displayed an odor of organic decay and sulfur. Bay Mud, consisting of 
olive grey to black clay and sandy clay, was encountered below this unit. At depths of 12 feet bgs (the 
maximum excavation depth), the Bay Mud contained organic material and sand lamina. 

4.2 Areas of Contamination 

As shown on Plate 2, areas of soil staining and elevated PID readings were observed in the vicinity of the 
former USTs and in an area of soil that extended north and downgradient of the former USTs. Soil 
beneath the western portion of the former Building 1065 foundation and soil north and downgradient of 
former Building 1065 also exhibited elevated PID readings and staining. In addition, contaminated soil 
and contaminated backfill was found inside of and surrounding underground utility lines encountered 
during excavation. The lines and backfill appeared to have served as preferential pathways for the 
migration of petroleum hydrocarbons as described below. 

• Opaque black viscous fluid was found in an abandoned steam line in the northeast end of the 
excavation 
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Contaminated soil was found inside of a clay sewer line at the northern edge of the excavation. 
Backfill surrounding the line showed staining and exhibited odors 

Soil around a concrete utility trench the southeast corner of the excavation was stained and exhibited 
fuel odors 

Stained sand backfill was observed around abandoned sewer lines adjacent to the existing sanitary 
sewer manhole in the northeast corner of the excavation. 
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5.0 FINAL SITE CONDITIONS 

5.1 Results of Final Confirmation Sampling 

Final confirmation sample locations are shown on Plate 3 and Table 7 presents a summary of detected 
compounds in final confirmation soil samples. Review of these data shows that concentrations of 
detected compounds were below Phase I IA cleanup levels. Ranges of detected concentrations of Phase I 
target analytes were as follows: 

TPHg - 0.026 to 0.39 mg/kg (cleanup level of 100 mg/kg) 

TPHd - 1.3 to 30 mg/kg (cleanup level of 1 15 mg/kg) 

TPHfo - 9.4 to 57 mg/kg (cleanup level of 160 mg/kg) 

Benzene - 0.0026 to 0.0043 mg/kg (cleanup level of 0.005 mg/kg) 

Toluene - 0.002 to 0.037 mg/kg (cleanup level of 1 mg/kg) 

Ethylbenzene - 0.0055 mg/kg (cleanup level of 13 mg/kg) 

Xylenes - 0.0046 to 0.027 mg/kg (cleanup level of 33 mg/kg) 

Lead - 2.4 to 27 mg/kg (cleanup level of 400 mg/kg). 

As discussed in Section 3.0, TPHg results for a confirmation floor sample 1065EX234(9.5) were qualified 
as rejected. This sample lies within the footprint of the planned below grade water storage tank and soil 
in this area will be removed as part of installation of the tank. 

5.2 Completed Excavation 

The completed excavation dimensions were approximately 130 by 95 feet and excavation depths ranged 
from 9 to 12 feet bgs (elevations of 8 to 5 feet relative to NGVD29). As-built drawings of the completed 
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excavation are presented as Exhibit 2 in Appendix B. Based on topographic surveys conducted prior to 
and following excavation, an estimated 3100 cubic yards of soil were removed as part of the Phase I 
excavation. The excavation was backfilled to grade below the footprint of Birmingham Road, but the 
footprint of the water storage tank was not backfilled. Based on topographic surveys conducted prior to 
and after backfilling, an estimated 890 cubic yards of 1/4 inch crushed rock and Class II aggregate base 
were used as backfill. As-built drawings of the backfilled excavation are presented as Exhibits 3 and 4 in 
Appendix B. 
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Table 1. Sampling Program Summary 
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Metals Total As, Cd, Cr, 
Cu, Pb, Hg, Ni, Ag, Zn(6000 
7000 Series) 


TS 

£1 
CO 

O 

CD 
-Q 

CO ^ 

CD ^ 
> CO 
o -^ 
O -tf- 

CD -—" 
CC CD 
— CO 

CO CO 

o £ 
I- co 


o 

CM 

CO 

o 

CD 
-C 
CL 


CM 

in 

CO 
CO 

CD 
"D 

'c 

CO 

O 


CM 
CO 

r- 

co 

CO 
CD 

"5 
CO 
T3 
CD 
> 
O 
CO 
CO 

b 


d 
in 

I 

CL 


o 
o 

o 

CL 

-C 
CO 
CO 

LL 


Comments 


Soil Containers 




I liner 


NA 


Aqueous 

Containers 


3x40 
mL 


3x40 
mL 


2x 1LG 


0.5LPI; 
Nitric 
Acid 


NA 


NA 


200 mL 
Poly 


1x40ml_ 
Amber 
Glass; 
H 2 S0, 


1 L 

Amber 

Glass; 

HCI 


0.5L PI; Nitric 
Acid 


1 x 1L 
Amber 
Glass; 
HCL 


1 X250 

mL 
Amber 
Glass; 
H,SO, 


1 X500 

Poly; 

NaOH 


1 X500 

Poly; 

NaOH/Zn 


100 ml 


250 mL 
Amber 

Glass 




























































North sidewall (Bldg. 1063) 


1065EX200 


480079.0482 


1436419.7226 


soil 


1065EX200(5.0) 


5.0 


Primary 


11/20/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 
























At limits of EXC 


1065EX201 


480087.4271 


1436395.1960 


soil 


1065EX201(5.5) 


5.5 


Primary 


11/20/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX202 


480098.3239 


1436379.4077 


soil 


1065EX202(5.5) 


5.5 


Primary 


11/21/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 


























1065EX203 


480110.1219 


1436352.8826 


soil 


1065EX203(6.5) 


6.5 


Primary 


11/24/2003 


48 hour No 


X 


X 


X 


X 


























over-excavated 


1065EX204 


480127.9330 


1436317.5830 


soil 


1065EX204(6.0) 


6.0 


Primary 


11/24/2003 


48 hour 


Yes 




X 


X 


X 


X 




























West Sidewall (Parking Lot) 


1065EX205 


480120.0397 


1436311.2979 


soil 


1065EX205(5.5) 


5.5 


Primary 


12/1/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 


























1065EX206 


480104.4844 


1436309.5997 


soil 


1065EX206(8.0) 


8.0 


Primary 


12/1/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX207 


480074.0158 


1436291.6012 


soil 


1065EX207(8.0) 


8.0 


Primary 


12/1/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 


























1065EX208 


480088.3965 


1436300.5502 


soil 


DUP(120803) 


8.0 


Duplicate 


1 2/8/2003 


24 hour 


No 
No 




































over-excavated 


1065EX208 


480088.3965 


1436300.5502 


soil 


1065EX208(8.0) 


8.0 


Primary 


1 2/8/2003 


24 hour 




X 


X 


X 


X 


























over-excavated 


South Sidewall (Building 1040) 


1065EX209 


480061.2017 


1436285.8850 


soil 


1065EX209(8.0) 


8.0 


Primary 


12/1/2003 


24 hour 


Yes 




X 


X 


X 


X 


X 


























1065EX210 


480038.6447 


1436328.7306 


soil 


1065EX21 0(9.0) 


9.0 


Primary 


11/25/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX211 


480049.9351 


1436307.6262 


soil 


1065EX21 1(9.0) 


9.0 


Primary 


11/25/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 


























1065EX212 


480011.6522 


1436369.3644 


soil 


1065EX212(8.0) 


8.0 


Primary 


1 2/8/2003 


24 hour 


Yes 




X 


X 


X 


X 




























1065EX220 


480027.8122 


1436355.0759 


soil 


1065EX220(9.0) 


9.0 


Primary 


11/19/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX220 


480027.8122 


1436355.0759 


soil 


DUP[031119] 


9.0 


Duplicate 


11/19/2003 


48 hour 


Yes 




X 


X 


X 


X 




























East Sidewall (Building 1062) 


1065EX214 


480039.9218 


1436404.3192 


soil 


1065EX21 4(9.5) 


9.5 


Primary 


11/17/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 




























1065EX215 


480018.3591 


1436388.8976 


soil 


1065EX21 5(8.5) 


8.5 


Primary 


11/18/2003 


48 hour 


Yes 




X 


X 


X 


X 






























1065EX216 


480009.7954 


1436382.9030 


soil 


1065EX21 6(7.5) 


7.5 


Primary 


11/18/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 




























1065EX238 


480005.6479 


1436386.2392 


soil 


1065EX238(6.5) 


6.5 


Primary 


11/19/2003 


48 hour No 


X 


X 


X 


X 


























Sidewall next to Bldg 1062 - 
over-excavated 




1065EX239 


480067.1523 


1436412.5819 


soil 


1065EX239(4.5) 


4.5 


Primary 


11/20/2003 


48 hour 


Yes 




X 


X 


X 


X 






























1065EX217 


480038.8187 


1436387.4434 


soil 


1065EX217(9.5) 


9.5 


Primary 


11/19/2003 


48 hour 


Yes 




X 


X 


X 


X 




























Excavation floor 


1065EX218 


480018.6037 


1436372.1272 


soil 


1065EX21 8(10.0) 


10.0 


Primary 


11/18/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 


























1065EX219 


480041 .7595 


1436401.3872 


soil 


1065EX21 9(7.5) 


7.5 


Primary 


11/17/2003 


48 hour No 


X 


X 


X 


X 


























Backfill into sump area - 
excavated 


1065EX221 


480052.6313 


1436363.6800 


soil 


1065EX221(9.5) 


9.5 


Primary 


11/19/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 


























1065EX222 


480059.4975 


1436392.7123 


soil 


1065EX222(5.5) 


5.5 


Primary 


11/20/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX223 


480068.7649 


1436376.8070 


soil 


1065EX223(9.5) 


9.5 


Primary 


11/21/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX224 


480093.9151 


1436377.0899 


soil 


1065EX224(6.5) 


6.5 


Primary 


11/21/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX225 


480078.5244 


1436357.5949 


soil 


1065EX225(10.5) 


10.5 


Primary 


11/21/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 


























1065EX226 


480036.0815 


1436340.1297 


soil 


1065EX226(11.0) 


11.0 


Primary 


11/24/2003 


48 hour 


Yes 




X 


X 


X 


X 


























Beneath UST 


1065EX227 


480102.5211 


1436346.9251 


soil 


1065EX227(7.5) 


7.5 


Primary 


11/24/2003 


48 hour No 


X 


X 


X 


X 


























over-excavated 


1065EX228 


480056.2794 


1436350.6440 


soil 


1065EX228(13.0) 


13.0 


Primary 


11/25/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX229 


480079.6689 


1436414.7552 


soil 


1065EX229(6.0) 


6.0 


Primary 


11/20/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 


























1065EX229 


480079.6689 


1436414.7552 


soil 


DUP[031120] 


6.0 


Duplicate 


11/20/2003 


48 hour 


Yes 




X 


X 


X 


X 


X 


























1065EX230 


480087.8629 


1436340.7545 


soil 


1065EX230(6.5) 


6.5 


Primary 


11/25/2003 


48 hour No 


X 


X 


X 


X 


























over-excavated 


1065EX231 


480071.2196 


1436332.0818 


soil 


1065EX231(9.0) 


9.0 


Primary 


12/1/2003 


24 hour 


Yes 




X 


X 


X 


X 




























1065EX231 


480071.2196 


1436332.0818 


soil 


DUP[031201 ] 


9.0 


Primary 


12/1/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX232 


480101.3793 


1436328.4205 


soil 


1065EX232(6.0) 


6.0 


Primary 


12/1/2003 


24 hour 


Yes 




X 


X 


X 


X 


X 
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Table 1. Sampling Program Summary 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Area 


Station Number 


Northing 


Easting 


Matrix 


Sample Number 


Sample 
Depth 
Below 

Original 

Grade 

(ft) 


Sample 
Type 


Date 
Sampled 


TAT 


Below 
Cleanup 
Levels or 
Disharge 

Limits 


Test Method 


m 
o 
to 

CM 
CO 

CO 

o 
o 
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CO 

co 
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Q. 


co 
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'» < 

-C o 
■■= CO 
g <o 

55 

' — ' 

CO CL 

*^ CO 

■a -S> 

1 ° 
0_ co 
1- co 


o 
o 
o 
1^- 

6 
o 

o 

CD 
W 
S 

CM .—. 

W % 
0) -JI 

~ a 
1- CO 


o 

CD 

o 
Si 

P 
< 

i- 

a 
-a 

c 

S 

O 
O 

1- 


CM 
CO 
O 
CO 

< 

CL 

LU 
CO 

a) 
"a 
[o 

"co 
a) 

0. 
~C0 

CO 

o 

0. 


co 
;a 

"o 
00 
"a 

a) 
"a 

c 
a) 

CL 

co 

« CM 

co 6 
o <5 
i- C 


"a 

c 
co 
E 
a) 
a 

c 
a) 

CO 

:^ 

X 

O 

"TO 
O ^ 

CD O 

5s 


C 

ra 
6 ~ 

o» 

-S ■* 

CO "^ 
o a) 
o 2 

i c5 


Metals Total As, Cd, Cr, 
Cu, Pb, Hg, Ni, Ag, Zn(6000 
7000 Series) 


T3 

ra 
O 

<D 
JD 

2 — 

o ^ 
> CO 

O 1- 

o ^t 

o ~-^ 

CC a 
— w 

ra ra 
o £ 
1- ra 


o 

CM 

w 

o 

<D 


CM 

iri 

CO 
CO 

a) 
"a 

'c 

CO 

>^ 

o 


CM 
CD 
h- 
CO 

W 
CD 

3 
CO 
"D 
CD 
> 
O 

w 
cd 

b 


d 

LO 

I 

CL 


o 
o 

o 

CL 

-C 

w 

CO 
LL 


Comments 


Soil Containers 




I liner 


NA 


Aqueous 

Containers 


3x40 
ml_ 


3x40 
mL 


2x 1LG 


0.5LPI; 
Nitric 
Acid 


NA 


NA 


200 mL 
Poly 


1x40ml_ 
Amber 

Glass; 
H 2 S0, 


1 L 
Amber 

Glass; 
HCI 


0.5L PI; Nitric 
Acid 


1 x 1L 
Amber 
Glass; 
HCL 


1 X250 

mL 
Amber 
Glass; 
H,SO, 


1 X500 
Poly; 
NaOH 


1 X500 

Poly; 
NaOH/Zn 


100 ml 


250 mL 
Amber 

Glass 






























































1065EX233 


480050.4534 


1436317.1651 


soil 


1065EX233(9.5) 


9.5 


Primary 


12/1/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX234 


480067.8020 


1436301.2200 


soil 


1065EX234(9.5) 


9.5 


Primary 


12/1/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX235 


480086.5584 


1436320.6157 


soil 


1065EX235(9.5) 


9.5 


Primary 


12/1/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX236 


480084.7969 


1436309.4507 


soil 


1065EX236(9.0) 


9.0 


Primary 


1 2/8/2003 


24 hour 


Yes 




X 


X 


X 


X 


X 


























1065EX237 


480117.9400 


1436320.0800 


soil 


1065EX237(8.0) 


8.0 


Primary 


1 2/8/2003 


24 hour 


P Yes 




X 


X 


X 


X 




























1065EX213 


480037.0428 


1436358.2438 


soil 


1065EX21 3(9.0) 


9.0 


Primary 


1 2/8/2003 


24 hour 


Yes 




X 


X 


X 


X 




























Pot Hole Samples 


1065EX240 


480013.4004 


1436327.6447 


soil 


1065EX240(3) 


3.0 


Primary 


12/18/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX241 


480026.8927 


1436286.2678 


soil 


1065EX241(5) 


5.0 


Primary 


12/18/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX241 


480026.8927 


1436286.2678 


soil 


DUP(121803) 


5.0 


Duplicate 


12/18/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX242 


479978.6990 


1436353.4425 


soil 


1065EX242(5) 


5.0 


Primary 


12/18/2003 


48 hour 


Yes 




X 


X 


X 


X 




























Additional Samples following over 
excavation 


1065EX243 


480114.1500 


1436346.0000 


soil 


1065EX243(8.0) 


8.0 


Primary 


1 2/8/2003 


24 hour 


Yes 




X 


X 


X 


X 


























North sidewall 




1065EX244 


480004.5869 


1436388.3629 


soil 


1065EX244(6.5) 


6.5 


Primary 


1/30/2004 


standard 


Yes 




X 


X 


X 


X 


























East sidewall 




1065EX245 


480099.9208 


1436347.3448 


soil 


1065EX245(9.0) 


9.0 


Primary 


1/23/2004 


24 hour 


Yes 




X 


X 


X 


X 


























Floor 




1065EX245 


480099.9208 


1436347.3448 


soil 


Dup(040123) 


9.0 


Duplicate 


1/23/2004 


24 hour 


Yes 




X 


X 


X 


X 






























1065EX246 


480084.9272 


1436341.1071 


soil 


1065EX246(12) 


12.0 


Primary 


1/23/2004 


24 hour 


Yes 




X 


X 


X 


X 


























Floor 




1065EX247 


480039.5279 


1436401.4014 


soil 


1065EX247(10.5) 


10.5 


Primary 


1/30/2004 


standard 


Yes 




X 


X 


X 


X 






























1065EX248 


480088.7488 


1436290.2080 


soil 


1065EX248(9) 


9.0 


Primary 


12/17/2004 


24 hour 


Yes 




X 


X 


X 


X 


























Floor 


QC Samples 


Equipment blank 


NA 


NA 


water 


222RB223 


NA 


QC 


11/21/2003 


standard 


NA 




X 


X 


X 


X 






























Equipment blank 


NA 


NA 


water 


237RB248 


NA 


QC 


12/17/2003 


standard 


NA 




X 


X 


X 


X 






























Trip blank 


NA 


NA 


water 


TB[031121] 


NA 


QC 


11/21/2003 


standard 


NA 




X 


X 


































Trip blank 


NA 


NA 


water 


TB[1 20803] 


NA 


QC 


1 2/8/2003 


standard 


NA 




X 


X 
































Backfill 


Potrero Hills 


NA 


NA 


soil 


1065SP200 


NA 


Primary 


1 2/29/2003 


24 hour 


NA 






X 


X 






X 






















Not used for backfill 




Lake Hermann Quarry 


NA 


NA 


soil 


1065SP201 


NA 


Primary 


1/26/2004 


24 hour 


NA 






X 


X 


X 


























Class II AB 




























































Discharge Water 


Water Storage Tank 


NA 


NA 


water 


1065WW200 


NA 


Primary 


1 2/8/2003 


24 hour 






X 












X 


X 


X 


X 


X 


X 


X 


X 


X 


X 




Water from UST 


Drum UST Fluids 


NA 


NA 


water 


WW101 


NA 


Primary 


2/24/2004 


standard 






X 


X 


X 


















































































































































NA = Not applicable 


























































QC= Quality control sample 
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Table 1. Sampling Program Summary 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Area 


Station Number 


Northing 


Easting 


Matrix 


Sample Number 


Sample 
Depth 
Below 

Original 

Grade 

(ft) 


Sample 
Type 


Date 
Sampled 


TAT 


Below 
Cleanup 
Levels or 
Disharge 

Limits 


Test Method 
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CO 

to 
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CD 
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CD o 
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CO 
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Metals Total As, Cd.Cr, 
Cu, Pb, Hg, Ni, Ag, Zn(6000' 
7000 Series) 


T3 

C 
CO 

O 
a 

to *~. 
T 
g? 

Si 
or CD 

— to 

CO CO 

o 2 

I- CI 


o 

CSI 

to 

o 

c 

CD 

H 


CM 
lO 
CO 
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CD 
"O 

'c 

(0 
>. 

O 


CSI 

to 
i-~ 

CO 

to 

CD 

■o 

l»: 
3 
CO 
■a 
CD 
> 
o 
to 
to 

b 


o 
in 

I 

Q. 


o 
o 

c 
'o 

Q. 

to 

CO 
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Comments 


Soil Containers 




I liner 


NA 


Aqueous 
Containers 


3x40 
mL 


3x40 
mL 


2x1LG 


0.5LPI; 
Nitric 
Acid 


NA 


NA 


200 mL 
Poly 


1x40mL 
Amber 
Glass; 
H 2 S0 4 


1 L 
Amber 
Glass; 

HCI 


0.5L PI; Nitric 
Acid 


1 x1L 

Amber 

Glass; 

HCL 


1x250 

mL 
Amber 
Glass; 
H 2 S0 4 


1 X500 
Poly; 
NaOH 


1 X500 

Poly. 

NaOH/Zn 


100 ml 


250 mL 
Amber 
Glass 






























































1065EX233 


480050.4534 


1436317.1651 


soil 


1065EX233(9.5) 


9.5 
9.5 


Primary 


12/1/2003 


48 hour 


Yes 




X 


X 


X 


X 





























1065EX234 


480067.8020 


1436301.2200 


soil 


1065EX234(9.5) 


Primary 


12/1/2003 


48 hour 


Yes 




X 


X 


X 


X 


























1065EX235 


480086.5584 


1436320.6157 


soil 


1065EX235(9.5) 


9.5 


Primary 


12/1/2003 


48 hour 


Yes 




X 


X 


X 


X 














i 












1065EX236 


480084.7969 


1436309.4507 


soil 


1065EX236(9.0) 


9.0 


Primary 


12/8/2003 


24 hour 


Yes 




X 


X 


X 


X 


X 


















: 






1065EX237 


480117.9400 


1436320.0800 


soil 


1065EX237(8.0) 


8.0 


Primary 


12/8/2003 


24 hour 


Yes 




X 


X 


X 


X 




























1065EX213 


480037.0428 


1436358.2438 


soil 


1065EX21 3(9.0) 


9.0 


Primary 


12/8/2003 


24 hour 


Yes 




X 


X 


X 


X 




























Pot Hole Samples 


1065EX240 


480013.4004 


1436327.6447 


soil 


1065EX240(3) 


3.0 


Primary 


12/18/2003 


48 hour 


Yes 




X j X 


X 


X 




























1065EX241 


480026.8927 


1436286.2678 


soil 


1065EX241(5) 


5.0 


Primary 


12/18/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX241 


480026.8927 


1436286.2678 


soil 


DUP(121803) 


5.0 


Duplicate 


12/18/2003 


48 hour 


Yes 




X 


X 


X 


X 




























1065EX242 


479978.6990 


1436353.4425 


soil 


1065EX242(5) 


5.0 


Primary 


12/18/2003 


48 hour 


Yes 




X 


X 


X 


X 




























Additional Samples following over 
excavation 


1065EX243 


480114.1500 


1436346.0000 


soil 


1065EX243(8.0) 


8.0 


Primary 


12/8/2003 


24 hour 


Yes 




X 


X 


X 


X 


























North sidewall 




1065EX244 


480004.5869 


1436388.3629 


soil 


1065EX244(6.5) 


6.5 


Primary 


1/30/2004 


standard 


Yes 




X 


X 


X 


X 


























East sidewall 




1065EX245 


480099.9208 


1436347.3448 


soil 


1065EX245(9.0) 


9.0 


Primary 


1/23/2004 


24 hour 


Yes 




X 


X 


X 


X 


























Floor 




1065EX245 


480099.9208 


1436347.3448 


soil 


Dup(040123) 


9.0 


Duplicate 


1/23/2004 


24 hour 


Yes 




X 


X 


X 


X 






























1065EX246 


480084.9272 


1436341.1071 


soil 


1065EX246(12) 


12.0 


Primary 


1/23/2004 


24 hour 


Yes 




X 


X 


X 


X 


























Floor 




1065EX247 


480039.5279 


1436401.4014 


soil 


1065EX247(10.5) 


10.5 


Primary 


1/30/2004 


standard 


Yes 




X 


X 


X 


X 






























1065EX248 


480088.7488 


1436290.2080 


soil 


1065EX248(9) 


9.0 


Primary 


12/17/2004 


24 hour 


Yes 




X 


X 


X 


X 


























Floor 


QC Samples 


Equipment blank 


NA 


NA 


water 


222RB223 


NA 


QC 


11/21/2003 


standard 


NA 




X 


X 


X 


X 






























Equipment blank 


NA 


NA 


water 


237RB248 


NA 


QC 


12/17/2003 


standard 


NA 




X 


X 


X 


X 






























Trip blank 


NA 


NA 


water 


TB[031121] 


NA 


QC 


11/21/2003 


standard 


NA 




X 


X 


































Trip blank 


NA 


NA 


water 


TB[1 20803] 


NA 


QC 


12/8/2003 


standard 


NA 




X 


X 
































Backfill 


Potrero Hills 


NA 


NA 


soil 


1065SP200 


NA 


Primary 


12/29/2003 


24 hour 


NA 






X 


X 






X 






















Not used for backfill 




Lake Hermann Quarry 


NA 


NA 


soil 


1065SP201 


NA 


Primary 


1/26/2004 


24 hour 


NA 






X 


X 


X 


























Class II AB 




























































Discharge Water 


Water Storage Tank 


NA 


NA 


water 


1065WW200 


NA 


Primary 


12/8/2003 


24 hour 






X 












X 


X 


X 


X 


X 


X 


X 


X 


X 


X 




Water from UST 


Drum UST Fluids 


NA 


NA 


water 


WW101 


NA 


Primary 


2/24/2004 


standard 






X 


X 


X 


















































































































































NA = Not applicable 


























































QC= Quality control sample 
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Table 2. Wastewater Sampling Results 

Completion Report, Phase I Interim Action 

Building 1065 Corrective Action Plan Area 

Presidio of San Francisco, California 



Station Number: Water Storage Tank 
Discharge Sample Date: 12/08/03 

Limit Sample Depth (feet): 

Sample Number: 1065WW200 

Lab Batch: P312206 



Test Method/Analyte Name 



Units 



Value Qual 



1010 


Ignitability 




>60 


150.1 










P H 




6.0-9. 


160.2 










Total Suspended 


Solids |d ' 


N/A 


410.4 










Chemical Oxygen Demand' ' 


N/A 


6010 










Arsenic 




4,000 




Cadmium 




500 




Chromium 




5,000 




Copper 




4,000 




Lead 




1,500 




Nickel 




2,000 




Silver 




600 


7ZL70 


Zinc 




7,000 


/*+ / W 


Mercury 




50 


8015 Modified 








TPH Gasoline (C7-C 12) 


N/A 



ph units 
mg/1 
mg/1 



<20 



7.57 



260. 



54. 



Mg/1 


ND (100) 


/U 


Mg/1 


3.3 


/J 


Mg/1 


160. 




Mg/1 


42. 




Mg/1 


130. 




Mg/1 


120. 




Mg/1 


ND(7) 


/U 


Mg/1 


520. 




Mg/1 


0.44 




Mg/1 


260. 





418.1 



4131 



TPH Total Recoverable Petroleum 
Hydrocarbons 300 

TPH Oil and Grease 100 



mg/1 
mg/1 



ND(5.4) /U 
ND(5.4) /U 



8260 



(i)(b)(c)(d) 



Acetone 

Benzene 

Chloroform 

Ethylbenzene 

Tetrachloroethene 

Toluene 

Xylenes (m&p-) 



N/A 

500 

6,000 

N/A 

7,000 

N/A 

N/A 



Mg/1 


2.2 


/J 


Mg/1 


0.32 


/J 


Mg/1 


0.12 


/J 


Mg/1 


0.66 




Mg/1 


0.083 


/J 


Mg/1 


0.07 


/J 


Mg/1 


0.56 





335.2 
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Table 2. Wastewater Sampling Results 

Completion Report, Phase I Interim Action 

Building 1065 Corrective Action Plan Area 

Presidio of San Francisco, California 





Station Number: 


Water Storage Tank 


Discharge 


Sample Date: 


12/08/03 


Limit 


Sample Depth (feet): 






Sample Number: 


1065WW200 




Lab Batch: 


P312206 




Units 


Value Qual 


1 


mg/1 


ND(0.005) /U 


23 


mg/1 


ND(0.05) /U 


0.5 


mg/1 


ND(0.5) /U 



Test Method/Analyte Name 
Cyanide 

420.1 

Phenols 



9060 



Sulfide, Total 



(j.g/1 Micrograms per liter 

mg/1 Milligrams per liter 

N/A Not applicable, no discharge limit for this analyte. 

ND(0.05) Not detected at reporting limit indicated in parentheses 

Laboratory Assigned Qualifiers 

/J The analyte was positively identified; the associated numerical value is the approximate the analyte in 

concentration of the sample. 
/U The analyte was analyzed for, but was not detected above the reported sample quantitation limit. 



Footnotes 

(a) 



(b) 

(c) 



The following VOCs were not detected at a reporting limit of 0.5 ug/1: 1,1 ,1 -Trichloroethane, 1 ,1 ,2,2-Tetrachloroethane, 

1,1,2-Trichloroethane, 1,1-Dichloroethane, 1,1-Dichloroethene, 1 ,2-Dichloroethane, 1 ,2-Dichloroethene (cis & trans), 
1,2-Dichloropropane, 1 ,3-Dichloropropene (cis), 1 ,3-Dichloropropene (trans), Bromodichloromethane, Bromoform, 
Chlorobenzene, Chloroethane, Chloromethane, Carbon tetrachloride, Dibromochloromethane, Methyl-tert-butyl ether, 
Methylene chloride, Styrene, Trichloroethene, Vinyl chloride, and Xylenes (o-) 

The following VOCs were not detected at a reporting limit of 5.0 ug/1: 2-Butanone, 2-Hexanone, 4-Methyl-2-pentanone, 
Carbon disulfide, and Vinyl acetate 

Bromomethane was not detected at a reporting limit of 1 ug/1. 

Not withstanding any regulatory limit that may be identified with this pollutant/pollutant property, this parameter defines 

the characteristic of the discharge that, in part, is used in the calculation of sewer service charges. 



Checked by: 



/W 



Approved by: j1\ ft 



¥ 



July 1,2004 

KB60687 Table2-Presidio 



MACTEC Engineering and Consulting, Inc. 



2 of 2 



Table 3. Cleanup Levels for Soil 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Chemical a 



Protection of 

Groundwater/Residential 

Land Use Cleanup Level 

(mg/kg) 



Protection of 

Groundwater/ 

Commercial/ 

Recreational 

Land Use 

Cleanup Level 

(mg/kg) 



Source of Cleanup Level 



Total Petroleum Hydrocarbons (TPH) 

TPH (as gasoline) 100 

TPH (as diesel) 115 

TPH (as fuel oil) 160 



(gw) 
(gw) 



(gw) 



100 

115 
160 



(gw) 
(gw) 



(gw) 



Presidio- Wide Cleanup Level Document 
Presidio-Wide Cleanup Level Document 
Presidio- Wide Cleanup Level Document 



VOCs 

Acetone 

Benzene 

Bromodichloromethane 

Bromoform 

Bromomethane 

2-Butanone (MEK) 

Carbon disulfide 

Carbon tetrachloride 

Chlorobenzene 

Dibromochloromethane 

Chloroethane 

2-Chloroethyl vinyl ether 

Chloroform 

Chloromethane 

1-1 -Dichloroethane 

1 ,2-Dichloroethane 

cis- 1 ,2-Dichloroethene 

trans- 1 ,2-Dichloroethene 

1 ,2-Dichloropropane 

cis- 1 ,3-dichloropropene 

trans- 1 ,3-dichloropropene 

Ethylbenzene 

2-Hexanone (MEK) 

Methylene chloride 

Methyl-tert butyl ether 

4-Methyl-2-pentanone (MIBK) 

Styrene 

1 , 1 ,2,2-Tetrachloroethane 

Tetrachloroethene 

Toluene 

1,1,1 -Trichloroethane 

1 , 1 ,2-Trichloroethane 



0.24 


0.24 


Presidio-Wide Cleanup Level Document 


0.005 (gw) 


0.005 ,s,) 


Presidio-Wide Cleanup Level Document 


0.012 


0.039 


RWQCBESL 


2.2 


2.2 


RWQCBESL 


0.22 


0.39 


RWQCBESL 


3.8 


3.8 


Presidio-Wide Cleanup Level Document 


200 


200 


Presidio-Wide Cleanup Level Document 


0.012 


0.035 


RWQCBESL 


1.5 


1.5 


RWQCB ESL 


0.019 


0.058 


RWQCB ESL 


0.63 


0.85 


RWQCBESL 


0.098 


0.27 


RWQCBESL 


0.29 


0.42 


RWQCBESL 


0.2 


0.2 


RWQCBESL 


0.0045 


0.0045 


RWQCBESL 


0.19 


0.19 


RWQCB ESL 


0.67 


0.67 


RWQCBESL 


0.052 


0.12 


RWQCB ESL 


0.033 


0.059 


RWQCBESL 


0.033 


0.059 


RWQCBESL 


io(gw) 


io(gw) 


Presidio-Wide Cleanup Level Document 


7,300 


27,000 


SoilPRG 


0.076 


0.076 


Presidio-Wide Cleanup Level Document 


0.023 


0.023 


RWQCBESL 


2.8 


2.8 


RWQCBESL 


1.5 


1.5 


RWQCBESL 


0.009 


0.018 


RWQCBESL 


0.088 


0.25 


RWQCBESL 


i(gw) 


l(gw) 


Presidio-Wide Cleanup Level Document 


8 


8 


Presidio-Wide Cleanup Level Document 


0.033 


0.07 


RWQCB ESL 
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Table 3. Cleanup Levels for Soil 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Chemical a 



Protection of 

Groundwater/Residential 

Land Use Cleanup Level 

(mg/kg) 



Protection of 

Groundwater/ 

Commercial/ 

Recreational 

Land Use 

Cleanup Level 

(mg/kg) 



Source of Cleanup Level 



Trichloroethene 


0.26 


Vinyl acetate 


430 


Vinyl chloride 


0.0067 


Xylenes (m and p) 


oo(gw) 


Xylenes (o) 


33 (gw) 


Metals 




Antimony 


29 


Arsenic 


5.9 (bk) 


Barium 


5,000 


Beryllium 


140 


Cadmium 


1.7 


Calcium 


- 


Chromium 


1,200 


Cobalt 


4,000 


Copper 


630 


Iron 


-- 


Lead 


400 


Magnesium 


-- 


Manganese 


1,800 


Mercury 


20 


Molybdenum 


360 


Nickel 


1,400 


Potassium 




Selenium 


360 


Silver 


360 


Sodium 


- 


Thallium 


5.7 


Vanadium 


650 


Zinc 


22,000 


mg/kg 


Milligrams per kill 


RWQCB ESL 


Regional Water Qi 


PRG 


Preliminary Remec 



0.46 

1400 

0.019 

33 (gw) 
33 <gw) 



70 
5.9 ,bl! 
12,000 

350 

4.2 

2,800 
10,000 
8,200 

500 

19,000 

52 

870 

3,500 

870 
870 



RWQCB ESL 

Soil PRG 

RWQCB ESL 

Presidio- Wide Cleanup Level Document 

Presidio- Wide Cleanup Level Document 



Presidio-Wide 
Presidio- Wide 
Presidio-Wide 
Presidio-Wide 
Presidio-Wide 
Presidio-Wide 
Presidio-Wide 
Presidio-Wide 
RWQCB ESL 



Cleanup 
Cleanup 
Cleanup 
Cleanup 
Cleanup 
Cleanup 
Cleanup 
Cleanup 



Presidio- 
Presidio- 
Presidio- 
Presidio- 
Presidio- 
Presidio- 
Presidio- 
Presidio- 
Presidio- 



Wide Cleanup 
Wide Cleanup 
Wide Cleanup 
Wide Cleanup 
Wide Cleanup 
Wide Cleanup 
Wide Cleanup 
Wide Cleanup 
Wide Cleanup 



Level Document 
Level Document 
Level Document 
Level Document 
Level Document 
Level Document 
Level Document 
Level Document 



Level Document 
Level Document 
Level Document 
Level Document 
Level Document 
Level Document 
Level Document 
Level Document 
Level Document 



14 Presidio-Wide Cleanup Level Document 

1,600 Presidio-Wide Cleanup Level Document 

52,000 Presidio-Wide Cleanup Level Document 



Regional Water Quality Control Board Environmental Screening Level (RWQCB, 2003). 



All potentially detected chemicals in soil at the Building 1065 Area are listed. 
Cleanup levels selected from the following order of preference: 
1) Presidio-wide Cleanup Level Document (EKI, 2002 ), Tables 7-2 and 7-5. 
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Table 3. Cleanup Levels for Soil 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Chemical * 



Protection of 

Groundwater/Residential 

Land Use Cleanup Level 

(mg/kg) 



Protection of 

Groundwater/ 

Commercial/ 

Recreational 

Land Use 

Cleanup Level 

(mg/kg) 



Source of Cleanup Level 



2) RWQCB soil ESL (lowest of human toxicity and indoor air impacts) (RWQCB, 2003 ). 

3) Soil PRG (USEPA, 2002 ). 

<sw) - From Table 7-5 of Cleanup Level Document - Cleanup Level for Soil to Maintain Drinking Water Standard in 
Groundwater (less than 5 feet above groundwater). 

(bk) - From Table 7-2 of Cleanup Level Document - Presidio Background Metals Concentration - Beach/Dune Sand. Background 
values were selected as cleanup levels because background values were higher than Presidio residential human health PRGs. 
— For chemicals with no cleanup levels, there are no Presidio cleanup levels, RWQCB ESLs, or USEPA PRGs. 



Checked by: ^[\J \\ 



Approved by: 
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Table 4. Detected Compounds in Confirmation Soil Samples Removed by Over-Excavation 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 









Station Number: 


1065EX203 


1065EX208 


1065EX208 


1065EX219 








Sampl 


2 Date: 


11/24/03 


12/08/03 


12/08/03 


11/17/03 








Sampl 


2 Depth (feet): 


6.5 




8 




8 




7.5 










Sampl< 


; Number: 


1065EX203(6.5) 


1065EX208(8.0) 


DUP(120803) 


1065EX219(7.5) 








Lab Batch: 


P311511 


P312205 


P312205 


P311384 


Test Method/Analyte Name 








Units 


Value 


Qual 


Value 


Qual 


Value 


Qual 


Value 


Qual 


6010/6020 <e) 


























Arsenic 




5.9 C 




mg/kg 


ND (8. 6 


/u 


1.1 




1.1 




ND (12) 


/u 


Barium 




5,000° 




mg/kg 


75. 




36. 




44. 




84. 


J- 


Beryllium 




140° 
1.7° 
1,200° 




mg/kg 
mg/kg 
mg/kg 


0.32 

ND (0 . 8 6) 
110. 


/u 
J- 


0.11 

0.30 

62. 


J- 


0.12 

0.21 

64. 


J- 


0.40 




Cadmium 


2.6 


Chromium 


37. 




Cobalt 




4,000" 




mg/kg 


13. 




8.9 




8.0 




7.3 


J+ 


Copper 




630° 




mg/kg 


9.5 




8.5 




8.5 




130. 




Lead 




400° 




mg/kg 


ND (6. 5) 


/u 


2.7 




3.0 




220. 




Molybdenum 




360° 




mg/kg 


ND (1 .7) 


/u 


ND (2) 


U/J 


0.37 


/J 


ND (2 .5) 


/u 


Nickel 




1,400° 




mg/kg 


74. 




47. 




45. 




82. 


j+ 


Selenium 




360° 




mg/kg 


ND (0 . 8 6) 


/u 


0.85 


/J 


0.25 


/J 


ND (1 .2) 


/u 


Silver 




360° 




mg/kg 


ND (0 . 6) 


/u 


0.02 


/J 


0.024 


/J 


ND (0 .87) 


/u 


Vanadium 




650° 




mg/kg 


62. 




42. 




37. 




110. 


J+ 


Zinc 




22,000° 




mg/kg 


32. 




26. 




26. 




510. 


J- 


7471 


























Mercury 




20° 




mg/kg 


ND (0 .02) 


/u 


0.01 


J-/J 


0.014 


J-/J 


0.52 




8015 Modified 


























TPH Diesel (CI 2-C24) 


115 d 
160 d 
100 d 
reporting level in parentheses 


mg/kg 
mg/kg 
mg/kg 


ND (6) 

ND (12) 

1.3 


/u 

/u 


14. 
9.7 


/J 


87. 
21. 


J+ 


56. 




TPH Fuel Oil (C24-C36) 


320. 


TPH Gasoline (C7-C 12) 


160. 


1 


15,000. 




ND (1 .4) 


u/u 


ND = Not Detected at the specific 












NT = Not Tested 
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Table 4. Detected Compounds in Confirmation Soil Samples Removed by Over-Excavation 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX203 

11/24/03 

6.5 

1065EX203(6.5) 

P311511 



1065EX208 

12/08/03 

8 

1065EX208(8.0) 

P312205 



1065EX208 

12/08/03 

8 

DUP(120803) 

P312205 



1065EX219 

11/17/03 

7.5 

1065EX219(7.5) 

P311384 



Test Method/Analyte Name 

TPH Unknown Gasoline Hydrocarbon 



8260" 



2-Butanone 
Acetone 

Benzene 

Toluene 



TOC.WB 



Total Organic Carbon 



115" 

3.8 

0.24 

.005 d 

l d 
N/A 



Units 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.2) /U 

0.0031 /J 

0.01 /J 



0.023 



0.0019 /J 



1,400. 



Value Qual 

ND (2 . 4) /U 

ND(0.06) U/U 

ND (0 . 3) /U 

ND(0.012) /U 

ND(0.03) /U 

NT 



Value Qual 

ND(3000) /U 



ND (120 0) 
ND (5 90 0) 

ND (24 0) 

ND (590) 



/U 
/U 

/u 
/u 



NT 



Value Qual 

ND (1 . 4) /U 

0.0023 /J 
0.21 

ND(0.0027) /U 

ND(0.0069) /U 

NT 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 4. Detected Compounds in Confirmation Soil Samples Removed by Over-Excavation 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX227 
11/24/03 

7.5 

1065EX227(7.5) 

P311511 



1065EX230 

11/25/03 

6.5 

1065EX230(6.5) 

P311553 



1065EX238 

11/19/03 

6.5 

1065EX238(6.5) 

P311408 



Test Method/Analyte Name 



6010/6020 



(e) 



Arsenic 

Barium 

Beryllium 

Cadmium 

Chromium 

Cobalt 

Copper 

Lead 

Molybdenum 

Nickel 

Selenium 

Silver 

Vanadium 

Zinc 



7471 



Mercury 
8015 Modified 



5.9° 

5,000" 

140 a 

1.7 a 

1,200" 

4,000" 

630" 

400" 

360" 

1,400" 

360" 

360" 

650" 

22,000" 

20" 



Units 

mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 

mg/kg 



Value Qual 



ND (12) 

73. 

0.32 

ND (1.2) 
95. 
12. 
11. 

ND (8. 7) 
ND (2.3) 

54. 
ND (1.2) 
ND (0. 81) 

56. 

27. 

0.044 



/U 



/u 
J- 



/u 
/u 

/u 
/u 



Value Qual 



ND ( 1 1 ) 

78. 

0.41 

ND (1 .1) 

79. 

10. 

12. 

4.3 
ND (2 .2) 

52. 
ND (1 .1) 
ND (0 .78) 

55. 

28. 

0.024 



/U 



/u 



/u 

/u 
/u 



TPH Diesel (CI 2-C24) 






115" 


mg/kg 




ND (6.2) 


/u 


ND (6.1) 


/u 


TPH Fuel Oil (C24-C36) 






160 d 


mg/kg 




ND (12) 


/u 


ND (12) 


u/u 


TPH Gasoline (C7-C 12) 






ioo d 


mg/kg 




ND (1.2) 


/u 


ND (1 .2) 


/u 


ND = Not Detected at the specific 


reporting 


level 


in parentheses 














NT = Not Tested 
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Value Qual 



ND (9. 7) 

52. 

0.13 

ND (0. 97) 
63. 
6.3 
6.5 

ND (7.3) 

ND (1. 9) 

41. 

ND (0 . 97) 
ND (0 . 68) 



2,800. 



3,200. 



/U 



/u 



/u 
/u 

/u 
/u 



38. J+ 
32. J- 

ND (0 . 02 2) U 



ND(2.3) /U 
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Table 4. Detected Compounds in Confirmation Soil Samples Removed by Over-Excavation 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX227 
11/24/03 

7.5 

1065EX227(7.5) 

P311511 



1065EX230 

11/25/03 

6.5 

1065EX230(6.5) 

P311553 



1065EX238 

11/19/03 

6.5 

1065EX238(6.5) 

P311408 



Test Method/Analyte Name 

TPH Unknown Gasoline Hydrocarbon 



8260" 



2-Butanone 
Acetone 

Benzene 

Toluene 



TOC.WB 



Total Organic Carbon 



115" 

3.8 

0.24 

.005 d 

l d 
N/A 



Units 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.2) /U 

0.012 /J 

0.031 /J 



0.14 



0.011 /J 



1,400. 



Value Qual 

ND (1 .2) /U 

0.022 J+/J 

0.083 J+/J 



0.12 J+ 



0.008 J+/J 



NT 



Value Qual 
23. 



ND (0. 05 8) 
ND (0 .2 9) 

ND (0. 012) 

ND (0. 02 9) 

NT 



/U 
/U 

/u 

/u 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 4. Detected Compounds in Confirmation Soil Samples Removed by Over-Excavation 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 

Source Qualifier Description 

Laboratory Assigned Qualifiers 

/U The analyte was analyzed for, but was not detected above the reported sample quantitation limit. 

The analyte was positively identified; the associated numerical value is the approximate concentration of the 
/J analyte in the sample. 

MACTEC Validation Assigned Qualifiers (Please see Table H2, Appendix H for reason for application of qualifier during data validation) 

The analyte was positively identified; the associated numerical value is biased low and should be considered an 
J- approximate concentration of the analyte in the sample. 

The analyte was positively identified; the associated numerical value is biased high and should be considered an 
J+ approximate concentration of the analyte in the sample. 

U The analyte was analyzed for, but was not detected above the reported sample quantitation limit. 

a. Residential land use cleanup level 

b. Commercial/recreational land use cleanup level 

c. Background levels selected as cleanup levels because background levels were higher than Presidio residential PRGs 

d. Cleanup level for soil to maintain drinking water standard in groundwater 

e. Antimony and Thallium were analyzed for but were not detected. 

f. The following VOCs were not detected by EPA 8260B: 1,1,1-Trichloroethane, 1,1,2,2-Tetrachloroethane, 1,1,2-Trichloroethane, 1,1-Dichloroethane, 1 , 1 -Dichloroethene, 1 ,2-Dichloroethane, 
1,2-Dichloroethene (cis & trans), 1 ,2-Dichloropropane, 1,3-Dichloropropene (cis), 1,3-Dichloropropene (trans), 1,2-Dichloropropane, 1 ,3-Dichloropropene (cis), 1,3-Dichloropropene (trans), 
2-chloroethylvinyl ether, 2- hexanone, 4-methyl-2-petanone, Bromodichloromethane, Bromoform, Bromomethane, Carbon disulfide, 

Chlorobenzene, Chloroethane, Chloromethane, Chloroform, Carbon tetrachloride, Dibromochloromethane, Ethylbenzene, Methyl-tert-butyl ether, 
Methylene chloride, Styrene, Tetrachloroethene, Trichloroethene, Vinyl acetate, Vinyl chloride, Xylenes (m&P), and Xylenes (o-). 



Checked by: MnTH 
Approved by: ^ty j _ 



KB60687_Table4-Presidio 

July 1 2004 MACTEC Engineering and Consulting, Inc. 1 of 1 



Table 5. Backfill Sampling Results 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Level 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



Lake Herman Quarry 
01/26/04 

1065SP201 
P401383 



Test Method/ Analyte Name 




Units 


Value Qua 


6010 








Antimony 


29 a 


mg/kg 


ND(l.l) /U 


Arsenic 


5.9 b 


mg/kg 


3.4 /J 


Barium 


5,000 a 


mg/kg 


60. J- 


Beryllium 


140 a 


mg/kg 


0.41 


Cadmium 


1.7 a 


mg/kg 


ND(0.88) /U 


Chromium 


l,200 a 


mg/kg 


15. 


Cobalt 


4,000 a 


mg/kg 


19. 


Copper 


630 a 


mg/kg 


47. J- 


Lead 


400 a 


mg/kg 


ND(6.6) AJ 


Molybdenum 


360 a 


mg/kg 


0.93 /J 


Nickel 


l,400 a 


mg/kg 


22. J- 


Silver 


360 a 


mg/kg 


ND(0.62) /U 


Selenium 


360 a 


mg/kg 


ND(2.2) /U 


Thallium 


5.7 a 


mg/kg 


ND(0.44) /U 


Vanadium 


650 a 


mg/kg 


160. 


Zinc 


22,000 a 


mg/kg 


60. J- 


7471 








Mercury 


20 a 


mg/kg 


0.96 


8015 Modified 








TPH Diesel (C12-C24) 


100 e 


mg/kg 


ND(5.2) U/J 


TPH Fuel Oil (C24-C36) 


100 e 


mg/kg 


ND(10) U/J 


TPH Gasoline (C7-C 12) 


100 e 


mg/kg 


ND(1.0) U/J 


TPH Unknown Diesel Hydrocarbon 


100 e 


mg/kg 


ND(5.2) U/J 



ND(5.2) Not detected at reporting limit indicated in parentheses. 

Laboratory Assigned Qualifiers 

/U The analyte was analyzed for, but was not detected above the reported sample quantitation limit. 

/J The analyte was positively identified; the associated numerical value is the approximate concentration of the analyte in the sample. 

MACTEC Validation Assigned Qualifiers (Please see Table H2, Appendix H for reason for application of qualifier during data validation) 

J- The analyte was positively identified; the associated numerical value is biased low and should be considered an approximate 

concentration of the analyte in the sample 
U The analyte was analyzed for, but was not detected above the reported sample quantitation limit. 

Footnotes 
a. Residential land use cleanup level 

d. Cleanup level for soil to maintain drinking water standard in groundwater 

e. RWQCB Order No. R2-2003-0080; Cleanup standards for backfill below 18 inches. The top 18 inches of backfill shall contain 
no detectable concentrations of fuel constituents as defined by PQLs for the analytical method. Checked (A\Jn 
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Table 6. Summary of Off-Hauled Soil Loads 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Class 


Landfill 


Date 


Manifest # 


Truck I.D. 


Truck Type 


Tons 






























2 


Hay Road 


12/15/2003 


62974 


J69 


end dump 


23.43 


2 


Hay Road 


1 2/1 5/2003 


62975 


J-1 


end dump 


25.90 


2 


Hay Road 


1 2/1 5/2003 


62976 


439 


end dump 


23.99 


2 


Hay Road 


1 2/1 5/2003 


62977 


2 


end dump 


23.91 


2 


Hay Road 


12/15/2003 


62978 


3 


end dump 


23.04 


2 


Hay Road 


12/15/2003 


62978 


313 


end dump 


34.11 


2 


Hay Road 


1 2/1 5/2003 


62980 


12 


end dump 


22.79 


2 


Hay Road 


1 2/1 5/2003 


62981 


64 


end dump 


21.73 


2 


Hay Road 


12/15/2003 


62982 


17 


end dump 


22.85 


2 


Hay Road 


12/15/2003 


62983 


7 


end dump 


22.56 


2 


Hay Road 


12/15/2003 


62984 


21 


end dump 


22.43 


2 


Hay Road 


1 2/1 5/2003 


62985 


10 


end dump 


21.99 


2 


Hay Road 


12/15/2003 


62986 


C212 


end dump 


24.46 


2 


Hay Road 


12/15/2003 


62987 


45 


end dump 


24.78 


2 


Hay Road 


1 2/1 5/2003 


62988 


80 


end dump 


22.07 


2 


Hay Road 


1 2/1 5/2003 


62989 


76 


end dump 


22.74 


2 


Hay Road 


12/15/2003 


62990 


75 


end dump 


24.15 


2 


Hay Road 


12/15/2003 


62991 


79 


end dump 


22.10 


2 


Hay Road 


12/15/2003 


62992 


78 


end dump 


22.64 


2 


Hay Road 


12/15/2003 


62993 


11 


end dump 


24.51 


2 


Hay Road 


12/15/2003 


62994 


2 


end dump 


32.89 


2 


Hay Road 


12/15/2003 


62995 


3 


end dump 


25.59 


2 


Hay Road 


1 2/1 6/2003 


62996 


2011 


end dump 


20.89 


2 


Hay Road 


1 2/1 6/2003 


62997 


2007 


end dump 


21.49 


2 


Hay Road 


12/16/2003 


62998 


J-69 


end dump 


20.28 


2 


Hay Road 


12/16/2003 


62999 


2 


end dump 


22.40 


2 


Hay Road 


12/16/2003 


63000 


2008 


end dump 


20.03 


2 


Hay Road 


12/16/2003 


63001 


11 


end dump 


21.60 


2 


Hay Road 


12/16/2003 


63002 


12 


end dump 


22.87 


2 


Hay Road 


12/16/2003 


63003 


21 


end dump 


23.34 


2 


Hay Road 


1 2/1 6/2003 


63007 


7 


end dump 


23.74 


2 


Hay Road 


1 2/1 6/2003 


63008 


313 


end dump 


22.42 


2 


Hay Road 


12/16/2003 


63009 


C212 


end dump 


31.58 


2 


Hay Road 


12/16/2003 


63010 


J-1 


end dump 


23.21 


2 


Hay Road 


12/16/2003 


63011 


439 


end dump 


23.58 


2 


Hay Road 


12/16/2003 


63012 


2 


end dump 


27.54 


2 


Hay Road 


1 2/1 7/2003 


63013 





end dump 


24.12 


2 


Hay Road 


1 2/1 7/2003 


63014 


3 


end dump 


24.06 


2 


Hay Road 


1 2/1 7/2003 


63015 


RK4 


end dump 


21.67 


2 


Hay Road 


1 2/1 7/2003 


63016 


JD2 


end dump 


19.23 


2 


Hay Road 


1 2/1 7/2003 


63017 


439 


end dump 


24.60 


2 


Hay Road 


1 2/1 7/2003 


63018 


10 


end dump 


23.76 


2 


Hay Road 


1 2/1 7/2003 


63019 


RCT2 


end dump 


18.06 


2 


Hay Road 


1 2/1 7/2003 


63020 


313 


end dump 


26.89 


2 


Hay Road 


1 2/1 7/2003 


63021 


2007 


end dump 


22.85 


2 


Hay Road 


1 2/1 7/2003 


63023 


21 


end dump 


24.76 



July 1, 2004 

KB60687 Table6-Presidio 



MACTEC Engineering and Consulting, Inc. 



1 of 5 



Table 6. Summary of Off-Hauled Soil Loads 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Class 


Landfill 


Date 


Manifest # 


Truck I.D. 


Truck Type 


Tons 
















2 


Hay Road 


12/17/2003 


63024 


C212 


end dump 


30.49 


2 


Hay Road 


1 2/1 7/2003 


63025 


J-69 


end dump 


23.01 


2 


Hay Road 


1 2/1 7/2003 


63026 


2 


end dump 


29.81 


2 


Hay Road 


1 2/1 7/2003 


63027 


2011 


end dump 


22.98 


2 


Hay Road 


12/17/2003 


63028 


J-1 


end dump 


25.26 


2 


Hay Road 


1 2/1 8/2003 


63029 


2011 


end dump 


21.47 


2 


Hay Road 


12/18/2003 


63030 


J-69 


end dump 


21.83 


2 


Hay Road 


12/18/2003 


63031 


J-1 


end dump 


24.45 


2 


Hay Road 


12/18/2003 


63032 


439 


end dump 


24.48 


2 


Hay Road 


12/18/2003 


63033 


2007 


end dump 


20.50 


2 


Hay Road 


12/18/2003 


63034 


2008 


end dump 


16.69 


2 


Hay Road 


12/18/2003 


63035 


313 


end dump 


26.47 


2 


Hay Road 


12/18/2003 


63036 


2 


end dump 


27.36 


2 


Hay Road 


1 2/1 8/2003 


63037 





end dump 


24.01 


2 


Hay Road 


1 2/1 8/2003 


63038 


3 


end dump 


21.08 


2 


Hay Road 


12/18/2003 


63039 


21 


end dump 


24.53 


2 


Hay Road 


12/18/2003 


63040 


C212 


end dump 


30.01 


2 


Hay Road 


12/18/2003 


63041 


J-69 


end dump 


22.60 


2 


Hay Road 


12/18/2003 


63042 


2011 


end dump 


22.39 


2 


Hay Road 


12/18/2003 


63043 


J-1 


end dump 


27.52 


2 


Hay Road 


12/18/2003 


63044 


2 


end dump 


31.58 


2 


Hay Road 


1 2/1 8/2003 


63045 


313 


end dump 


28.81 


2 


Hay Road 


1 2/1 8/2003 


63046 


21 


end dump 


23.76 


2 


Hay Road 


12/18/2003 


63082 


2007 


end dump 


22.97 


2 


Hay Road 


12/18/2003 


63083 


2008 


end dump 


19.16 


2 


Hay Road 


12/18/2003 


63084 


439 


end dump 


23.82 


2 


Hay Road 


1 2/1 8/2003 


63085 


C212 


end dump 


31.62 


2 


Hay Road 


12/18/2003 


63086 


3 


end dump 


24.16 


2 


Hay Road 


12/18/2003 


63087 





end dump 


24.44 


2 


Hay Road 


1 2/1 8/2003 


63088 


J-69 


end dump 


22.18 


2 


Hay Road 


1 2/1 8/2003 J 


63089 


2011 


end dump 


21.66 


2 


Hay Road 


12/18/2003 


63090 


J-1 


end dump 


28.44 


2 


Hay Road 


2/23/2004 


63115 


313 


end dump 


28.45 


2 


Hay Road 


2/23/2004 


63116 


2 


end dump 


24.34 


2 


Hay Road 


2/23/2004 


63117 


10 


end dump 


21.55 


2 


Hay Road 


2/23/2004 


63118 


JD-2 


end dump 


25.01 


2 


Hay Road 


2/23/2004 


63119 


RK4 


end dump 


29.98 


2 


Hay Road 


2/23/2004 


63120 


JD-4 


end dump 


31.20 


2 


Hay Road 


2/23/2004 


63121 


107 


end dump 


28.63 


2 


Hay Road 


2/23/2004 


63122 


509 


end dump 


23.14 


2 


Hay Road 


2/23/2004 


63123 


48 


end dump 


27.38 


2 


Hay Road 


2/23/2004 


63124 


404 


end dump 


26.53 


2 


Hay Road 


2/23/2004 


63125 


G-2 


end dump 


28.04 


2 


Hay Road 


2/23/2004 


63126 


R-71 


end dump 


20.48 


2 


Hay Road 


2/23/2004 


63127 


407 


end dump 


23.58 


2 


Hay Road 


2/23/2004 


63128 


313 


end dump 


26.47 


2 


Hay Road 


2/23/2004 


63129 


JD-2 


end dump 


28.06 
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Table 6. Summary of Off-Hauled Soil Loads 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Class 


Landfill 


Date 


Manifest # 


Truck I.D. 


Truck Type 


Tons 
















2 


Hay Road 


2/23/2004 


63130 


RK-4 


end dump 


28.69 


2 


Hay Road 


2/23/2004 


63131 


107 


end dump 


27.77 


2 


Hay Road 


2/23/2004 


63132 


509 


end dump 


24.51 


2 


Hay Road 


2/23/2004 


63133 


JD-4 


end dump 


31.39 


2 


Hay Road 


2/23/2004 


63134 


404 


end dump 


25.66 


2 


Hay Road 


2/23/2004 


63135 


48 


end dump 


26.26 


2 


Hay Road 


2/23/2004 


63136 


G-2 


end dump 


25.65 


2 


Hay Road 


2/23/2004 


63137 


R-71 


end dump 


21.01 


2 


Hay Road 


3/24/2004 


63139 


RK-4 


end dump 


31.36 



Total 



2514.31 



3 


Ox Mountain 


12/15/2003 


269255 


2 


end dump 


28.81 


3 


Ox Mountain 


12/15/2003 


269254 


3 


end dump 


26.84 


3 


Ox Mountain 


1 2/1 5/2003 


269253 


J-69 


end dump 


24.84 


3 


Ox Mountain 


1 2/1 5/2003 


269252 


J-1 


end dump 


25.66 


3 


Ox Mountain 


12/15/2003 


269251 


439 


end dump 


25.76 


3 


Ox Mountain 


12/15/2003 


269250 


B-13 


end dump 


29.38 


3 


Ox Mountain 


1 2/1 5/2003 


269249 


64 


end dump 


31.17 


3 


Ox Mountain 


12/15/2003 


269248 


C-212 


end dump 


32.18 


3 


Ox Mountain 


12/15/2003 


269247 


12 


end dump 


23.66 


3 


Ox Mountain 


12/15/2003 


269246 


17 


end dump 


22.87 


3 


Ox Mountain 


1 2/1 5/2003 


269244 


21 


end dump 


22.87 


3 


Ox Mountain 


1 2/1 5/2003 


269243 


7 


end dump 


24.10 


3 


Ox Mountain 


12/15/2003 


269242 


10 


end dump 


23.38 


3 


Ox Mountain 


12/15/2003 


269241 


J-1 


end dump 


27.82 


3 


Ox Mountain 


12/15/2003 


269240 


J-69 


end dump 


23.41 


3 


Ox Mountain 


1 2/1 5/2003 


269239 


439 


end dump 


28.01 


3 


Ox Mountain 


12/15/2003 


269238 


313 


end dump 


32.42 


3 


Ox Mountain 


12/16/2003 


269237 


2010 


end dump 


24.62 


3 


Ox Mountain 


1 2/1 6/2003 


269236 


2013 


end dump 


22.41 


3 


Ox Mountain 


1 2/1 6/2003 


269235 


J-1 


end dump 


24.94 


3 


Ox Mountain 


12/16/2003 


269234 


439 


end dump 


26.46 


3 


Ox Mountain 


12/16/2003 


269233 


3 


end dump 


25.46 


3 


Ox Mountain 


12/16/2003 


269232 





end dump 


26.62 


3 


Ox Mountain 


12/16/2003 


269231 


17 


end dump 


23.62 


3 


Ox Mountain 


12/16/2003 


269230 


10 


end dump 


22.34 


3 


Ox Mountain 


12/16/2003 


269229 


2010 


end dump 


22.79 


3 


Ox Mountain 


1 2/1 6/2003 


269228 


2013 


end dump 


21.23 


3 


Ox Mountain 


1 2/1 6/2003 


269227 


10 


end dump 


22.41 


3 


Ox Mountain 


12/16/2003 


269226 


17 


end dump 


22.46 


3 


Ox Mountain 


12/16/2003 


269225 


2 


end dump 


25.97 


3 


Ox Mountain 


12/16/2003 


269224 


3 


end dump 


27.52 


3 


Ox Mountain 


12/16/2003 


269223 





end dump 


23.79 


3 


Ox Mountain 


12/16/2003 


269222 


J-69 


end dump 


25.96 


3 


Ox Mountain 


12/16/2003 


269221 


2008 


end dump 


23.85 


3 


Ox Mountain 


1 2/1 6/2003 


269220 


2011 


end dump 


24.75 


3 


Ox Mountain 


1 2/1 6/2003 


269219 


2007 


end dump 


25.60 
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Table 6. Summary of Off-Hauled Soil Loads 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Class 


Landfill 


Date 


Manifest # 


Truck I.D. 


Truck Type 


Tons 
















3 


Ox Mountain 


12/16/2003 


269218 


2010 


end dump 


26.92 


3 


Ox Mountain 


12/16/2003 


269217 


2013 


end dump 


23.89 


3 


Ox Mountain 


12/16/2003 


269216 


313 


end dump 


29.34 


3 


Ox Mountain 


12/16/2003 


269215 


11 


end dump 


22.84 


3 


Ox Mountain 


12/16/2003 


269213 


7 


end dump 


25.55 


3 


Ox Mountain 


1 2/1 6/2003 


269214 


21 


end dump 


25.13 


3 


Ox Mountain 


12/16/2003 


269212 


10 


end dump 


22.97 


3 


Ox Mountain 


12/16/2003 


269211 


17 


end dump 


24.77 


3 


Ox Mountain 


12/16/2003 


269210 


J-69 


end dump 


22.95 


3 


Ox Mountain 


12/16/2003 


269209 


2010 


end dump 


26.36 


3 


Ox Mountain 


12/16/2003 


269208 


3 


end dump 


24.70 


3 


Ox Mountain 


12/16/2003 


269207 





end dump 


26.15 


3 


Ox Mountain 


12/16/2003 


269206 


2011 


end dump 


25.36 


3 


Ox Mountain 


1 2/1 6/2003 


269205 


2007 


end dump 


24.64 


3 


Ox Mountain 


1 2/1 6/2003 


269204 


2008 


end dump 


22.66 


3 


Ox Mountain 


12/16/2003 


269203 


2013 


end dump 


22.52 


3 


Ox Mountain 


12/16/2003 


269201 


C-212 


end dump 


33.00 


3 


Ox Mountain 


1 2/1 7/2003 


269150 


2011 


end dump 


24.76 


3 


Ox Mountain 


1 2/1 7/2003 


269151 


2008 


end dump 


22.68 


3 


Ox Mountain 


1 2/1 7/2003 


269152 


2007 


end dump 


22.98 


3 


Ox Mountain 


1 2/1 7/2003 


269153 


J-69 


end dump 


21.95 


3 


Ox Mountain 


1 2/1 7/2003 


269154 


J-1 


end dump 


26.53 


3 


Ox Mountain 


1 2/1 7/2003 


269155 


439 


end dump 


24.85 


3 


Ox Mountain 


1 2/1 7/2003 


269156 


2 


end dump 


29.15 


3 


Ox Mountain 


1 2/1 7/2003 


269157 


21 


end dump 


25.69 


3 


Ox Mountain 


1 2/1 7/2003 


269158 


10 


end dump 


23.51 


3 


Ox Mountain 


1 2/1 7/2003 


269159 


RK-4 


end dump 


29.11 


3 


Ox Mountain 


1 2/1 7/2003 


269160 


JD-2 


end dump 


28.28 


3 


Ox Mountain 


1 2/1 7/2003 


269161 


90 


end dump 


25.60 


3 


Ox Mountain 


1 2/1 7/2003 


269162 


RCT-2 


end dump 


30.68 


3 


Ox Mountain 


1 2/1 7/2003 


269163 


509 


end dump 


26.29 


3 


Ox Mountain 


1 2/1 7/2003 


269164 


313 


end dump 


30.15 


3 


Ox Mountain 


1 2/1 7/2003 


269165 


48 


end dump 


25.34 


3 


Ox Mountain 


1 2/1 7/2003 


269166 


404 


end dump 


28.00 


3 


Ox Mountain 


1 2/1 7/2003 


269167 


3 


end dump 


27.71 


3 


Ox Mountain 


1 2/1 7/2003 


269168 





end dump 


27.43 


3 


Ox Mountain 


12/17/2003 


269169 


2011 


end dump 


23.55 


3 


Ox Mountain 


1 2/1 7/2003 


269170 


J-69 


end dump 


24.12 


3 


Ox Mountain 


1 2/1 7/2003 


269171 


2 


end dump 


28.61 


3 


Ox Mountain 


1 2/1 7/2003 


269172 


2008 


end dump 


25.24 


3 


Ox Mountain 


1 2/1 7/2003 


269173 


J-1 


end dump 


30.06 


3 


Ox Mountain 


1 2/1 7/2003 


269174 


439 


end dump 


24.63 


3 


Ox Mountain 


1 2/1 7/2003 


269175 


90 


end dump 


22.48 


3 


Ox Mountain 


1 2/1 7/2003 


269176 


JD-2 


end dump 


26.47 


3 


Ox Mountain 


1 2/1 7/2003 


269177 


RK-4 


end dump 


28.07 


3 


Ox Mountain 


1 2/1 7/2003 


269178 


10 


end dump 


23.34 


3 


Ox Mountain 


1 2/1 7/2003 


269179 


2007 


end dump 


24.64 
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Table 6. Summary of Off-Hauled Soil Loads 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Class 


Landfill 


Date 


Manifest # 


Truck I.D. 


Truck Type 


Tons 
















3 


Ox Mountain 


12/17/2003 


269180 


RCT-2 


end dump 


23.80 


3 


Ox Mountain 


12/17/2003 


269181 


21 


end dump 


23.96 


3 


Ox Mountain 


12/17/2003 


269182 


313 


end dump 


26.60 


3 


Ox Mountain 


12/17/2003 


269183 


509 


end dump 


22.74 


3 


Ox Mountain 


12/17/2003 


269184 


C-212 


end dump 


33.43 


3 


Ox Mountain 


12/17/2003 


269185 


48 


end dump 


24.18 


3 


Ox Mountain 


12/17/2003 


269186 


404 


end dump 


24.21 


3 


Ox Mountain 


12/17/2003 


269187 


2 


end dump 


29.21 


3 


Ox Mountain 


12/17/2003 


269188 


2011 


end dump 


24.27 


3 


Ox Mountain 


12/17/2003 


269189 


J-69 


end dump 


23.60 


3 


Ox Mountain 


12/17/2003 


269190 


90 


end dump 


22.66 


3 


Ox Mountain 


12/17/2003 


269191 


J-1 


end dump 


26.61 


3 


Ox Mountain 


12/18/2003 


269193 


JD-2 


end dump 


26.08 


3 


Ox Mountain 


12/18/2003 


269194 


280 


end dump 


23.81 


3 


Ox Mountain 


12/18/2003 


269195 


R-98 


end dump 


27.02 


3 


Ox Mountain 


12/18/2003 


269196 


R-124 


end dump 


25.19 


3 


Ox Mountain 


12/18/2003 


269197 


R-128 


end dump 


25.70 


3 


Ox Mountain 


12/18/2003 


269198 


R-99 


end dump 


23.64 


3 


Ox Mountain 


12/18/2003 


269199 


404 


end dump 


25.18 


3 


Ox Mountain 


12/18/2003 


269200 


402 


end dump 


28.20 


3 


Ox Mountain 


12/18/2003 


269106 


JD-2 


end dump 


28.50 


3 


Ox Mountain 


12/18/2003 


269107 


280 


end dump 


22.77 


3 


Ox Mountain 


12/18/2003 


269108 


R-124 


end dump 


20.16 


3 


Ox Mountain 


12/18/2003 


269109 


R-128 


end dump 


18.42 


3 


Ox Mountain 


12/18/2003 


269110 


R-98 


end dump 


20.66 


3 


Ox Mountain 


12/18/2003 


2691 1 1 


404 


end dump 


20.10 


3 


Ox Mountain 


12/18/2003 


269112 


R-99 


end dump 


21.58 


3 


Ox Mountain 


12/18/2003 


269113 


402 


end dump 


22.24 


3 


Ox Mountain 


12/18/2003 


269114 


JD-2 


end dump 


22.85 


3 


Ox Mountain 


12/18/2003 


269115 


R-124 


end dump 


18.61 


3 


Ox Mountain 


12/18/2003 


269116 


R-128 


end dump 


20.11 


3 


Ox Mountain 


12/18/2003 


269117 


280 


end dump 


20.03 


3 


Ox Mountain 


12/18/2003 


269118 


R-98 


end dump 


23.04 


3 


Ox Mountain 


12/18/2003 


269119 


R-99 


end dump 


23.83 


3 


Ox Mountain 


12/18/2003 


269120 


404 


end dump 


20.26 


3 


Ox Mountain 


12/18/2003 


269121 


402 


end dump 


23.42 


3 


Ox Mountain 


12/18/2003 


269122 


JD-2 


end dump 


27.01 


3 


Ox Mountain 


12/18/2003 


269123 


R-124 


end dump 


18.67 


3 


Ox Mountain 


12/18/2003 


269124 


R-128 


end dump 


20.27 


3 


Ox Mountain 


12/18/2003 


269125 1 280 


end dump 


19.69 



Total 



3069.94 



Checked by: 



Mii 



Approved by: ,\\. 



* 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 





Cleanup 
Levels 


Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 


1065EX200 

11/20/03 

5 

1065EX200(5.0) 

P311440 


1065EX201 

11/20/03 

5.5 

1065EX201(5.5) 

P311440 


1065EX202 

11/21/03 

5.5 

1065EX202(5.5) 

P311474 


1065EX204 

11/24/03 

6 

1065EX204(6.0) 

P311511 


Test Method/Analyte Name 






Units 


Value 


Qual 


Value 


Qual 


Value 


Qual 


Value 


Qual 


6010/6020 (e) 
























Arsenic 


5.9 C 




mg/kg 


ND (11) 


J-/U 


ND (10) 


J-/U 


ND (8.7) 


/u 


ND (10) 


/u 


Barium 


5,000" 




mg/kg 


34. 




77. 




76. 


J+ 


69. 




Beryllium 


140 a 




mg/kg 


0.21 




0.40 




0.43 




0.21 




Cadmium 


1.7 a 




mg/kg 


ND (1.1) 


/u 


ND (1.0) 


/u 


ND (0.87) 


/u 


ND (1.0) 


/u 


Chromium 


l,200 a 




mg/kg 


52. 




110. 




140. 




110. 


j- 


Cobalt 


4,000" 




mg/kg 


7.2 




20. 




14. 




8.1 




Copper 


630 a 




mg/kg 


5.9 




10. 




9.6 




7.4 




Lead 


400 a 




mg/kg 


ND (8.3) 


/u 


ND (7.5) 


/u 


ND (6.5) 


/u 


ND (7.8) 


/u 


Molybdenum 


360 a 




mg/kg 


ND (2.2) 


/u 


ND (2 . 0) 


/u 


ND (1.7) 


/u 


ND (2.1) 


/u 


Nickel 


1,400" 




mg/kg 


42. 




86. 




100. 




54. 




Selenium 


360" 




mg/kg 


ND (1.1) 


/u 


ND (1) 


/u 


ND (0.87) 


/u 


ND (1) 


/u 


Silver 


360" 




mg/kg 


ND (0.78) 


/u 


ND (0.70) 


/u 


ND (0 . 61) 


/u 


ND (0.73) 


/u 


Thallium 


5.7" 




mg/kg 


ND (0 .22) 


/u 


ND (0 .2) 


/u 


ND (0.17) 


u/u 


ND (0.21) 


u/u 


Vanadium 


650" 




mg/kg 


30. 




77. 




83. 




46. 




Zinc 


22,000" 




mg/kg 


21. 




30. 




34. 




28. 





7471 

Mercury 
8015 Modified 



20 a 



TPH Diesel (CI 2-C24) 115 
TPH Fuel Oil (C24-C36) 160 d 



mg/kg ND (0.021) /u 

mg/kg nd(6) /u 

mg/kg nd(12) /u 



0.024 

ND(5.9) /U 
ND(12) /U 



ND(0.023) /U 

ND(6.1) /U 
ND(12) /U 



ND(0.02) /U 

ND(6.2) /U 
ND(12) /U 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX200 

11/20/03 

5 

1065EX200(5.0) 

P311440 



1065EX201 

11/20/03 

5.5 

1065EX201(5.5) 

P311440 



1065EX202 

11/21/03 

5.5 

1065EX202(5.5) 

P311474 



1065EX204 

11/24/03 

6 

1065EX204(6.0) 

P311511 



Test Method/Analyte Name 

TPH Gasoline (C7-C 12) 
8260 (f) 



100" 



2-Butanone 


3.8 


2-Hexanone 


7,300 


Acetone 


0.24 


Benzene 


.005 d 


Chloroethane 


0.63 


Ethylbenzene 


13 d 


Methylene chloride 


0.08 


Toluene 


l d 


Xylenes (m&p-) 


33 d 


Xylenes (o-) 


33 d 


TOC.WB 





Total Organic Carbon N/A 



Units 
mg/kg 

mg/kg 
mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.2) /U 

ND(0.012) /U 

ND(0.012) /U 

0.005 /J 

ND(0.0024) /U 

ND (0 . 006) /U 

ND (0 . 006) /U 

ND (0 . 006) /U 

ND (0 . 006) /U 

ND (0 . 006) /U 

ND (0 . 006) /U 

NT 



Value Qual 

ND (1 .2) U/U 



ND (0 .012) 

ND (0 .012) 

0.0084 

ND (0 .0024) 
ND (0 .0059) 

ND (0 .0059) 
ND (0 .0059) 

ND (0 .0059) 

ND (0 .0059) 

ND (0 .0059) 

NT 



/U 
/U 
/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND(1.2) /UR 



ND (0. 012) 
ND (0. 012) 
ND (0 . 061) 

0.0042 
0.00076 

ND (0. 61) 
ND (0. 61) 

ND (0. 61) 

ND (0. 61) 

ND (0. 61) 

1,300. 



U/J 

/u 

U/J 

/J 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND (1 .2) /U 



ND (0.012) 

ND (0 .012) 

0.0059 

ND (0.0025) 
ND (0 .0062) 

ND (0 .0062) 
ND (0.0062) 

ND (0 .0062) 

ND (0.0062) 

ND (0 .0062) 



/U 

/u 

/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



ND(1200) /U 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 





Cleanup 
Levels 


Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 


1065EX205 

12/01/03 

5.5 

1065EX205(5.5) 

P312003 


1065EX206 

12/01/03 

8 

1065EX206(8.0) 

P312003 


1065EX207 

12/01/03 

8 

1065EX207(8.0) 

P312003 


1065EX209 

12/01/03 

8 

1065EX209(8.0) 

P312003 


Test Method/Analyte Name 






Units 


Value 


Qual 


Value 


Qual 


Value 


Qual 


Value 


Qual 


6010/6020 (e) 
























Arsenic 


5.9 C 




mg/kg 


ND (9. 4) 


/u 


ND (12) 


/u 


ND (12) 


/u 


ND (13) 


/u 


Barium 


5,000" 




mg/kg 


52. 




42. 




58. 




81. 




Beryllium 


140 a 




mg/kg 


0.27 




0.22 




0.32 




0.40 




Cadmium 


1.7 a 




mg/kg 


ND (0 . 94) 


/u 


ND (1.2) 


/u 


ND (1.2) 


/u 


ND (1.3) 


/u 


Chromium 


1,200" 




mg/kg 


49. 




82. 




75. 




80. 




Cobalt 


4,000" 




mg/kg 


6.9 




7.0 




8.3 




10. 




Copper 


630 a 




mg/kg 


8.3 




7.4 




8.5 




11. 




Lead 


400" 




mg/kg 


ND (7.1) 


/u 


ND (8 . 8) 


/u 


ND (9.3) 


/u 


ND (9. 8) 


/u 


Molybdenum 


360 1 




mg/kg 


ND (1 . 9) 


/u 


ND (2.3) 


/u 


ND (2.5) 


/u 


ND (2. 6) 


/u 


Nickel 


1,400" 




mg/kg 


36. 




47. 




47. 




51. 




Selenium 


360" 




mg/kg 


ND (0 . 94) 


/u 


ND (1.2) 


/u 


ND (1.2) 


/u 


ND (1.3) 


/u 


Silver 


360" 




mg/kg 


ND (0 . 66) 


/u 


ND (0 . 82) 


/u 


ND (0.87) 


/u 


ND (0. 91) 


/u 


Thallium 


5.7" 




mg/kg 


ND (0.19) 


/u 


ND (0.23) 


/u 


ND (0.25) 


u/u 


ND (0.2 6) 


u/u 


Vanadium 


650" 




mg/kg 


37. 




41. 




51. 




61. 




Zinc 


22,000" 




mg/kg 


22. 




23. 




22. 




28. 





7471 

Mercury 
8015 Modified 



20" 



TPH Diesel (CI 2-C24) 115 
TPH Fuel Oil (C24-C36) 160 d 



mg/kg 

mg/kg 
mg/kg 



0.028 

ND(6) /U 
ND(12) /U 



ND(0.021) /U 

ND(6) /U 
ND(12) /U 



0.029 

ND(6.2) /U 
ND(12) /U 



0.049 

ND(6.6) /U 
ND(13) /U 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX205 

12/01/03 

5.5 

1065EX205(5.5) 

P312003 



1065EX206 

12/01/03 

8 

1065EX206(8.0) 

P312003 



1065EX207 

12/01/03 

8 

1065EX207(8.0) 

P312003 



1065EX209 

12/01/03 

8 

1065EX209(8.0) 

P312003 



Test Method/Analyte Name 

TPH Gasoline (C7-C 12) 
8260 (f) 



100" 



2-Butanone 


3.8 


2-Hexanone 


7,300 


Acetone 


0.24 


Benzene 


.005 d 


Chloroethane 


0.63 


Ethylbenzene 


13 d 


Methylene chloride 


0.08 


Toluene 


l d 


Xylenes (m&p-) 


33 d 


Xylenes (o-) 


33 d 


TOC.WB 





Total Organic Carbon N/A 



Units 
mg/kg 

mg/kg 
mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.2) J-/U 



0.0027 

ND (0. 012) 
0.01 

ND (0 . 00 6) 
ND (0 . 00 6) 

ND (0 . 00 6) 
0.002 

ND (0 . 00 6) 

ND (0 . 00 6) 

ND (0 . 00 6) 

3,000. 



/J 

/u 
J-/J 

/u 
/u 

/u 

/J 

/u 
/u 
/u 



Value Qual 

ND (1 .2) /U 

0.0021 /J 

ND(0.012) /U 

0.0069 J-/ J 

ND (0.006) /U 

ND (0.006) /U 

ND(0.006) /U 
0.0062 

ND (0.006) /U 

ND(0.006) /U 

ND (0.006) /U 

NT 



Value Qual 

ND(1.2) /U 

0.003 /J 

ND(0.012) /U 

0.012 J-/J 

ND(0.0062) /U 

ND(0.0062) /U 

ND(0.0062) /U 

0.0034 /J 

ND(0.0062) /U 

ND(0.0062) /U 

ND(0.0062) /U 

1,700. 



Value Qual 

ND(1.3) /U 

0.0055 /J 

ND(0.013) /U 

0.02 J-/ J 

ND(0.0066) /U 

ND(0.0066) /U 

ND(0.0066) /U 

0.005 /J 

ND(0.0066) /U 

ND(0.0066) /U 

ND(0.0066) /U 

3,700. 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 





Cleanup 
Levels 


Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 


1065EX210 

11/25/03 

9 

1065EX210(9.0) 

P311553 


1065EX211 

11/25/03 

9 

1065EX211(9.0) 

P311553 


1065EX212 

12/08/03 

8 

1065EX212(8.0) 

P312205 


1065EX213 

12/08/03 

9 

1065EX213(9.0) 

P312205 


Test Method/Analyte Name 






Units 


Value 


Qual 


Value 


Qual 


Value 


Qual 


Value 


Qual 


6010/6020 (e) 
























Arsenic 


5.9 C 




mg/kg 


ND (9. 5) 


/u 


ND (11) 


/u 


3.1 




2.1 




Barium 


5,000" 




mg/kg 


67. 




87. 




85. 




110. 




Beryllium 


140 a 




mg/kg 


0.39 




0.43 




0.24 


J- 


0.28 


J- 


Cadmium 


1.7 a 




mg/kg 


ND (0 . 95) 


/u 


ND (1.1) 


/u 


0.52 




0.37 




Chromium 


1,200" 




mg/kg 


91. 




75. 




72. 




53. 




Cobalt 


4,000" 




mg/kg 


10. 




9.5 




9.6 




7.3 




Copper 


630 a 




mg/kg 


9.7 




13. 




13. 




16. 




Lead 


400" 




mg/kg 


5.1 




7.5 




4.9 




6.0 




Molybdenum 


360 1 




mg/kg 


ND (1 . 9) 


/u 


ND (2.3) 


/u 


0.29 


/J 


0.28 


/J 


Nickel 


1,400" 




mg/kg 


57. 




44. 




48. 




28. 




Selenium 


360" 




mg/kg 


ND (0 . 95) 


/u 


ND (1.1) 


/u 


0.66 


/J 


0.63 


/J 


Silver 


360" 




mg/kg 


ND (0 . 66) 


/u 


ND (0.79) 


/u 


0.044 


/J 


0.05 


/J 


Thallium 


5.7" 




mg/kg 


ND (0.19) 


/u 


ND (0.23) 


u/u 


ND (0.18) 


U/J 


ND (0.22) 


U/J 


Vanadium 


650" 




mg/kg 


54. 




54. 




49. 




44. 




Zinc 


22,000" 




mg/kg 


28. 




29. 




39. 




41. 





7471 

Mercury 
8015 Modified 



20" 



TPH Diesel (CI 2-C24) 115 
TPH Fuel Oil (C24-C36) 160 d 



mg/kg 

mg/kg 
mg/kg 



0.022 

ND (6. 1) /U 
ND(12) U/U 



0.049 

ND(6.2) /U 
ND(12) U/U 



0.021 J- 

1.3 /J 

ND(12) U/J 



0.02 J-/ J 

8.9 
13. 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX210 

11/25/03 

9 

1065EX210(9.0) 

P311553 



1065EX211 

11/25/03 

9 

1065EX211(9.0) 

P311553 



1065EX212 

12/08/03 

8 

1065EX212(8.0) 

P312205 



1065EX213 

12/08/03 

9 

1065EX213(9.0) 

P312205 



Test Method/Analyte Name 

TPH Gasoline (C7-C 12) 
8260 (f) 



100" 



2-Butanone 


3.8 


2-Hexanone 


7,300 


Acetone 


0.24 


Benzene 


.005 d 


Chloroethane 


0.63 


Ethylbenzene 


13 d 


Methylene chloride 


0.08 


Toluene 


l d 


Xylenes (m&p-) 


33 d 


Xylenes (o-) 


33 d 


TOC.WB 





Total Organic Carbon N/A 



Units 
mg/kg 

mg/kg 
mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.2) U/U 



0.0077 

ND (0. 012) 
0.03 

ND (0. 61) 
ND (0. 61) 

ND (0. 61) 
ND (0. 61) 

ND (0. 61) 

ND (0. 61) 

ND (0. 61) 

NT 



/J 

/U 
/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND (1 .2) U/U 

0.0037 /J 

0.0041 /J 

0.012 J-/ J 

ND(0.0062) /U 
ND(0.0062) /U 

ND(0.0062) /U 
ND(0.0062) /U 

ND(0.0062) /U 

ND(0.0062) /U 

ND(0.0062) /U 

1, 600. 



Value Qual 

ND(1.2) U/J 



ND (0. 012) 

ND (0. 012) 

0.0063 

ND (0. 25) 
ND (0. 0062) 

ND (0. 0062) 
ND (0. 0062) 

ND (0. 0062) 

ND (0. 0062) 

ND (0. 0062) 

NT 



J-/U 

/u 
J-/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND (1 .2) U/J 



0.016 

ND (0.012) 
0.078 



ND (0 
ND (0 

ND (0 
ND (0 

ND (0 

ND (0 

ND (0 



0024) 
006) 

006) 
006) 

006) 

006) 

006) 

NT 



J- 
/U 
J- 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 





Cleanup 
Levels 


Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 


1065EX218 

11/17/03 

10 

1065EX218(10.0) 

P311384 


1065EX220 

11/19/03 

9 

1065EX220(9.0) 

P311408 


1065EX220 

11/19/03 

9 

DUP(031117) 

P311408 


1065EX221 

11/19/03 

9.5 

1065EX221(9.5) 

P311408 


Test Method/Analyte Name 






Units 


Value Qual 


Value 


Qual 


Value 


Qual 


Value 


Qual 


6010/6020 (e) 






















Arsenic 


5.9 C 




mg/kg 


ND (10) /U 


ND (11) 


/u 


ND (10) 


/u 


ND (8) 


/u 


Barium 


5,000" 




mg/kg 


89. J- 


83. 




79. 




83. 




Beryllium 


140 a 




mg/kg 


0.40 


0.27 




0.27 




0.24 




Cadmium 


1.7 a 




mg/kg 


ND (1 . 0) /U 


ND (1 .1) 


/u 


ND (1) 


/u 


ND (0 . 8) 


/u 


Chromium 


1,200" 




mg/kg 


67. 


77. 




86. 




91. 




Cobalt 


4,000" 




mg/kg 


9.5 J+ 


21. 




10. 




10. 




Copper 


630 a 




mg/kg 


13. 


11. 




10. 




9.0 




Lead 


400" 




mg/kg 


ND (7 . 6) /U 


9.1 




ND ( 7 . 5 ) 


/u 


ND (6) 


/u 


Molybdenum 


360 1 




mg/kg 


ND (2 . 0) /U 


ND (2 .1) 


/u 


ND (2) 


/u 


ND (1 . 6) 


/u 


Nickel 


1,400" 




mg/kg 


40. J+ 


71. 




51. 




52. 




Selenium 


360" 




mg/kg 


ND(1) /U 


ND (1 .1) 


/u 


ND (1) 


/u 


ND (0 . 8) 


/u 


Silver 


360" 




mg/kg 


ND(0.71) /U 


ND ( . 7 4 ) 


/u 


ND ( . 7 ) 


/u 


ND ( . 5 6 ) 


/u 


Thallium 


5.7" 




mg/kg 


ND (0 . 2) /U 


ND ( . 2 1 ) 


/u 


ND ( . 2 ) 


/u 


ND ( . 1 6 ) 


/u 


Vanadium 


650" 




mg/kg 


51. J+ 


51. 


J+ 


56. 


j+ 


53. 


J+ 


Zinc 


22,000" 




mg/kg 


29. J- 


34. 


J- 


30. 


j- 


27. 


J- 



7471 

Mercury 
8015 Modified 



20" 



TPH Diesel (CI 2-C24) 115 
TPH Fuel Oil (C24-C36) 160 d 



mg/kg 

mg/kg 
mg/kg 



0.051 

ND(5.9) /U 
ND(12) /U 



0.035 

ND (6 . 4) /U 
ND(13) /U 



ND (0 . 02 2) U 

ND(6.3) /U 
ND(13) /U 



ND (0 . 023) U 

ND (6 . 1) /U 
ND(12) /U 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX218 

11/17/03 

10 

1065EX218(10.0) 

P311384 



1065EX220 

11/19/03 

9 

1065EX220(9.0) 

P311408 



1065EX220 

11/19/03 

9 

DUP(031117) 

P311408 



1065EX221 

11/19/03 

9.5 

1065EX221(9.5) 

P311408 



Test Method/Analyte Name 

TPH Gasoline (C7-C 12) 
8260 (f) 



100" 



2-Butanone 


3.8 


2-Hexanone 


7,300 


Acetone 


0.24 


Benzene 


.005 d 


Chloroethane 


0.63 


Ethylbenzene 


13 d 


Methylene chloride 


0.08 


Toluene 


l d 


Xylenes (m&p-) 


33 d 


Xylenes (o-) 


33 d 


TOC.WB 





Total Organic Carbon N/A 



Units 
mg/kg 

mg/kg 
mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.2) /U 



0.0038 

ND (0. 012) 
0.033 

ND (0. 0024) 
ND (0. 0059) 

ND (0. 0059) 
ND (0. 0059) 

ND (0. 0059) 

ND (0. 0059) 

ND (0. 0059) 

1,500. 



/J 

/U 
/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND (1 . 3) U/U 

0.0056 /J 

ND(0.013) /U 
0.029 



ND (0 .002 6) 
0.00069 

ND (0 . 0064) 
ND (0 . 0064) 

ND (0 . 0064) 

ND (0 . 0064) 

ND (0 .0064) 

NT 



/J 

/U 
/J 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND(1.3) U/U 



0.0055 

ND (0. 013) 
0.025 

ND (0. 25) 
ND (0. 63) 

ND (0. 63) 
ND (0. 63) 

ND (0. 63) 

ND (0. 63) 

ND (0. 63) 

NT 



/J 

/U 
/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND(1.2) /U 



0.004 

ND (0.012) 
0.021 

ND (0.0024) 
ND (0 .0061) 

ND (0.0061) 
ND (0.0 61) 

ND (0 .0061) 

ND (0 .0061) 

ND (0 .0061) 

2,800. 



/J 

/U 
/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 





Station Number: 


1065EX222 


1065EX223 


1065EX224 


1065EX225 


Cleanup 
Levels 


Sample Date: 


11/20/03 


11/21/03 


11/21/03 


11/21/03 


Sample Depth (feet): 
Sample Number: 
Lab Batch: 


5.5 

1065EX222(5.5) 

P311440 


9.5 

1065EX223(9.5) 

P311474 


6.5 

1065EX224(6.5) 

P311474 


10.5 

1065EX225(10.5) 

P311474 



Test Method/Analyte Name 

6010/6020 (e) 

Arsenic 5.9 

Barium 5,000" 

Beryllium 140" 

Cadmium 1.7 

Chromium 1,200" 

Cobalt 4,000" 

Copper 630" 

Lead 400" 

Molybdenum 360" 

Nickel 1,400" 

Selenium 360" 

Silver 360" 

Thallium 5.7" 

Vanadium 650 

Zinc 22,000" 



Units 

mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 
mg/kg 



Value Qual 



Value Qual 



Value Qual 



Value Qual 



ND (11) 


J-/U 


ND (10) 


/U 


ND ( 8 . 6 ) 


/U 


ND (9.3) 


/U 


64. 




82. 


J+ 


83. 


J+ 


72. 


J+ 


0.27 




0.40 




0.38 




0.36 




ND (1. 1) 


/u 


ND (1 .0) 


/u 


ND ( . 8 6 ) 


/u 


ND (0 . 93) 


/u 


97. 




76. 




95. 




130. 




8.3 




12. 




9.7 




9.9 




8.3 




13. 




11. 




8.3 




ND (8 . 6) 


/u 


ND (7 . 6) 


/u 


ND ( 6 . 4 ) 


/u 


ND (7) 


/u 


ND (2.3) 


/u 


ND (2 . 0) 


/u 


ND ( 1 . 7 ) 


/u 


ND (1 . 9) 


/u 


61. 




50. 




57. 




75. 




ND (1. 1) 


/u 


ND (1) 


/u 


ND (0 . 8 6) 


/u 


ND (0. 93) 


/u 


ND (0 . 8) 


/u 


ND ( . 7 1 ) 


/u 


ND (0 . 6) 


/u 


ND (0 . 65) 


/u 


ND (0 .23) 


/u 


ND (0 .2) 


u/u 


ND (0 .17) 


u/u 


ND ( . 1 9 ) 


u/u 


52. 




55. 




59. 




71. 




26. 




31. 




29. 




29. 





7471 

Mercury 
8015 Modified 



20" 



TPH Diesel (CI 2-C24) 115 
TPH Fuel Oil (C24-C36) 160 d 



mg/kg 


ND (0. 021) 


/U 


0.042 




ND (0. 02 4) 


/U 


ND (0. 02) 


/U 


mg/kg 


ND (5. 9) 


/U 


ND (6) 


/U 


ND (6) 


/u 


ND (6 .2) 


/u 


mg/kg 


ND (12) 


/u 


ND (12) 


/u 


ND (12) 


/u 


ND (12) 


/u 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX222 

11/20/03 

5.5 

1065EX222(5.5) 

P311440 



1065EX223 

11/21/03 

9.5 

1065EX223(9.5) 

P311474 



1065EX224 

11/21/03 

6.5 

1065EX224(6.5) 

P311474 



1065EX225 

11/21/03 

10.5 

1065EX225(10.5) 

P311474 



Test Method/Analyte Name 

TPH Gasoline (C7-C 12) 
8260 (f) 



100" 



2-Butanone 


3.8 


2-Hexanone 


7,300 


Acetone 


0.24 


Benzene 


.005 d 


Chloroethane 


0.63 


Ethylbenzene 


13 d 


Methylene chloride 


0.08 


Toluene 


l d 


Xylenes (m&p-) 


33 d 


Xylenes (o-) 


33 d 


TOC.WB 





Total Organic Carbon N/A 



Units 
mg/kg 

mg/kg 
mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.2) /U 



ND (0. 012) 

ND (0. 012) 

0.0061 

ND (0. 0024) 
ND (0. 0059) 

ND (0. 0059) 
ND (0. 0059) 

ND (0. 0059) 

ND (0. 0059) 

ND (0. 0059) 

NT 



/U 
/U 
/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND (1 .2) U/U 



ND (0 

ND (0 

ND ( 

ND (0 
ND (0 

ND (0 
ND (0 

ND (0 

ND (0 

ND (0 



012) 
012) 
. 06) 

0024) 
006) 

006) 
006) 

006) 

006) 

006) 

NT 



U/J 

/u 

U/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND(1.2) U/U 



ND (0. 012) 

ND (0. 012) 

ND (0 . 6) 

ND (0. 0024) 
ND (0 . 00 6) 

ND (0 . 00 6) 
ND (0 . 00 6) 

ND (0 . 00 6) 

ND (0 . 00 6) 

ND (0 . 00 6) 

NT 



U/J 

/U 

U/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND (1 .2) U/U 



ND (0.012) 
ND (0.012) 
ND (0 . 062) 

ND (0.0025) 
ND (0 .0062) 

ND (0 .0062) 
ND (0.0062) 

ND (0 .0062) 

ND (0.0062) 

ND (0 .0062) 

1,300. 



U/J 
/U 

U/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 





Cleanup 
Levels 


Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 


1065EX226 

11/24/03 

11 

1065EX226(11.0) 

P311511 


1065EX228 

11/25/03 

13 

1065EX228(13.0) 

P311553 


1065EX229 

11/20/03 

6 

1065EX229(6.0) 

P311440 


1065EX229 

11/20/03 

6 

DUP(031120) 

P311440 


Test Method/Analyte Name 






Units 


Value 


Qual 


Value 


Qual 


Value 


Qual 


Value 


Qual 


6010/6020 (e) 
























Arsenic 


5.9 C 




mg/kg 


ND (9. 7) 


/u 


ND (10) 


/u 


ND (8 . 4) 


J-/U 


ND (10) 


J-/U 


Barium 


5,000" 




mg/kg 


100. 




120. 




58. 




66. 




Beryllium 


140 a 




mg/kg 


0.41 




0.48 




0.23 




0.33 




Cadmium 


1.7 a 




mg/kg 


ND (0. 97) 


/u 


ND (1.0) 


/u 


ND (0 . 84) 


/u 


ND (1.0) 


/u 


Chromium 


1,200" 




mg/kg 


84. 


j- 


51. 




90. 




91. 




Cobalt 


4,000" 




mg/kg 


14. 




12. 




8.8 




16. 




Copper 


630 a 




mg/kg 


13. 




16. 




7.9 




9.5 




Lead 


400" 




mg/kg 


ND (7.3) 


/u 


5.4 




ND (6. 3) 


/u 


ND (7.5) 


/u 


Molybdenum 


360 1 




mg/kg 


ND (1. 9) 


/u 


ND (2 . 0) 


/u 


ND (1.7) 


/u 


ND (2 . 0) 


/u 


Nickel 


1,400" 




mg/kg 


56. 




34. 




56. 




67. 




Selenium 


360" 




mg/kg 


ND (0. 97) 


/u 


ND (1) 


/u 


ND (0 . 84) 


/u 


ND (1) 


/u 


Silver 


360" 




mg/kg 


ND (0 . 68) 


/u 


ND (0.72) 


/u 


ND (0 . 59) 


/u 


ND (0.70) 


/u 


Thallium 


5.7" 




mg/kg 


ND (0.19) 


u/u 


ND (0 .2) 


u/u 


ND (0.17) 


/u 


ND (0 .2) 


/u 


Vanadium 


650" 




mg/kg 


55. 




49. 




46. 




67. 




Zinc 


22,000" 




mg/kg 


34. 




32. 




25. 




26. 





7471 

Mercury 
8015 Modified 



20" 



TPH Diesel (CI 2-C24) 115 
TPH Fuel Oil (C24-C36) 160 d 



mg/kg 

mg/kg 
mg/kg 



0.029 

ND (6. 2) /U 
ND(12) /U 



0.032 

ND(6) /U 
ND(12) U/U 



0.024 

ND(6) /U 
ND(12) /U 



0.14 

ND(6) /U 
ND(12) /U 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX226 

11/24/03 

11 

1065EX226(11.0) 

P311511 



1065EX228 

11/25/03 

13 

1065EX228(13.0) 

P311553 



1065EX229 

11/20/03 

6 

1065EX229(6.0) 

P311440 



1065EX229 

11/20/03 

6 

DUP(031120) 

P311440 



Test Method/Analyte Name 

TPH Gasoline (C7-C 12) 
8260 (f) 



100" 



2-Butanone 


3.8 


2-Hexanone 


7,300 


Acetone 


0.24 


Benzene 


.005 d 


Chloroethane 


0.63 


Ethylbenzene 


13 d 


Methylene chloride 


0.08 


Toluene 


l d 


Xylenes (m&p-) 


33 d 


Xylenes (o-) 


33 d 


TOC.WB 





Total Organic Carbon N/A 



Units 
mg/kg 

mg/kg 
mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.2) /U 



0.014 

ND (0. 012) 



J+ 

/U 



0.055 J+/J 

0.0043 J+ 

ND(0.0062) /U 

ND(0.0062) /U 

0.0015 J+/J 

ND(0.0062) /U 

0.0049 J+/J 

ND(0.0062) /U 

2, 900. 



Value Qual 

ND (1 .2) U/U 

0.0084 /J 

ND(0.012) /U 

0.036 /J 

ND (0.006) /U 

ND (0.006) /U 

ND(0.006) /U 

ND (0.006) /U 

ND (0.006) /U 

ND(0.006) /U 

ND (0.006) /U 

NT 



Value Qual 

ND(1.2) U/U 



0.0023 

ND (0. 012) 
0.01 

ND (0. 0024) 
ND (0 . 00 6) 

ND (0 . 00 6) 
ND (0 . 00 6) 

ND (0 . 00 6) 

ND (0 . 00 6) 

ND (0 . 00 6) 

2, 600. 



/J 

/U 
/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND (1 .2) U/U 



0.0022 

ND (0.012) 
0.0099 

ND (0.0024) 
ND (0 . 006) 

ND (0 . 006) 
ND (0 . 006) 

ND (0 . 006) 

ND (0 . 006) 

ND (0 . 006) 

1,400. 



/J 

/U 
/J 

/u 
/u 

/u 

/u 

/u 
/u 
/u 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 





Cleanup 
Levels 


Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 


1065EX231 

12/01/03 

9 

1065EX231(9.0) 

P312003 


1065EX231 

12/01/03 

9 

DUP(031201) 

P312003 


1065EX232 

12/01/03 

6 

1065EX232(6.0) 

P312003 


1065EX233 

12/01/03 

9.5 

1065EX233(9.5) 

P312003 


Test Method/Analyte Name 






Units 


Value 


Qual 


Value 


Qual 


Value 


Qual 


Value 


Qual 


6010/6020 (e) 
























Arsenic 


5.9 C 




mg/kg 


ND (12) 


/u 


ND (12) 


/u 


ND (11) 


/u 


ND (12) 


/u 


Barium 


5,000" 




mg/kg 


64. 




67. 




40. 




68. 




Beryllium 


140 a 




mg/kg 


0.27 




0.31 




0.20 




0.24 




Cadmium 


1.7 a 




mg/kg 


ND (1.2) 


/u 


ND (1.2) 


/u 


ND (1.1) 


/u 


ND (1.2) 


/u 


Chromium 


1,200" 




mg/kg 


100. 




100. 




61. 




94. 




Cobalt 


4,000" 




mg/kg 


9.5 




12. 




6.6 




8.7 




Copper 


630 a 




mg/kg 


8.2 




9.6 




6.6 




8.6 




Lead 


400" 




mg/kg 


ND (8 . 8) 


/u 


ND (8 . 8) 


/u 


ND (8.1) 


/u 


ND (9. 4) 


/u 


Molybdenum 


360 1 




mg/kg 


ND (2.3) 


/u 


ND (2.3) 


/u 


ND (2.2) 


/u 


ND (2.5) 


/u 


Nickel 


1,400" 




mg/kg 


56. 




60. 




44. 




51. 




Selenium 


360" 




mg/kg 


ND (1.2) 


/u 


ND (1.2) 


/u 


ND (1 .1) 


/u 


ND (1.2) 


/u 


Silver 


360" 




mg/kg 


ND (0.82) 


/u 


ND (0 . 82) 


/u 


ND (0.7 6) 


/u 


ND (0.87) 


/u 


Thallium 


5.7" 




mg/kg 


ND (0.23) 


u/u 


ND (0.23) 


/u 


ND (0 .22) 


u/u 


ND (0.25) 


u/u 


Vanadium 


650" 




mg/kg 


54. 




63. 




33. 




46. 




Zinc 


22,000" 




mg/kg 


26. 




32. 




23. 




25. 





7471 

Mercury 
8015 Modified 



20" 



TPH Diesel (CI 2-C24) 115 
TPH Fuel Oil (C24-C36) 160 d 



mg/kg 

mg/kg 
mg/kg 



ND(0.02) /U 

ND (6. 1) /U 
ND(12) /U 



ND(0.023) /U 

ND(7.2) /U 
ND(14) /U 



ND(0.02) /U 

ND(6) /U 
ND(12) /U 



0.046 

ND(6.2) /U 
ND(12) /U 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX231 

12/01/03 

9 

1065EX231(9.0) 

P312003 



1065EX231 

12/01/03 

9 

DUP(031201) 

P312003 



1065EX232 

12/01/03 

6 

1065EX232(6.0) 

P312003 



1065EX233 

12/01/03 

9.5 

1065EX233(9.5) 

P312003 



Test Method/Analyte Name 

TPH Gasoline (C7-C 12) 
8260 (f) 



100" 



2-Butanone 


3.8 


2-Hexanone 


7,300 


Acetone 


0.24 


Benzene 


.005 d 


Chloroethane 


0.63 


Ethylbenzene 


13 d 


Methylene chloride 


0.08 


Toluene 


l d 


Xylenes (m&p-) 


33 d 


Xylenes (o-) 


33 d 


TOC.WB 





Total Organic Carbon N/A 



Units 
mg/kg 

mg/kg 
mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.2) U/U 



0.0021 

ND (0. 012) 
0.0096 

ND (0. 61) 
ND (0. 61) 

ND (0. 61) 
0.0047 

ND (0. 61) 

ND (0. 61) 

ND (0. 61) 

NT 



/J 
/U 
J-/J 

/u 
/u 
/u 

/J 

/u 
/u 
/u 



Value Qual 

ND (1 . 4) U/U 

0.0027 /J 

ND(0.014) /U 

0.012 J-/ J 

ND(0.0072) /U 

ND(0.0072) /U 

ND(0.0072) /U 

0.0033 /J 

ND(0.0072) /U 

ND(0.0072) /U 

ND(0.0072) /U 

NT 



Value Qual 

ND(1.2) U/U 



0.0027 

ND (0. 012) 
0.0083 

ND (0 . 00 6) 
ND (0 . 00 6) 

ND (0 . 00 6) 
0.0071 

ND (0 . 00 6) 

ND (0 . 00 6) 

ND (0 . 00 6) 



/J 
/U 
J-/J 

/u 
/u 

/u 

/u 
/u 
/u 



ND(1200) /U 



Value Qual 

ND (1 .2) U/U 

0.0043 /J 

ND(0.012) /U 

0.017 J-/ J 

ND(0.0062) /U 
ND(0.0062) /U 

ND(0.0062) /U 

0.0048 /J 

ND(0.0062) /U 

ND(0.0062) /U 

ND(0.0062) /U 

NT 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 





Cleanup 
Levels 


Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 


1065EX234 

12/01/03 

9.5 

1065EX234(9.5) 

P312003 


1065EX235 

12/01/03 

9.5 

1065EX235(9.5) 

P312003 


1065EX236 

12/08/03 

9 

1065EX236(9.0) 

P312205 


1065EX237 

12/08/03 

8 

1065EX237(8.0) 

P312205 


Test Method/Analyte Name 






Units 


Value 


Qual 


Value 


Qual 


Value 


Qual 


Value 


Qual 


6010/6020 (e) 
























Arsenic 


5.9 C 




mg/kg 


ND (11) 


/u 


ND (9. 4) 


/u 


2.7 




0.66 


/J 


Barium 


5,000" 




mg/kg 


88. 




49. 




100. 




43. 




Beryllium 


140 a 




mg/kg 


0.30 




0.24 




0.26 


J- 


0.12 


J- 


Cadmium 


1.7 a 




mg/kg 


ND (1.1) 


/u 


ND (0 . 94) 


/u 


0.62 




0.30 




Chromium 


1,200" 




mg/kg 


110. 




80. 




70. 




71. 




Cobalt 


4,000" 




mg/kg 


9.9 




7.4 




13. 




8.9 




Copper 


630 a 




mg/kg 


12. 




6.7 




15. 




8.6 




Lead 


400" 




mg/kg 


ND (8.3) 


/u 


ND (7.1) 


/u 


5.1 




2.4 




Molybdenum 


360 1 




mg/kg 


ND (2.2) 


/u 


ND (1. 9) 


/u 


0.29 


/J 


ND (2 . 4) 


/u 


Nickel 


1,400" 




mg/kg 


68. 




49. 




46. 




51. 




Selenium 


360" 




mg/kg 


ND (1.1) 


/u 


ND (0 . 94) 


/u 


0.54 


/J 


0.35 


/J 


Silver 


360" 




mg/kg 


ND (0.77) 


/u 


ND (0 . 66) 


/u 


0.053 


/J 


0.078 


/J 


Thallium 


5.7" 




mg/kg 


ND (0 .22) 


u/u 


ND (0.19) 


u/u 


ND (0 .2) 


/u 


ND (0.24) 


/u 


Vanadium 


650" 




mg/kg 


57. 




48. 




51. 




39. 




Zinc 


22,000" 




mg/kg 


31. 




22. 




35. 




29. 





7471 

Mercury 
8015 Modified 



20" 



TPH Diesel (CI 2-C24) 115 
TPH Fuel Oil (C24-C36) 160 d 



mg/kg 

mg/kg 
mg/kg 



0.064 

ND(7.2) /U 
ND(14) /U 



ND(0.023) /U 

6.3 

ND(12) /U 



0.03 J- 

30. 

ND(12) U/J 



0.013 J-/ J 

1.3 /J 

ND(12) U/J 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX234 

12/01/03 

9.5 

1065EX234(9.5) 

P312003 



1065EX235 

12/01/03 

9.5 

1065EX235(9.5) 

P312003 



1065EX236 

12/08/03 

9 

1065EX236(9.0) 

P312205 



1065EX237 

12/08/03 

8 

1065EX237(8.0) 

P312205 



Test Method/Analyte Name 

TPH Gasoline (C7-C 12) 
8260 (f) 



100" 



2-Butanone 


3.8 


2-Hexanone 


7,300 


Acetone 


0.24 


Benzene 


.005 d 


Chloroethane 


0.63 


Ethylbenzene 


13 d 


Methylene chloride 


0.08 


Toluene 


l d 


Xylenes (m&p-) 


33 d 


Xylenes (o-) 


33 d 


TOC.WB 





Total Organic Carbon N/A 



Units 
mg/kg 

mg/kg 
mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.4) R/U 

0.0065 /J 

ND(0.014) /U 

0.025 J-/J 

ND(0.0072) /U 
ND(0.0072) /U 

ND(0.0072) /U 
ND (0 . 0078) U 

ND(0.0072) /U 

ND(0.0072) /U 

ND(0.0072) /U 

NT 



Value Qual 

ND(1.2) /U 



0.007 
0.011 
0.028 

ND (0 . 006) 
ND (0 . 006) 

ND (0 . 006) 
0.0042 

ND (0 . 006) 

ND (0 . 006) 

ND (0 . 006) 

NT 



/J 
/J 
J-/J 

/U 
/U 

/u 

/J 

/u 
/u 
/u 



Value Qual 

ND(1.2) U/J 

0.003 J-/J 

ND(0.012) /U 

0.012 J-/J 

ND(0.0024) /U 

ND(0.0061) /U 

ND(0.0061) /U 

ND(0.0061) /U 

ND(0.0061) /U 

ND(0.0061) /U 

ND(0.0061) /U 

1,500. 



Value Qual 
0.16 /J 



0.0021 

ND (0.012) 
0.007 

ND (0.0025) 
ND (0 .0061) 

ND (0.0061) 
ND (0.0 61) 

ND (0 .0061) 

ND (0 .0061) 

ND (0 .0061) 

NT 



J-/J 

/U 
J-/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 





Cleanup 
Levels 


Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 


1065EX239 

11/20/03 

4.5 

1065EX239(4.5) 

P311440 


1065EX240 

12/18/03 

3 

1065EX240(3.0) 

P312512 


1065EX241 

12/18/03 

5 

1065EX241(5.0) 

P312512 


1065EX241 

12/18/03 

5 

DUP(121803) 

P312512 


Test Method/Analyte Name 






Units 


Value 


Qual 


Value 


Qual 


Value 


Qual 


Value 


Qual 


6010/6020 (e) 
























Arsenic 


5.9 C 




mg/kg 


ND (12) 


J-/U 


3.7 


/J 


4.8 


/J 


5.3 


/J 


Barium 


5,000" 




mg/kg 


63. 




65. 


J- 


110. 


J- 


120. 


J- 


Beryllium 


140 a 




mg/kg 


0.25 




0.28 




0.30 




0.36 




Cadmium 


1.7 a 




mg/kg 


ND (1.2) 


/u 


ND (1.1) 


/u 


ND (0 . 94) 


/u 


ND (1.2) 


/u 


Chromium 


1,200" 




mg/kg 


87. 




83. 


j- 


120. 


j- 


94. 


j- 


Cobalt 


4,000" 




mg/kg 


8.7 




10. 




9.5 




12. 




Copper 


630 a 




mg/kg 


7.2 




14. 




11. 




11. 




Lead 


400" 




mg/kg 


ND (9) 


/u 


27. 




ND (11) 


u 


ND (15) 


u 


Molybdenum 


360 1 




mg/kg 


ND (2. 4) 


/u 


ND (2.1) 


/u 


ND (1. 9) 


/u 


ND (2 . 4) 


/u 


Nickel 


1,400" 




mg/kg 


56. 




58. 


J- 


58. 


J- 


57. 


J- 


Selenium 


360" 




mg/kg 


ND (1.2) 


/u 


ND (1.1) 


/u 


ND (0 . 94) 


/u 


ND (1.2) 


/u 


Silver 


360" 




mg/kg 


ND (0 . 84) 


/u 


ND (0.74) 


/u 


ND (0 . 66) 


/u 


ND (0.83) 


/u 


Thallium 


5.7" 




mg/kg 


ND (0 .24) 


/u 


ND (0.21) 


/u 


ND (0. 19) 


/u 


ND (0.24) 


/u 


Vanadium 


650" 




mg/kg 


61. 




49. 




55. 




60. 




Zinc 


22,000" 




mg/kg 


24. 




45. 


J- 


31. 


J- 


32. 


J- 



7471 

Mercury 
8015 Modified 



20" 



TPH Diesel (CI 2-C24) 115 
TPH Fuel Oil (C24-C36) 160 d 



mg/kg 


ND (0 . 02) 


/U 


0.39 


J+ 


0.072 


J+ 


0.17 


J+ 


mg/kg 


ND (6) 


/U 


ND (5.7) 


/U 


ND (6. 3) 


/U 


ND (6.1) 


/U 


mg/kg 


ND (12) 


/u 


57. 




ND (13) 


U/J 


ND (12) 


U/J 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX239 

11/20/03 

4.5 

1065EX239(4.5) 

P311440 



1065EX240 

12/18/03 

3 

1065EX240(3.0) 

P312512 



1065EX241 

12/18/03 

5 

1065EX241(5.0) 

P312512 



1065EX241 

12/18/03 

5 

DUP(121803) 

P312512 



Test Method/Analyte Name 

TPH Gasoline (C7-C 12) 
8260 (f) 



100" 



2-Butanone 


3.8 


2-Hexanone 


7,300 


Acetone 


0.24 


Benzene 


.005 d 


Chloroethane 


0.63 


Ethylbenzene 


13 d 


Methylene chloride 


0.08 


Toluene 


l d 


Xylenes (m&p-) 


33 d 


Xylenes (o-) 


33 d 


TOC.WB 





Total Organic Carbon N/A 



Units 
mg/kg 

mg/kg 
mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.2) U/U 



0.0038 

ND (0. 012) 
0.014 

ND (0. 0024) 
ND (0 . 00 6) 

ND (0 . 00 6) 
ND (0 . 00 6) 

ND (0 . 00 6) 

ND (0 . 00 6) 

ND (0 . 00 6) 

NT 



/J 

/U 
/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

0.026 J-/ J 

ND(O.Oll) /U 

ND(O.Oll) /U 

ND(0.057) J-/U 

ND(0.0023) /U 
ND(0.0057) /U 

0.0055 /J 

ND(0.0057) /U 

0.037 

0.027 

0.0059 

NT 



Value Qual 

ND(1.3) /U 

0.0038 /J 

ND(0.013) /U 

0.015 J-/J 

ND(0.0025) /U 
ND(0.0063) /U 

ND(0.0063) /U 
ND(0.0063) /U 

ND(0.0063) /U 

ND(0.0063) /U 

ND(0.0063) /U 

NT 



Value Qual 

ND(1.2) /U 



0.0025 

ND (0.012) 
0.011 

ND (0.0024) 
ND (0 .0061) 

ND (0.0061) 
ND (0.0 61) 

ND (0 .0061) 

ND (0 .0061) 

ND (0 .0061) 

NT 



/J 

/U 
J-/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 





Cleanup 
Levels 


Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 


1065EX242 

12/18/03 

5 

1065EX242(5.0) 

P312512 


1065EX243 

12/08/03 

8 

1065EX243(8.0) 

P312205 


1065EX244 

01/30/04 

6.5 

1065EX244(6.5) 

P401484 


1065EX245 

01/23/04 

9 

1065EX245(9.0) 

P401369 


Test Method/Analyte Name 






Units 


Value 


Qual 


Value 


Qual 


Value 


Qual 


Value 


Qual 


6010/6020 (e) 
























Arsenic 


5.9 C 




mg/kg 


5.1 


/J 


1.2 




ND (9. 3) 


/u 


ND (11) 


/u 


Barium 


5,000" 




mg/kg 


100. 


J- 


74. 




36. 


J+ 


50. 




Beryllium 


140 a 




mg/kg 


0.46 




0.13 


J- 


0.16 




0.21 




Cadmium 


1.7 a 




mg/kg 


ND (1. 0) 


/u 


0.45 




ND (0 . 93) 


/u 


ND (1.1) 


/u 


Chromium 


1,200" 




mg/kg 


63. 


j- 


80. 




62. 


j+ 


55. 


j+ 


Cobalt 


4,000" 




mg/kg 


14. 




9.4 




4.6 




7.4 




Copper 


630 a 




mg/kg 


17. 




8.7 




6.0 




7.7 




Lead 


400" 




mg/kg 


ND (13) 


u 


2.8 




2.9 


/J 


4.9 


/J 


Molybdenum 


360 1 




mg/kg 


ND (2. 0) 


/u 


ND (2) 


U/J 


ND (1. 9) 


/u 


ND (2 .2) 


/u 


Nickel 


1,400" 




mg/kg 


43. 


J- 


52. 




38. 


J+ 


38. 




Selenium 


360" 




mg/kg 


0.10 


/J 


0.40 


/J 


0.21 


/J 


ND (1.1) 


/u 


Silver 


360" 




mg/kg 


ND (0. 71) 


/u 


0.022 


/J 


ND (0 . 65) 


/u 


ND (0.77) 


/u 


Thallium 


5.7" 




mg/kg 


0.031 


/J 


ND (0 .2) 


/u 


ND (0. 19) 


U/J 


ND (0.22) 


U/J 


Vanadium 


650" 




mg/kg 


59. 




43. 




35. 




35. 


J+ 


Zinc 


22,000" 




mg/kg 


39. 


J- 


27. 




20. 




25. 





7471 

Mercury 
8015 Modified 



20" 



TPH Diesel (CI 2-C24) 115 
TPH Fuel Oil (C24-C36) 160 d 



mg/kg 


0.065 


J+ 


0.0079 


J-/J 


0.021 




0.025 




mg/kg 


ND (6. 2) 


/U 


ND (5. 9) 


/U 


ND (5) 


/U 


3.2 


/J 


mg/kg 


9.4 


/J 


ND (12) 


U/J 


ND (10) 


U/J 


ND (12) 


U/J 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX242 

12/18/03 

5 

1065EX242(5.0) 

P312512 



1065EX243 

12/08/03 

8 

1065EX243(8.0) 

P312205 



1065EX244 

01/30/04 

6.5 

1065EX244(6.5) 

P401484 



1065EX245 

01/23/04 

9 

1065EX245(9.0) 

P401369 



Test Method/Analyte Name 

TPH Gasoline (C7-C 12) 
8260 (f) 



100" 



2-Butanone 


3.8 


2-Hexanone 


7,300 


Acetone 


0.24 


Benzene 


.005 d 


Chloroethane 


0.63 


Ethylbenzene 


13 d 


Methylene chloride 


0.08 


Toluene 


l d 


Xylenes (m&p-) 


33 d 


Xylenes (o-) 


33 d 


TOC.WB 





Total Organic Carbon N/A 



Units 
mg/kg 

mg/kg 
mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

ND(1.2) /U 



ND (0. 012) 
ND (0. 012) 
ND (0 . 062) 

ND (0. 25) 
ND (0. 0062) 

ND (0. 0062) 
ND (0. 0062) 

ND (0. 0062) 

ND (0. 0062) 

ND (0. 0062) 

NT 



/U 
/U 

J-/U 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND (1 .2) U/J 



ND (0 .012) 

ND (0 .012) 

0.0074 

ND (0 .002 3) 
ND (0 .0059) 

ND (0 .0059) 
ND (0 .0059) 

ND (0 .0059) 

ND (0 .0059) 

ND (0 .0059) 

NT 



J-/U 

/u 
J-/J 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 

ND(1) U/J 



ND (0 .01) 
ND (0 .01) 
ND (0.05) 

ND (0. 002) 
ND (0. 005) 

ND (0. 005) 
ND (0. 005) 

ND (0. 005) 

ND (0. 05) 

ND (0. 005) 

NT 



/U 
/U 

/u 

/u 
/u 

/u 
/u 

/u 

/u 

/u 



Value Qual 
0.39 /J 



0.0061 

ND (0.012) 
0.029 

0.0026 

ND (0 .0061) 

ND (0.0061) 
0.0022 

0.002 

0.0051 

ND (0 .0061) 

NT 



/J 

/U 
/J 

/u 

/u 
J-/J 

/J 
/J 

/u 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 





Cleanup 
Levels 


Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 


1065EX245 

01/23/04 

9 

DUP(040123) 

P401369 


1065EX246 

01/23/04 

12 

1065EX246(12.0) 

P401369 


1065EX247 

01/30/04 

10.5 

1065EX247(10.5) 

P401484 


1065EX248 

12/17/03 

9 

1065EX248(9.0) 

P312509 


Test Method/Analyte Name 






Units 


Value 


Qual 


Value 


Qual 


Value 


Qual 


Value 


Qual 


6010/6020 (e) 
























Arsenic 


5.9 C 




mg/kg 


ND (9) 


/u 


ND (11) 


/u 


ND (10) 


/u 


4.8 


/J 


Barium 


5,000" 




mg/kg 


52. 




72. 




72. 


J+ 


55. 


J- 


Beryllium 


140 a 




mg/kg 


0.23 




0.30 




0.31 




0.23 




Cadmium 


1.7 a 




mg/kg 


ND (0 . 9) 


/u 


ND (1.1) 


/u 


ND (1.0) 


/u 


ND (0 . 96) 


/u 


Chromium 


1,200" 




mg/kg 


60. 


j+ 


93. 


j+ 


69. 


j+ 


81. 


j- 


Cobalt 


4,000" 




mg/kg 


7.8 




12. 




9.4 




9.0 




Copper 


630 a 




mg/kg 


8.2 




8.1 




11. 




9.0 




Lead 


400" 




mg/kg 


4.8 


/J 


4.9 


/J 


5.2 


/J 


ND (7.2) 


U/J 


Molybdenum 


360 1 




mg/kg 


ND (1.8) 


/u 


ND (2 .2) 


/u 


ND (2. 0) 


/u 


ND (1. 9) 


/u 


Nickel 


1,400" 




mg/kg 


40. 




63. 




38. 


J+ 


51. 


J- 


Selenium 


360" 




mg/kg 


0.16 


/J 


0.22 


/J 


0.27 


/J 


ND (0 . 96) 


/u 


Silver 


360" 




mg/kg 


ND (0 . 63) 


/u 


ND (0.78) 


/u 


ND (0.70) 


/u 


ND (0. 67) 


/u 


Thallium 


5.7" 




mg/kg 


ND (0.18) 


U/J 


ND (0.22) 


U/J 


ND (0.2) 


U/J 


ND (0.19) 


/u 


Vanadium 


650" 




mg/kg 


36. 


J+ 


54. 


J+ 


52. 




45. 




Zinc 


22,000" 




mg/kg 


20. 




26. 




25. 




29. 


J- 



7471 

Mercury 
8015 Modified 



20" 



TPH Diesel (CI 2-C24) 115 
TPH Fuel Oil (C24-C36) 160 d 



mg/kg 


0.042 




0.032 




0.027 




0.013 


J+/J 


mg/kg 


ND (5.8) 


/U 


ND (6.2) 


/U 


ND (5) 


/U 


ND (6.2) 


/U 


mg/kg 


ND (12) 


U/J 


ND (12) 


U/J 


ND (10) 


U/J 


ND (12) 


U/J 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



Station Number: 
Sample Date: 
Sample Depth (feet): 
Sample Number: 
Lab Batch: 



1065EX245 

01/23/04 

9 

DUP(040123) 

P401369 



1065EX246 

01/23/04 

12 

1065EX246(12.0) 

P401369 



1065EX247 

01/30/04 

10.5 

1065EX247(10.5) 

P401484 



1065EX248 

12/17/03 

9 

1065EX248(9.0) 

P312509 



Test Method/Analyte Name 

TPH Gasoline (C7-C 12) 
8260 (f) 



100" 



2-Butanone 


3.8 


2-Hexanone 


7,300 


Acetone 


0.24 


Benzene 


.005 d 


Chloroethane 


0.63 


Ethylbenzene 


13 d 


Methylene chloride 


0.08 


Toluene 


l d 


Xylenes (m&p-) 


33 d 


Xylenes (o-) 


33 d 


TOC.WB 





Total Organic Carbon N/A 



Units 
mg/kg 

mg/kg 
mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 
mg/kg 

mg/kg 

mg/kg 

mg/kg 

mg/kg 



Value Qual 

0.08 R/J 

0.0066 /J 

ND(0.012) /U 

0.031 /J 

0.0028 

ND(0.0058) /U 

ND(0.0058) /U 

0.0014 J-/ J 

ND(0.0058) /U 

ND(0.0058) /U 

ND(0.0058) /U 

NT 



Value Qual 

ND (1 .2) U/J 



0.0032 

ND (0 .012) 
0.0074 

ND (0 .002 5) 
ND (0 .0062) 

ND (0 .0062) 
ND (0 .0062) 

ND (0 .0062) 

ND (0 .0062) 

ND (0 .0062) 

NT 



Value Qual 

ND(1) U/J 



/J ND(0.01) /U 

/U ND(0.01) /U 

/J ND(0.05) /U 

/U ND(0.002) /U 

/U ND(0.005) /U 

/U ND(0.005) /U 

J-/U ND(0.005) /U 

/U ND(0.005) /U 

/U ND(0.005) /U 

/U ND(0.005) /U 

NT 



Value Qual 
0.36 /J 



0.0029 

ND (0.012) 
0.014 



ND (0.0025) 
ND (0 .0062) 

ND (0.0062) 
ND (0.0062) 

0.0033 

0.0046 /J 

ND(0.0062) /U 

NT 



/J 

/U 
J-/J 

/u 
/u 

/u 
/u 

/J 



ND = Not Detected at the specific reporting level in parentheses 
NT = Not Tested 
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Table 7. Detected Compounds in Final Excavation Confirmation Soil Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 

Source Qualifier Description 

Laboratory Assigned Qualifiers 

AJ The analyte was analyzed for, but was not detected above the reported sample quantitation limit. 

The analyte was positively identified; the associated numerical value is the approximate concentration of the 
/J analyte in the sample. 

MACTEC Validation Assigned Qualifiers (Please see Table H2, Appendix H for reason for application of qualifier during data validation) 

The analyte was positively identified; the associated numerical value is biased low and should be considered an 
J- approximate concentration of the analyte in the sample. 

The analyte was positively identified; the associated numerical value is biased high and should be considered an 
J+ approximate concentration of the analyte in the sample. 

U The analyte was analyzed for, but was not detected above the reported sample quantitation limit. 

The sample results are qualified as rejected due to serious deficiences in the ability to analyze the sample and 
R meet quality control criteria. The presence or absence of the analyte cannot be verified. 

Footnotes 

a. Residential land use cleanup level 

b. Commercial/recreational land use cleanup level 

c. Background levels selected as cleanup levels because background levels were higher than Presidio residential PRGs 

d. Cleanup level for soil to maintain drinking water standard in groundwater 

e. Antimony was analyzed for by EPA 6020, but was not detected. 

f. The following VOCs were not detected by EPA 8260B: 1,1,1-Trichloroethane, 1,1,2,2-Tetrachloroethane, 1,1,2-Trichloroethane, 1,1-Dichloroethane, 1 , 1 -Dichloroethen 
1 ,2-Dichloroethene (cis & trans), 1 ,2-Dichloropropane, 1 ,3-Dichloropropene (cis), 1 ,3-Dichloropropene (trans), 1 ,2-Dichloropropane, 1 ,3-Dichloropropene (cis), 1,3-Dich 
2-chloroethylvinyl ether, 4-methyl-2-petanone, Bromodichloromethane, Bromoform, Bromomethane, Carbon disulfide, 

Chlorobenzene, Chloromethane, Chloroform, Carbon tetrachloride, Dibromochloromethane, M ethyl -tert-butyl ether, 
Styrene, Tetrachloroethene, Trichloroethene, Vinyl acetate, and Vinyl chloride 



Checked by: HlH 
Approved by: /H 




KB60687 Table7quals-Presidio ..«——-«% _ - .. *» ■ 

July 1 2004 MACTEC Engineering and Consulting, Inc. 



Table 8. Daily Log of Field Activities 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Day 



Date 



Activity 



Mon November 10 



Tues November 11 



Wed November 12 



Mobilization - Heavy equipment, sand bags, polyethylene sheeting delivered and fencing installed. Breaking up and stockpiling 
of asphalt and concrete. Power turned off to Building 1 063 and the Former Building 1 065 pump island. Water turned off to 
Former Building 1065. Surveyors onsite to identify control for pre-excavation survey. 

Continued breaking up and stockpiling asphalt and concrete. Asphalt and concrete off-hauled (12 loads). Asbestos-lined metal 
pipes removed from Building 1 065 retaining wall. Retaining wall demolished. 

Pre-excavation survey performed. Continued breaking up and stockpiling asphalt. Asphalt and concrete off-hauled (3 loads). 
Construction of stockpile containment areas began. Concrete sump encountered in excavation and removed. Received Trust 
authorization to remove a shallow storm drain on the north end of the excavation parallel to Building 1 063. 



Thurs November 13 



Trust electrician cut power lines at Buildings 1 040 and 1 063. Buried retaining wall, 55-gallon drum, hydraulic hoist 
encountered in excavation and removed. Two loads of debris off-hauled. Soil excavation began on west side of Phase I IA 
area. 



Fri 



November 14 



Mon November 17 



Soil excavation continued. Asbestos-wrapped pipes were encountered near northeast corner of excavation. Pipes were cut 
and removed. One load of debris off-hauled. Excavation stopped mid-day due to rain. 

Soil excavation continued. Asbestos-wrapped pipes were encountered near eastern edge of the excavation. Pipes were cut 
and removed. Active clay storm drain parallel to northern edge of the excavation was encountered in area of contamination. 
Received authorization from Trust to cut and replace. Building 1 062 concrete sump walls and floor removed. Area adjacent to 
the foundation of Building 1062 was backfilled immediately with crushed concrete from the former sump excavation. 
Excavation confirmation samples 1065EX21 4(9.5) and 1065EX21 9(7.5) were collected. 



Tues November 18 



Soil excavation continued. An abandoned steam line was encountered on the east side of excavation. A clay sewer line was 
encountered and removed from the northern edge of the excavation. A concrete utility trench was encountered and removed 
from the southeast corner of the excavation, parallel to Building 1062. Excavation confirmation samples 1065EX21 5(8.5), 
1065EX21 6(7.5), and 1065EX218(10.0) were collected. 



Wed November 19 



Soil excavation continued. Perimeter air monitoring initiated. Stockpiles covered during working hours because of complaints 
of odor. A 250-gallon LIST (Tank 1 065.4) was encountered south of the former LIST excavation. Excavation confirmation soil 
samples 1065EX220(9.0), DUP(031119), 1065EX21 7(9.5), 1065EX221 (9.5), and 1065EX238(6.5) were collected. 
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Table 8. Daily Log of Field Activities 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Day 



Date 



Activity 



Thurs November 20 



Soil excavation continued. Asbestos-wrapped steam lines encountered and removed from the northeast corner of the 
excavation. Clay pipe exposed on north excavation sidewalk Pipe was removed and plugged where it went into the 
excavation sidewall. Additional bermed stockpile area constructed. Fluid was pumped out from the UST and transferred to two 
55-gallon drums. Perimeter air monitoring performed. Confirmation samples 1 065EX200(5.0), 1 065EX201 (5.5), 
1065EX222(5.5), 1065EX229(6.0), DUP(031120), and 1065EX239(4.5) were collected. 



Fri 



November 21 



Mon November 24 

Tues November 25 

Wed November 26 

Mon December 1 

Mon December8 

Friday December 12 

Wed December 17 

Thur December 18 

Mon December 29 



Soil excavation continued. Over-excavation of floor based on elevated PID readings. One load of concrete off-hauled. 
Perimeter air monitoring performed. Excavation confirmation soil samples 1065EX202(5.5), 1065EX223(9.5), 1065EX224(6.5), 
1 065EX225(1 0.5) were collected. 

Tank 1 065.4 removed under supervision of SF Fire Department and SF Department of Public Health. Excavation confirmation 
samples 1065EX203(6.5), 1065EX204(6.0), 1065EX226(1 1 .0), and 1065EX227(7.5) were collected. 

Well 1065TMW3 removed. Perimeter air monitoring performed. Excavation confirmation samples 1065EX21 0(9.0), 
1 065EX21 1 (9.0), 1 065EX228(1 3.0), and 1 065EX230(6.5) were collected. 

Removal of hot spots from floor of excavation. 

Confirmation samples 1065EX205(5.5), 1065EX206(8.0), 1065EX207(8.0), 1065EX209(8.0), 1 065EX231 (9.0), DUP(031201), 
1065EX232(6.0), 1065EX233(9.5), 1065EX234(9.5), and 1065EX235(9.5) were collected. 

Water sample 1065WW200 collected from wastewater pumped from excavation. Excavation soil samples 1065EX208(8.0), 
DUP(1 20803), 1065EX236(9.0), 1065EX237(9.5), 1065EX21 3(9.5), 1065EX243(8.0) collected from excavation following 
removal of additional soil from northwest sidewall. 

Authorization from Trust to discharge wastewater from storage tanks to sanitary sewer. 

Confirmation soil sample 1065EX248(9) was collected from excavation following removal of soil from west sidewall. 

Potholing (3 areas). Confirmation soil samples 1065EX240(3), 1065EX241 (5), DUP(121803), 1065EX242(5) were collected 
from the three potholes. 

Collected samples of Potrero Hills backfill material, submitted for testing by ASTM D1557 and for TPHg, BTEX, metals, 
pesticides, and PCBs. 
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Day 



Date 



Table 8. Daily Log of Field Activities 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 

Activity 



Mon 



January 26 



Tues 


January 27 


Thurs 


January 29 


Fri 


January 30 


Mon 


Feb 2 


Tues 


Feb 3 


Wed 


Feb 4 


Tues 


February 17 


Tues 


February 24 


Thurs 


June 17 



Sample collected of Lake Hermann Quarry backfill submitted for testing by ASTM D1 557 and for TPHg, TPHd and Title 22 
metals. 

Final excavation survey 

Began backfilling excavation. Two field density tests performed. 

Contaminated soil removed from sidewalls and floor adjacent to Building 1062. Backfilled immediately following removal of 
soil and collection of confirmation soil samples1065EX244(6.5) and 1065EX247(10.5). Continued backfilling excavation. 
Three field density tests performed 

Dewatering equipment demobilized. 

Final post-grading survey performed. 

Dewatering equipment demobilized, backhoe demobilized. 

Excavator demobilized. 

Soil off hauled. Collected sample of water WW1 01 in drums containing UST fluids. 

Drummed wastewater disposed by Clearwater Environmental. 



Checked by: MJfo 
Approved by: ,/Yl^H^ 
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OLIVE-BROWN SILTY SAND WITH GRAVEL (SM) (2.5YR 4/3) 

Medium dense, moist 60% sand, 25% gravel, 15% silt/fines, some 
debris (glass/brick/concrete/metal) (Fill) 

YELLOW-BROWN CLAYEY SAND WITH GRAVEL (SC) (10YR 5/4) 
Medium dense, moist 40% sand, 30% gravel, 30% clay/fines (Fill) 

DARK OLIVE -GRAY SILTY SAND (SM) (5Y 3/2) 
Medium dense, 80% sand, 20% siltyfines (Fill) 

DARK GREENISH-GRAY CLAYEY SAND (SC) 5G 4/1) 

Medium dense, moist to wet; 80 % sand, 20% clay/fines (Fill) 

DARK RED-BROWN WELL-GRADED GRAVEL W/ SAND (GW) (5YR 3/3) 
Dense, dry to moist; 74%angularchertgravel, 15%sand, 10%fines 
(Baserock FIN) 

DARK BROWN CLAYEY SAND (SC) (10YR 3/3) 

Medium dense, moist 70% sand, 30% clay/fines (Fill) 

BROWN SILTY SAND W/ GRAVEL (SM) (10YR 4/3) 

Loose to medium-dense, dry, 60 % sand, 20% silt/fines, 20% pea 
gravel, as layers (Fill) 

OLIVE-BROWN SILTY SAND (SM) (2.5 YR 4/3) 

Medium-dense, moist; 80% fine sand, 20% silt (Fill) 

DARK GRAY-BROWN SILTY GRAVEL W/ SAND (GM) (2.5Y 4/2) 
Medium dense, moist; 60% gravel (mostiy Franciscan greywacke/ 
metaseds. Locally contains brick, concrete, miscellaneous debris) (Fill) 

DARK YELLOW-BROWN SILTY SAND (SM) (10YR 4/4) 

Medium dense, moist; 70% fine sand, 30%silt/fines, occasional 
gravel (Fill) 

VERY DARK GRAY CLAYEY SAND (SC) (5Y 3/1) 

Medium firm, moist to wet 60-70 % fine to very fine sand, 30-40 % 
clay/fines (texturally heterogeneous, reworked native) 

BLACK SANDY FAT CLAY (CH) (5Y 2.5/1) 

Medium firm, moist to wet; 80 % clay, 20% fine sand (Native) 

GRAY-BROWN SILTY SAND W/ GRAVEL (SM) (2.5Y 5/2) 

Medium dense, dry to moist; 45 % sand, 40% gravel/debris (brick, 
cobbles, marble & slate, floor tiles, porcelain, metal, glass), 15 % silt (Fill 

BROWN SILTY GRAVEL W/ SAND (GM) (10YR 5/3) 

Dense, dry to moist; 45 % gravel and concrete, 35 % sand, 20% 
siltyfines (Fill) 

BROWN POORLY-GRADED SAND (SP) (10YR 4/3) 

Medium dense, moist; 95% fine sand, 5% fines, trace gravel/debris (Fill) 

LIGHT OLIVE-BROWN SILTY SAND (SM) (2.5Y 5/3) 

Loose to medium-dense, moist; 80 % sand, 20% silt (Fill) 

OLIVE -GRAY CLAYEY SAND (SC) (5Y 4/2) 

Medium dense, moist; 80% fine sand, 20% clay/fines (heterogeneous 
texture, reworked native/fill) 

18 BLACK FAT CLAY W/ SAND (CH) (5Y 2.5/1) 

Medium firm, wet 80% clay, 20%finesand (textjurally heterogeneous, 
reworked native) 
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APPENDIX A 
PHOTOGRAPHS 




Nov. 10, 2003 Pre- excavation conditions: view to the north across former Bldg 1065 
footprint with Building 1063 in background. 




Nov. 10, 2003. Pre-excavation site conditions: concrete slabs and asphalt surface. 
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Nov. 10, 2003 Breaking up asphalt and concrete.. View to the west. The four foot high 
retaining wall visible in the photo separates the North and southern portions of the site. 




Nov. 10, 2003 Breaking up asphalt and concrete.. View to the east. Building 1063 is 
visible to the left, Building 1062 in the center, and Building 1040 on the right. 





Nov. 11, 2003. Breaking up asphalt in northern portion of the site. Note: sanitary sewer 
to be saved (left) and inactive utilities removed from demolished retaining wall (right) 




Nov. 11, 2003. Demolition of retaining wall. Nov. 10, 2003. Note no significant rebar or 
mortar used in construction. Materials were disposed with asphalt and concrete 




Nov. 11, 2003 Construction of stockpile staging areas. 




Nov 11, 2003. Construction of stockpile staging areas. Note fiber- reinforced poly 
sheeting with heavy-weight taping at seams. 




Nov. 12, 2003 Sump found during digging in the western end of the excavation 



- 




Nov 12, 2003 Close up of concrete sump. 




Nov.l 1, 2003 Demolition of concrete sump. Note soil stockpile liner construction in 
background. 




Nov. 11, 2003. Loading end-dumps with concrete and asphalt rubble for disposal. 




Nov. 21, 2003. Excavation of soil and loading of soil in to ten- wheel dump trucks for 
transport to stockpile staging area in background. UST is visible in foreground of photo. 




Nov 13, 2003. Excavation and loading of shallow unsaturated soil across site 




Nov. 13, 2003 

Pea gravel in excavation adjacent to former 

USTs (downslope from worker in photo) 




Nov. 14, 2003 

Black oily product within old 

asbestos- wrapped steam line. 




Nov. 18, 2003. Discolored soil along abandoned steam lines. Remain- in- place sanitary 
sewer is marked in pink paint. View is to the south, Building 1062 is on the left, behind 
worker. 
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Nov 18, 2003. Excavation around remain- in-place sanitary sewer. View to the north 




Nov 18, 2003 Aerial view of remain- in-place sanitary sewer, facing same direction as 
photo above. Note the pile of metal from utilities which were removed from that section 
of the excavation. Most of the metal pipe consists of abandoned steam lines. 




March 11, 2004. Building 1065 area after excavation and backfilling. View to the west. 
Note: depression with water is the site of future subsurface recycled water tank 
excavation. Gravel area is road base for future Birmingham Road. 




March 11, 2004. Building 1065 area- 
1063 is in the background. 



-post-excavation. View to the northwest. Building 



APPENDIX B 
AS-BUILT DRAWINGS 



+ 



+ 



+ 




EXHIBIT 1 
EXISTING TOPOGRAPHY 

BUILDING 1065 

PRESIDIO OF SAN FRANCISCO 



J0B# 



AA 



+ 



+ 




+ 



**U>R.W. DAVIS & ASSOCIATES 
)IT LAND SURVEYORS 






NO. 



DATE 



DESC. 



BY 



790 DoLong Ave. 
Suite 2 
Novate CA 94945 
L.S. 6330 
O 2001 



Tel. (415) 898-9099 
Fox (415) 898-2499 
Email: 
RWDOCSWST2.COM 



PREPARED UNOI 




EXHIBIT 2 
AS-BUILT 1ST EXCAVATION 

BUILDING 1065 

PRESIDIO OF SAN FRANCISCO 



+ 



20 



■FINISH GRADE 
\ / (GRAVEL FILL) 



\ 



-v 



\ 



+ 



DATUM ELEV 
-10.00 



o 




EXISTING GRADE 
(PRE-EXCAVATION) 






c4 



oq 



0+00 



1+00 



REVISIONS 



+ 



NO. 



DATE 



DESC. 



BY 



PA*. 



#rf # U>ILW. DAVIS & ASSOCIATES 
hit LAND SURVEYORS 




^socU^ 



790 OeLong Ave. 
Suite 2 

Novate CA 94945 
L.S. 6330 
O 2001 



Tel. (415) 898-9099 
Fax (415) 898-2499 
Email: 
RWDOCSWST2.COM 



PREPARED 




03-08-04 



SCALE: r=20' 



EXHIBIT 4 

AS-BUILT CROSS SECTION 

GRAVEL FILL 

BUILDING 1065 

PRESIDIO OF SAN FRANCISCO 



APPENDIX C 
TANK 1065.4 REMOVAL REPORT 



APPENDIX C CONTENTS 

CO APPENDIX C TANK 1065.4 REMOVAL REPORT CI 

C1.0 Background CI 

C2.0 Summary of Field Activities CI 

C2.1 Discovery of UST C2 

C2.2 Permitting C2 

C2.3 UST Removal C2 

C3.0 Summary of Analytical Results C3 

C4.0 Disposition of Soil and Wastewater C4 

C5.0 Excavation Backfilling C4 

C6.0 References C4 



TABLES 

CI Compounds Detected in Soil Confirmation Sample 

C2 UST Wastewater Analytical Results 

PLATES 

CI UST Location Map 

ATTACHMENTS 

A. PHOTOGRAPHS 

B. PERMIT APPLICATIONS 

C. SFFD PERMIT INSPECTION RECORD 

D. UST MANIFEST AND SERVICE ORDER 

E. LABORATORY ANALYTICAL REPORTS AND CHAIN OF CUSTODY FORMS 



Appendix C 



CO APPENDIX C 
TANK 1065.4 REMOVAL REPORT 

The following presents a summary of activities performed in conjunction with the removal of an 
underground storage tank (UST) from the Phase I Interim Action (IA) Area at the Building 1065 
Corrective Action Plan (CAP) Area, the Presidio of San Francisco, California. This report has 
been prepared and the UST removed on behalf of the Presidio Trust (Trust). 

C1.0 Background 

Between November 7, 2003 and March 2, 2004, the Trust performed an IA at the Building 1065 
CAP site to remove petroleum-contaminated soil in and around where a below grade water 
storage tank is planned to be constructed. Soil excavation and waste profiling and disposal were 
performed by Performance Excavators, San Rafael, California under contract to the Trust. Field 
activities were supervised and documented and confirmation soil and wastewater samples were 
collected by a MACTEC geologist. 

During excavation and removal activities at the Phase I IA Area, an undocumented, inactive UST 
(Tank 1065.4) was encountered. The UST was encountered where three former gasoline and 
diesel USTs were formerly located. These USTs comprised one 375 gallon UST (Tank 1065.3) 
and two 550 gallon tanks (Tanks 1065.1 and 1065.2). These USTs were associated with former 
Building 1064, which served as the Post Exchange service station. These USTs were removed by 
FT Corporation in September 1996 (MW, 1997). 

C2.0 Summary of Field Activities 

The following summarizes field activities associated with removal of Tank 1065.4 
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C2.1 Discovery of UST 

On November 19, 2003, during Phase I IA soil excavation activities, a UST (Tank 1065.4) was 
encountered in the southern part of the excavation. Soil was removed from around the UST to 
expose the tank walls without removing it from the excavation. The top of the tank was 
approximately 4 feet below ground surface. The UST was cylindrical, constructed of riveted 
steel, and was 3.2 feet in diameter and 4.0 feet long; no leaks were observed in the UST. 
Estimated capacity of the UST was 250 gallons. The vent riser and piping appeared to have been 
cut during a previous activity, and there were no visual cues to its existence until the excavator 
unearthed it. What remained of the vent riser and piping were broken off or bent over by the 
excavator bucket during digging. A photoionization detector (PID) reading taken at the point 
where the vent riser previously attached to the tank indicated a value of 55 parts per million 
(ppm) in the tank's headspace. Fluid was visible through the openings at the top of the tank, and 
a stainless steel bailer was lowered into the tank to visually observe the fluid contained in the 
UST. The fluid in the bailer consisted of slightly turbid water with a strong fuel odor and sheen. 
Based on the sample collected in the bailer, there appeared to be a small amount of sediment at 
the bottom of the tank. On November 20, 2003, the water was pumped out of the UST into two 
55-gallon drums, which were staged onsite. 

C2.2 Permitting 

The Trust submitted a Work Plan (MACTEC, 2003) and Underground Storage Tank Application 
to the San Francisco Department of Public Health (SFDPH) and the City of San Francisco Fire 
Department (SFFD) on November 20, 2003. Copies of the permit applications are attached. 

C2.3 UST Removal 

On November 24, 2003, the UST was removed by Performance Excavators under the supervision 
of the SFDPH and SFFD. The PID reading within the empty tank was 25 ppm, and the PID 
reading in the surrounding soil was 40 ppm. Soil was further removed from around the UST 
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using a backhoe. The UST was then filled with dry ice to purge any vapors remaining in the tank. 
After placement of the dry ice, the lower explosive limit (LEL) measurement in the UST was 4% 
and oxygen was 5.5%. After receiving authorization from the SFFD, the UST was removed from 
the excavation using the backhoe, loaded onto a truck, transported by Ecology Control Industries 
(ECI) (a licensed hauler) and disposed at an ECI facility in Richmond, California. ECI's 
Richmond Facility is permitted to provide UST decontamination and reclamation. 

Pea gravel backfill from the former UST footprint and visibly contaminated soil were excavated 
and removed from the area surrounding and directly underneath the former UST. Confirmation 
soil sample 1065EX226(11.0) was collected at 11 feet below ground surface, directly underneath 
the former UST. The sample was submitted (along with other confirmation samples from the 
excavation) under chain of custody control to Sequoia Analytical Laboratories for analysis for 
total petroleum hydrocarbons (TPH) as gasoline (g), diesel (d), and fuel oil (fo) (EPA Test 
Method 8015D) TPHd, TPHfo, volatile organic compounds (VOCs; EPA Test Method 8260B, 
and Title 22 metals (EPA Test Methods 6010/6020/7471). 

On February 24, 2004, drums containing water from the UST were transferred to the Central 
Magazine area for storage, at which time they were sampled. The sample (WW101) was 
submitted to Sequoia for total petroleum hydrocarbons TPHg, TPHd (EPA Test Method 8015D), 
and VOCs (EPA Test Method 8260B). 

C3.0 Summary of Analytical Results 

Table C 1 presents a summary of compounds detected in the confirmation sample collected 
beneath the UST (1065EX226[11.0]). The laboratory report for 1065EX226(11.0) along with 
other confirmation samples collected from the excavation is attached. 

Analytical results for the soil confirmation sample show that TPHg, TPHd, and TPHfo were not 
detected. Detected concentrations of VOCs and metals were below Presidio cleanup levels. 
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Table C2 presents detected compounds in the drummed water sample (Sample WW101). The 
laboratory analytical report is attached. Analytical results show that the drummed water contains 
TPHd and TPHg at 30 and 25 mg/L and VOCs. 

C4.0 Disposition of Soil and Wastewater 

Drums containing water from the UST were transferred to the Central Magazine area for storage. 
The water was disposed by Clearwater Environmental on June 17, 2004. A copy of the manifest 
is attached to this report.. 

Soil surrounding the UST was removed and staged in stockpiles with other similarly 
contaminated soil from the Phase I IA excavation. Soil stockpiles were sampled by Performance 
Excavators and transported offsite to Hay Road Landfill, Vacaville, California (Class II Facility) 
and Ox Mountain Landfill, Half Moon Bay, California (Class III Facility). 

C5.0 Excavation Backfilling 

The Phase I IA Area, including the former location of Tank 1065.4, is fenced and inaccessible to 
the public. The excavation in the vicinity of former Tank 1065.4 was not backfilled because it is 
located where a planned below grade storage tank will be constructed Additional soil will be 
removed from this area as part of construction of the below grade storage tank. 

C6.0 References 

Montgomery Watson (MW), 1997. UST Numbers 1065.1, 1065.2, 1065.3, Tank Removal 

Documentation Report. 

MACTEC, 2003. Work Plan, Underground Storage Tank Removal, Tank 1065.4, Building 1065 
Area, Presidio of San Francisco, California. November 20. 
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Table CI. Compounds Detected in Soil Confirmation Sample 

Tank 1065.4 Removal 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



1065EX226 

11/24/03 

11 

1065EX226(11.0) 

P311511 



Test Method/ Analyte Name 



Value Qual 



6010/6020 




Arsenic 


5.9 C 


Barium 


5,000" 


Beryllium 


140" 


Cadmium 


1.7 a 


Chromium 


1,200" 


Cobalt 


4,000" 


Copper 


630" 


Lead 


400" 


Molybdenum 


360" 


Nickel 


1,400" 


Selenium 


360" 


Silver 


360" 


Thallium 


5.7" 


Vanadium 


650" 


Zinc 


22,000' 


7471 




Mercury 


20" 


8015 Modified 





8260 



TPH Diesel (C 1 2-C24) 1 1 5" 

TPH Fuel Oil (C24-C36) 160 d 

TPH Gasoline (C7-C 1 2) 1 00 d 

2-Butanone 3.8 

2-Hexanone 7,300 

Acetone 0.24 

Benzene .005 

Chloroethane 0.63 

Ethylbenzene 13 

Methylene chloride 0.08 

Toluene 1 

Xylenes (m&p-) 33 

Xylenes (o-) 33 



ND (9. 7) 


/U 


100. 




0.41 




ND (0. 97) 


/U 


84. 


J- 


14. 




13. 




ND (7 .3) 


/u 


ND (1 . 9) 


/u 


56. 




ND (0. 97) 


/u 


ND (0. 68) 


/u 


ND (0.19) 


u/u 


55. 




34. 





0.029 



ND (6 .2) 


/U 


ND (12) 


/u 


ND (1 .2) 


/u 


0.014 


J+ 


ND (0.012) 


/u 


0.055 


J+/J 


0.0043 


J+ 


ND (0.0062) 


/u 


ND (0.0062) 


/u 


0.0015 


J+/J 


ND (0.0062) 


/u 


0.0049 


J+/J 


ND (0.0062) 


/u 
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Table C1. Compounds Detected in Soil Confirmation Sample 

Tank 1065.4 Removal 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Cleanup 
Levels 



1065EX226 

11/24/03 

11 

1065EX226(11.0) 

P311511 



Test Method/Analyte Name 



Value Qual 



TOC.WB 



Total Organic Carbon N/A 



2,900. 



Source Qualifier 

Laboratory Assigned Qualifiers 

/U 



Description 



The analyte was analyzed for, but was not detected above the reported sample 
quantitation limit 
/J The analyte was positively identified; the associated numerical value is the 

approximate concentration of the analyte in the sample. 
MACTEC Validation Assigned Qualifiers (Please see Table H2, Appendix H for reason for application of qualifier during data validation) 
J- The analyte was positively identified; the associated numerical value is biased 

low and should be considered an approximate concentration of the analyte in 
the sample. 
J+ The analyte was positively identified; the associated numerical value is biased 

high and should be considered an approximate concentration of the analyte in 
the sample. 
U The analyte was analyzed for, but was not detected above the reported sample 

quantitation limit 
Footnotes 

a. Residential land use cleanup level 

b. Commercial/recreational land use cleanup level 

c. Background levels selected as cleanup levels because background levels were higher than Presidio 
residential PRGs 

d. Cleanup level for soil to maintain drinking water standard in groundwater 



Checked by: 



\JtfW 



Approved by: /l\H 
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Table C2. UST Wastewater Analytical Results 

Tank 1064.5 Removal 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Station Number: DRUM UST FLUIDS 
Sample Date: 02/24/04 

Sample Depth (feet): 
Sample Number: WW101 

Lab Batch: P402489 



Test Method/ Analyte Name 


Units 


Value 


Qual 


80 15 Modified 










TPH Diesel (C12-C24) 


mg/1 


30. 






TPH Gasoline (C7-C 12) 


mg/1 


25. 




8260 












1 ,2-Dichloroethane 


ug/1 


320. 






2-Butanone 


ug/i 


800. 


/J 




2-Hexanone 


ug/1 


390. 


/J 




Acetone 


ug/1 


1,300. 


/J 




Benzene 


Mg/1 


2,100. 






Ethylbenzene 


ug/1 


570. 






Styrene 


ug/i 


65. 


/J 




Toluene 


W5/1 


6,200. 






Xylenes (m&p-) 


ug/1 


2,700. 






Xylenes (o-) 


ug/1 


1,300. 




ug/1 


Micrograms per liter. 








mg/1 


Milligrams per liter. 









Laboratory Assigned Qualifiers 

/J The analyte was positively identified; the associated numerical value is the 

approximate concentration of the analyte in the sample. 



Checked by: 



N\<5& 



33^ 



Approved by: 
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ATTACHMENT A 



PHOTOGRAPHS 




Nov. 19, 2003 Hand excavation around in-place UST for integrity inspection and 
screening with PID and LEL meters. View is to the North, Building 1063 is in the 
background 




Nov. 21, 2003 Excavation activities continue adjacent to the UST pending work plan 
approval and permit authorization. 




Nov. 19, 2003. Detail of UST construction 




Nov. 24, 2003. Removing UST from excavation 
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ATTACHMENT B 



PERMIT APPLICATIONS 




Hazardous Materials Unified Program Agency 
Underground Storage Tank 

CLOSURE APPLICATION 




FOR OFFICE USE 

DATE RECVO 

FILE NO. UTOO 

BUSINESS NO. _ 



1. TANK FACILITY/BUSINESS SITE INFORMATION Attach a State Water Resources Control Board, Underground Storage Tank Facility Form (HMUPA 
603) additional tank facility information. PLEASE TYPE OR PRINT CLEARLY 



Buswess Name 



Street Address 



" Sl) i L p I /M b - i Cd-5 ■« T+ fce |\i Q£ (U? £S> 



ZIP Cooe 



Type of Business 



p Gas Station p Residence ( Q0ther Please specify) /po\J&\ /■Irl'lci'/'Tl" 



Business Operator/Manager Name 

R.VAM d.G£-L^)AC.H 



Nearest Cross Street 

Kendall Av'^ 



SFFD Permit No. 



Phone Number 

( MIS) ^p/~vSCS.2. 



US EPA ID Number 



2. Description of proposed Closure 



Tank 
No. 



/ p Remove p Close in place* p Temporary closure' 

'__£»RCLi 



PROPOSED CLOSURE T UNDERGROUND STORAGE TANK SYSTEM 
APPLICATION FILING FEE $685.00 



CLOSURES INVOLVING JUST THE UST SYTEM PIPING, CHECK THE PIPING ONLY BOX IN ADDITION TO THE TYPE OF CLOSURE 
p PIPING ONLY 



p Remove p Close in place* p Temporary closure* 

FOR CLOSURES INVOLVING JUST THE UST SYTEM PIPING, CHECK THE PIPING ONLY BOX IN ADDITIONTO THE TYPE OF CLOSURE 
p PIPING ONLY 



Tank and/or pipe under 

Streetor Sidewalk? 

Yes" or No 



Tank to be cut on-site? 
Yes*** or No 



p Remove p Close in place* p Temporary closure* 

FORCLOSURES INVOLVING JUSTTHE UST SYTEM PIPING, CHECK THE PIPING ONLY BOX IN ADDITIONTO THE TYPE OF CLOSURE 
p PIPING ONLY 



p Remove p Close in place* p Temporary closure* 

FOR CLOSURES INVOLVING JUST THE UST SYTEM PIPING, CHECK THE PIPING ONLY BOX IN ADDITIONTO THE TYPE OF CLOSURE 
n PIPING ONI Y 



p Remove p Close in place* p Temporary closure* 

FORCLOSURES INVOLVING JUST THE UST SYTEM PIPING, CHECK THE PIPING ONLY BOX IN ADDITION TO THE TYPE OF CLOSURE 
p PIPING ONLY 



J 



If Closure in Place, submit subsurface investigative report and indicate the type and amount of material for filling tank in the Work Plan. 
If tank or pipe is located under a street or sidewalk, an encroachment permit must be obtained from the Department of Public Works, Bureau of Street- 
Use and Mapping prior to start of any work. 

If tank is to be cleaned and cut on-site, comply with San Francisco Fire Department requirements for on-site cutting. Attach a copy of the Welding and 
Cutting Permit for open flame torch issued by the San Francisco Fire Department, where applicable. 



3. MAP Provide a site map indicating the location of the UST(s) relative to a fixed structure, the location of the UST fill, the orientation of the UST, North 
directional arrow and any street or cross streets. 

4. TANK FORMS Attach a State Water Resources Control Board, UST "Tank Form" (HMUPA 604) for each tank. 

5. WORK PLAN Submit a description of the work to be performed. Include the procedures for cleaning the UST and evaluating the condition of the soil 
and groundwater. 



6. CONTRACTOR/ CONSULTANT INFORMATION Contractors performing or subcontracting tank closure must possess a proper contractor license and a 
valid Hazardous Substance Removal Certification (HAZ/CERT) issued by the Contractors State License Board. Approval for tank work will not be granted 
unless copies of the contractor's license and certifications are on file with the San Francisco Department of Public Health. 



Primary Contractor/Consultant Business Name 



Mailing Address 

ic'3 ;:;~3HCKgLiM£ ?ARjcL^fl^V^CNU~ ) Fu.CE, 



Calif. Contractors License Classification ano No. 



City 



'At') 



H* f C\ 



e- 



Phone Number 

(HIS) rf3 3^J5 



State 
/i ' ' r ' 



ZIP Code 



7. SUBCONTRACTOR/ CONSULTANT INFORMATION List all applicable excavation, equipment, tank cleaning or other subcontractors. Attach a separate 
sheet for additional subcontractors or consultants. 



Subcontractor/Consultant Business Name 
r-ihc] <-C b. N c- I M L t e..i N b' MM V &JO jl-LTI M6 . 1 A/'( , 



Mailing Address 



ol v t, ccci rh c, / 1 i-u ''cCi j --^l fk -JtX 
+- ^ 



Calif. Contractors License Classification and No. 



City 



I: l^'iu U ' I VI 



CL._ 



Phone Number 

(7^7) 7^3- #V5 



State 

Cell. 



i&r'H/CL 



ZIP Code 



v^j'V 



March 2003 



Page page 1 of 2 



HMUPA 601A-0210 



8. PUMP INFORMATION Provide information on the pump equipment that will be used to make the tank free of any product prior to transportation. Also an 
ground water, which may be present in the tank excavation, must be removed and allowed to recharge prior to taking any water samples . 



Pump Truck Company Name or Name of Equipment Manufacturer 



US EPA ID NO. (IF APPLICABLE) 



Phone Number 
( ) 



' All pumping equipment must be third party certified for use in a combustible/flammable atmosphere. 



9. HAZARDOUS WASTE INFORMATION Indicate where tank(s) will be taken for disposal and the name of the company transporting the tanks. All 
hazardous waste including tanks must comply with applicable hazardous waste regulations for transportation, treatment and disposal. A Uniform 
Hazardous Waste Manifest completed by the Generator must accompany all generated hazardous waste during transportation. Attach separate sheet for 
additional hazardous waste or contaminated materials generated by the tank closure. Copies of the Hazardous Waste Manifest or other transportation 
documents shall be submitted as part of the final tank closure report. 



Tank Transportation Company Name 



Mailing Address 

25b ~P/9tf.& 



~Bl V D. 



Designated (Treatment /Disposal) Facility Name 

EC i 



US EPA ID Number 

CAD1Z203OI1 5 



City 
RICHMOND 



Phone Number 

[SIC ) 23'd 



■A3 9 3 



US EPA ID Number 



Designated Facility Aodress 

555 /}-/£/£- 73L.VD 



Oty 

R-XL-tlHOtU o 



State 



ZIP Code 

<7^ fO/ 



Phone Number 

(5/0) 



£35-j_3^3 



State 

CSV 



ZIP Code 



10. LABORATORY INFORMATION Soil and groundwater sampling, sample management and analyses must be conducted in accordance with procedures 
specified in CCR Title 22, Section 66261.20(c). Sample splits must be made available to the San Francisco Department of Public Health upon request. All 
samples that are to be analyzed must be submitted with a properly completed chain-of-custody form to a state certified laboratory. Copies of laboratory 
results and chain-of-custody forms shall be submitted as part of the final tank closure report. 



Laboratory Name 

■3EQUO/A 



AMflrOfTlCAL. Ut&QflP\ 10 ft ifS. 



Business Address 

/ jb5 Nor-tn MC Daw e 1 1 &wO' <5l>/ & & 



State Certificate No. 

<?3 9V 



City 



,UA~fP) 



Phone Number 
(-707) ~7?^L 



75i| 



State 



ZIP Code 



11. APPLICANT INFORMATION Tank closure approval will be sent to the a 



jplicant unless otherwise specified. 



Applicant Name 



Business Name 



h Jam ins* \nnnrfp "** 



Mailing Address 



Tank Site Contact Person 



'+ 



Title 



oeniOiZ 6eoLO&f*3T 



Phone Number 

(7*7) 793 38 iS 



Business Address 



5 J 4 ' I old Rt-ci v^'cj ccf tjy \/j S-j'i-M- 30 cj 



Qty 



Title 



fi^lD & ecuo&mj 



State 



ZIPCooe 



9V^5^' 



Phone Number 



In signing this application the applicant declares: 

• That the above information is complete and accurate. Any deviation from the approved plan without prior approval from the San Francisco Department 
of Public Health may result in the revocation of the approval and an assessment of fines and penalties. 

• That I have read the San Francisco Department of Public Health's guidelines and that such guidelines do not relieve my obligation to comply with other 
pertinent State and Federal laws and regulations. 

• That I will contact the San Francisco Department of Public Health, Hazardous Materials Unified Program Agency, and where required, San Francisco Fire 
Department, Department of Public Works or Port Authority, a minimum of 3 (three) working days in advance to schedule inspection appointments. 

• Documents relating to tank closure must be submitted within 90 (ninety) days of removing/closing an underground storage tank. All other tank 
modification, installation, and/or upgrades documents or reports must be submitted within 30 (thirty) days of project completion. Refer to San Francisco 
Department of Public Health guidelines for specific reporting requirements. 

• That in the event an unauthorized release (leak) is detected and confirmed, the business, tank, or property owner, or I, on behalf of the business tank 
or property owner will notify the San Francisco Department of Public Health within 24 (twenty-four) hours. In addition, an Underground Storage Tank ' 
Unauthorized Release (Leak)IContamination Site Report shall be completed and submitted to the San Francisco Department of Public Health within 5 
(five) days. 

» The Applicant will be billed for any additional San Francisco Department of Public Health inspection charges. All such charges shall be paid in full 
immediately upon receipt of the invoice. 

• The Applicant understands that a separate permit and approval may be required by the San Francisco Fire Department and the Department of Public 
Works and no removal work may take place until all appropriate permits or approvals have been obtained. 



Applicant's signature 




?t-*t- "Vie pK^ich c ffcc sy 



Date 



U-20-C 



page Page 2 of 2 



HMUPA 601A-0210 




Unified Program Consolidated Form 
UNDERGROUND STORAGE TANK FACILITY FORM 

(one page per site) 




TYPE OF ACTION Q 1 . NEW SITE PERMIT 

(Check one item only) 



□ 3. RENEWAL PERMIT 

□ 4. AMENDED PERMIT 



□ 5. CHANGE OF INFORMATION (Specify change) - 
(local use only)_ 



D 6. TEMPORARY SITE CLOSURE 



□ 7. PERMANENTLY CLOSED SITE 
El 8. TANK REMOVED 



40( 



BUSINESS NAME (Same as FACILITY NAME or DBA - Doing Business As) 

Pi2.e-=> (D/o -ieeo:T 



I. FACILITY / SITE INFORMATION 



3 FACILITY ID # 



NEAREST CROSS STREET 



BUSINESS 
TYPE 



□ 1. GAS STATION 

□ 2. DISTRIBUTOR 



□ 3. FARM 

□ 4. PROCESSOR 



□ ^COMMERCIAL 
0' 6. OTHER 



FACILITY OWNER TYPE 

□ 1, CORPORATION 

□ 2. INDIVIDUAL 
D 3. PARTNERSHIP 



□ 4. LOCAL AGENCY/DISTRICT* 

□ 5. COUNTY AGENCY* 
Ds- STATE AGENCY* 
07. FEOEF5AL AGENCY* 



TOTAL NUMBER OF TANKS 
AT SITE 



Is facility on Indian Reservation or 
trustlands? 

□ Yes 



Bno 



"If owner of UST a public agency: name of supervisor of 
division, section or office which operates the UST. 
(This is the contact person for the tank records.) 



II. PROPERTY OWNER INFORMATION 



PROPERTY OWNER NAME 



MAILING OR STREET ADDRESS 



(Wt-5 )5l-?I-€q&2- 



i / r oQ L i y - 1 CJ."- 1 n "B^O I e cev A 



409 



CITY 



5cv^ fa<\,y\C-\'=?CG 



D 1. CORPORATION D 2. INDIVIDUAL 

□ 3. PARTNERSHIP 



C&. 



ZIP CODI 



CODE 



PROPERTY OWNER TYPE 



□ 4. LOCAL AGENCY /DISTRICT 

□ 5. COUNTY AGENCY 



□ 6. STATE AGENCY 
0^7. FEDERAL AGENCY 



413 



II. TANK OWNER INFORMATION 



TANK OWNER NAME 



pgfc'bipip l>o£M- 



PHONE 



C.M-lfQ'bCM- r 30S2, 



MAILING OR STREET ADDRESS 

t T60 LW id' o\ n ' "?x>lv Ve vaYcL 



416 



!>n ^xancAt>c-D 



T 



c\_^ 



Qiu^ 



TANK OWNER TYPE 



D 1. CORPORATION 



□ 2. INDIVIDUAL 

□ 3. PARTNERSHIP 



□ 4. LOCAL AGENCY /DISTRICT 

□ 5. COUNTY AGENCY 



□ S. STATE AGENCY 
7. FEDERAL AGENCY 



IV. BOARD OF EQUALIZATION UST STORAGE FEE ACCOUNT NUMBER 



TY (TK) HQ 



Call (916) 322-9669 if questions arise 



V. PETROLEUM UST FINANCIAL RESPONSIBILITY 



INDICATE METHOD(S) Q r SELF . INSURED 

□ 2. GUARANTEE 

□ 3. INSURANCE 



□ 4. SURETY BOND 

□ 5. LETTER OF CREDIT 

□ 6. EXEMPTION 



□ 7. STATE FUND 

□ 8. STATE FUND & CFO LETTER 

□ 9. STATE FUND & CD 



D,10. LOCAL GOVT MECHANISM 
99. OTHER: 



VI. LEGAL NOTIFICATION AND MAILING ADDRESS 



W7. 



Check one box to indicate which address should be used for legal notifications and mailing. 
Legal notifications and mailings will be sent to the tank owner unless box 1 or 2 is checked. 



□ 



PROPERTY OWNER 



D 3. TANK OWNER 423 



VII. APPLICANT SIGNATURE 



Certification: I certify that the information provided herein is true and accurate to the best of my knowledge. 



SIGNATURE OF APPLICANT 



\ OF APPUC^lYfpr/ny 



MAri-W <To t\€A£&\jE:.ie. 



426 



H-2S>-6-3 



TITLE OF APPLICANT 



■ ■-■ — t^ 

$'70 7 793 3S4 S 



STATE UST FACILITY NUMBER (For local use only) 



428 1998 UPGRADE CERTIFICATE NUMBER (For local use only) 



Formerly SWRCB Form A 



hmupa fio.3-nn.n4 




Unified Program Consolidated Form 

UNDERGROUND STORAGE TANK FORM 

PAGE1 

(two pages per tank) 




TYPE OF ACTION 
(Check one item only) 



D 1. NEW SITE PERMIT 
D 3. RENEWAL PERMIT 



□ 4. AMENDED PERMIT □ 

(Specify reason - local use only) 



5. CHANGE OF INFORMATION 
(Specify change - local use only) 



BUSINESS NAME (Same as FACILITY NAME or DBA - Doing Business As) 



Page of 

□ 6. TEMPORARY SITE CLOSURE 
D 7. PERMANENTLY CLOSED SITE 
HKs. TANK REMOVED 



FACILITY ID # 
1 



LOCATION WITHIN SITE (Optional) 



3- 



I. TANK DESCRIPTION 



TANK ID# 

/OG?5.M 



DATE INSTALLED (YEAR/MO) 



435 



TANK MANUFACTURER 

unkriovvj n 



433 



TANK CAPACITY IN GALLONS 



a so 



COMPARTMENTALIZED TANK 



□ 



&r n 



Yes !i«r No ,,34 

If "Yes', complete one page for each compartment 



NUMBER OF COMPARTMENTS 



ADDITIONAL DESCRIPTION (For local use only) 



II. TANK CONTENTS 



TANK USE 4: 

D 1. MOTOR VEHICLE FUEL 

(If marked, complete Petroleum Type) 

□ 2. NON-FUEL PETROLEUM 

□ 3. CHEMICAL PRODUCT 

□ 4. HAZARDOUS WASTE 
(Includes Used Oil) 

95. UNKNOWN 



PETROLEUM TYPE 

□ 1a. REGULAR UNLEADED 
D 1b. PREMIUM UNLEADED 

□ 1c. MIDGRADE UNLEADED 



□ 2. LEADED 

□ 3. DIESEL 
D 4. GASOHOL 



D 5. JET FUEL 

□ 6. AVIATION FUEL 

iS 99. other unknown 



440 



COMMON NAME (from Hazardous Materials Inventory page) 



441 CAS # (from Hazardous Materials Inventory page) 



TYPE OF TANK 
(Check one item only) 



l£ 



III. TANK CONSTRUCTION 



1. SINGLE WALL 
D 2. DOUBLE WALL 



TANK MATERIAL - 
primary tank 



(Check one item only) 



lift" 



□ 3. SINGLE WALL WITH □ 5. SINGLE WALL WITH INTERNAL BLADDER SYSTEM 

EXTERIOR MEMBRANE LINER Q 95. UNKNOWN 

□ 99. OTHER 



□ 



4. SINGLE WALL IN A VAULT 



1. BARE STEEL 
□ 2. STAINLESS STEEL 



TANK MATERIAL - 
secondary tank 

(Check one item only) 



□ 1. BARE STEEL 

□ 2. STAINLESS STEEL 



□ 3. FIBERGLASS /PLASTIC □ 5. CONCRETE □ 95. UNKNOWN 

□ 4. STEEL CLAD W/FIBERGLASS □ 8. FRP COMPATIBLE W/100% □ 99. OTHER 

REINFORCED PLASTIC (FRP METHANOL 



□ 3. FIBERGLASS / PLASTIC D 8. FRP COMPATIBLE W/100% 
■ □ 4. STEEL CLAD W/FIBERGLASS METHANOL 

REINFORCEO PLASTIC (FRP) Q 9. FRP NON-CORRODIBLE JACKET 

□ 5. CONCRETE □ 10. COATED STEEL 



D 95. UNKNOWN 
□ 99. OTHER 



TANK INTERIOR LINING 
OR COATING 
(Check one item only) 



□ 1. RUBBER LINED 

□ 2. ALKYD LINING 



□ 3. EPOXY LINING 

□ 4. PHENOLIC LINING 



□ 5. GLASS LINING □ 95. UNKNOWN 446 DATE IN STALLED 
EK. UNLINED □ 99. OTHER 



OTHER CORROSION 
PROTECTION IF APPLICABLE 



(Check one item only 



□ 1. MANUFACTURED CATHODIC 

PROTECTION 

□ 2. SACRIFICIAL ANODE 



□ 3. FIBERGLASS REINFORCED 

PLASTIC 

□ 4. IMPRESSED CURRENT 



D 95. UNKNOWN 

H'gg. other NoNtz 



(For local use only) 



448 DATE INSTALLED 



SPILL ANO OVERFILL 
(Check all that apply) 



□ 1. SPILL CONTAINMENT 

□ 2. DROP TUBE 

□ 3. STRIKER PLATE 



YEAR INSTALLED 450 TYPE (forte* use olfi 451 



(For local use only) 



OVERFILL PROTECTION EQUIPMENT: YEAR INSTALLED 

□ 1. ALARM □ 3. FILL TUBE SHUT OFF VALVE 

□ 2. BALL FLOAT □ 4. EXEMPT 



452 



IV. TANK LEAK DETECTION 



IF SINGLE WALL TANK (Check all that apply): 



D 1. VISUAL (EXPOSED PORTION ONLY) 

D2 AUTOMATIC TANK GAUGING (ATG) 

D 3. CONTINUOUS ATG 

□ 4. STATISTICAL INVENTORY RECONCILIATION (SIR) 1 
BIENNIAL TANK TESTING 



453 



□ 5. MANUAL TANK GAUGING (MTG) 

□ 6. VADOSE ZONE 

□ 7. GROUNDWATER 

□ 8. TANK TESTING 

□ 99. OTHER 



IF DOUBLE WALL TANK OR TANK WITH BLADDER 

(Check one item only): 
454 

D 1. VISUAL (SINGLE WALL IN VAULT ONLY) 

□ 2. CONTINUOUS INTERSTITIAL MONITORING 

D 3. MANUAL MONITORING 



7. TANK CLOSURE INFORMATION / PERMANENT CLOSURE IN F'LACE 



ESTIMATED DATE LAST USED (YR/MO/DAY) 

?jLi&:.te.A'3fi.i4: 



ESTIMATED QUANTITY OF SUBSTANCE REMAINING 
gallons 



"tNJ 1 1 r 



456 



TANK FILLED WITH INERT MATERIAL? 
Ll Yes W] No 



457 



Formerlv SW RCB Form B 



UMIIDAGn/t nnr\/i 



UNDERGROUND STORAGE TANK FORM 

PAGE 2 

(two pages per tank) 



UNDERGROUND PIPING 



VI. PIPING CONSTRUCTION (Check all that apply) /\/q J>) p I^LCj J)lrt'<3cj J~f~ 



SYSTEM TYPE 



□ 1. PRESSURE □ 2. SUCTION □ 3. GRAVITY 



458 



ABOVEGROUND PIPING 



□ 1. PRESSURE 



□ 2. SUCTION 



□ 3. GRAVITY 



459 



ONSTRUCTION/ 
MANUFACTURER 



□ 1. SINGLE WALL □ 3. LINED TRENCH □ 99. OTHER 460 

□ 2. DOUBLE WALL D 9S. UNKNOWN 

MANUFACTURER 461 



□ 1. SINGLE WALL 

□ 2. DOUBLE WALL 

MANUFACTURER 



□ 95. UNKNOWN 

□ 99. OTHER 



MATERIALS 
AND 

CORROSION 
PROTECTION 



□ 1. BARE STEEL □ 6. FRP COMPATIBLE WM0O% METHANOL 

□ 2. STAINLESS STEEL D 7. GALVANIZED STEEL 

□ 3. PLASTIC COMPATIBLE WITH CONTENTS □ 95. UNKNOWN 

□ 4. FIBERGLASS □ 8. FLEXIBLE (HOPE) □ 99. OTHER 

□ 5. STEEL W/ COATING □ 9. CATHODIC PROTECTION 464 



□ 1. BARE STEEL □ 6. FRP COMPATIBLE W/ 100% METHANOL 

□ 2. STAINLESS STEEL □ 7. GALVANIZED STEEL 

□ 3. PLASTIC COMPATIBLE WITH CONTENTS □ 8. FLEXIBLE (HOPE) □ 99. OTHER 

□ 4. FIBERGLASS □ 9. CATHODIC PROTECTION 

□ 5. STEEL W/ COATING □ 95. UNKNOWN , R , 



VII. PIPING LEAK DETECTION (Check all that apply) 



UNDERGROUND PIPING 



ABOVEGROUND PIPING 



SINGLE WALL PIPING 466 

PRESSURIZED PIPING (Check all that apply) 

□ 1. ELECTRONIC LINE LEAK DETECTOR 3.0 GPH TEST WITH AUTO PUMP SHUT OFF FOR 

LEAK, SYSTEM FAILURE. AND SYSTEM DISCONNECTION + AUDIBLE AND VISUAL 
ALARMS 

□ 2. MONTHLY 0.2 GPH TEST 
D 3. ANNUAL INTEGRITY TEST (0.1 GPH) 

CONVENTIONAL SUCTION SYSTEMS 

□ 5. DAILY VISUAL MONITORING OF PUMPING SYSTEM + TRIENNIAL PIPING INTEGRITY 

TEST (0.1 GPH) 

SAFE SUCTION SYSTEMS (NO VALVES IN BELOW GROUND PIPING) 

□ 7. SELF MONITORING 

GRAVITY FLOW 

□ 9. BIENNIAL INTEGRITY TEST (0.1 GPH) 



SECONDARILY CONTAINED PIPING 
PRESSURIZED PIPING (Check all that apply) 

10. CONTINUOUS TURBINE SUMP SENSOR WITH AUDIBLE AND VISUAL ALARMS AND 
(Check one) 

□ a. AUTO PUMP SHUT OFF WHEN A LEAK OCCURS 

□ b. AUTO PUMP SHUT OFF FOR LEAKS. SYSTEM FAILURE AND SYSTEM 

DISCONNECTION 

□ c. NO AUTO PUMP SHUT OFF 

□ 11. AUTOMATIC LINE LEAK DETECTOR (3.0 GPH TEST) WITH FLOW SHUT OFF OR 

RESTRICTION 

□ 12. ANNUAL INTEGRITY TEST (0.1 GPH) 

SUCTION/GRAVITY SYSTEM 

D 13. CONTINUOUS SUMP SENSOR «• AUDIBLE AND VISUAL ALARMS 



EMERGENCY GENERATORS ONLY (Check all that apply) 

□ 14. CONTINUOUS SUMP SENSOR WITHOUT AUTO PUMP SHUT OFF » AUDIBLE AND 

VISUAL ALARMS 

□ 15. AUTOMATIC LINE LEAK DETECTOR (3.0 GPH TEST) WITHOUT FLOW SHUT OFF OR 

RESTRICTION 

□ 16. ANNUAL INTEGRITY TEST (0.1 GPH) 

□ 17. DAILY VISUAL CHECK 



SINGLE WALL PIPING ^ 

PRESSURIZED PIPING (Check all that apply) 

D 1. ELECTRONIC LINE LEAK DETECTOR 3.0 GPH TEST WITH AUTO PUMP SHUT OFF FOR LEAK 
SYSTEM FAILURE, AND SYSTEM DISCONNECTION + AUDIBLE AND VISUAL ALARMS 

□ 2. MONTHLY 0.2 GPH TEST 
D 3. ANNUAL INTEGRITY TEST (0.1 GPH) 

□ 4. DAILY VISUAL CHECK 

CONVENTIONAL SUCTION SYSTEMS (Check all that apply) 

□ 5. DAILY VISUAL MONITORING OF PIPING AND PUMPING SYSTEM 

□ 6. TRIENNIAL INTEGRITY TEST (0.1 GPH) 

SAFE SUCTION SYSTEMS (NO VALVES IN BELOW GROUND PIPING) 

D 7. SELF MONITORING 

GRAVITY FLOW (Check all that apply) 
O 8. DAILY VISUAL MONITORING 

□ 9. BIENNIAL INTEGRITY TEST (0.1 GPH) 

SECONDARILY CONTAINED PIPING 
PRESSURIZED PIPING (Check all that apply) 

10. CONTINUOUS TURBINE SUMP SENSOR WITH AUDIBLE AND VISUAL ALARMS AND (check 
one) 

□ a. AUTO PUMP SHUT OFF WHEN A LEAK OCCURS 

□ t>. AUTO PUMP SHUT OFF FOR LEAKS, SYSTEM FAILURE AND SYSTEM 
DISCONNECTION 

□ C. NO AUTO PUMP SHUT OFF 

□ 11. AUTOMATIC LEAK DETECTOR 

□ 12. ANNUAL INTEGRITY TEST (0.1 GPH) 

SUCTION/GRAVITY SYSTEM 

□ 13. CONTINUOUS SUMP SENSOR + AUDIBLE AND VISUAL ALARMS 

EMERGENCY GENERATORS ONLY (Check all thai apply) 

□ 14. CONTINUOUS SUMP SENSOR WJTHOUT AUTO PUMP SHUT OFF + AUDIBLE AND VISUAL 

ALARMS 

□ 15. AUTOMATIC LINE LEAK DETECTOR (3.0 GPH TEST) 

□ 16. ANNUAL INTEGRITY TEST (0.1 GPH) 

□ 17. DAILY VISUAL CHECK 



VIII. DISPENSER CONTAINMENT 



□ 4. DAILY VISUAL CHECK 



DISPENSER CONTAINMENT □ 1. FLOAT MECHANISM THAT SHUTS OFF SHEAR VALVE 
DATE INSTALLED 468 □ 2. CONTINUOUS DISPENSER PAN SENSOR * AUDIBLE AND VISUAL ALARMS D 5. TRENCH LINER / MONITORING 
□ 3. CONTINUOUS DISPENSER PAN SENSOR WITH AUTO SHUT OFF FOR DISPENSER * AUDIBLE AND VISUAL ALARMS □ 6. NONE 46 g 



IX. OWNER/OPERATOR SIGNATURE 



I certify that Ihe information provided herein is true and accurale lo Ihe best of my knowledge. 



SIGNATURE OF OWWER/ORERATOR ,-) '■ / '"~ft ,. -i~ , 



TOUtKKJKtKAi uk pnni m r -T^ , „ 



Permit Number (For local use only) 



473 Permit Approved (For local use only) 



M-2&-C3 



■170 



TITLE OF OWNER/OPERATOR 



Permit Expiration Dale (Foriocal use only) -'175 



Formerly SWRCB Form B 



HMUPA Rfu.nnnzi 



APPENDIX C 



ATTACHMENT C 



SFFD PERMIT INSPECTION RECORD 



^Sa/1 Francisco Fire Department 

Permit Inspection Record 

Tank Abandonment 



FfK * 12 O? 01 -/2 f f %^g / M Cfn 



Application No 



Issue Date: 



Bldg. Addre ss: | J^y y^^ 



Applicant: /£ ej/Jfc f* &/■ 



vn 



DBA: 



■j-Qr 



Exp. Date: 



%u,^ 1 3 VX^ 



fl <Sfi-f 



Title: 



Address: / 73D /• „ / /t/ y / 
City: /%,ft//A a/ ^<W^vv^O 



License 



Type: 



State: jZip Code: ^ ^/J? ? 



Phone: 



Stationary Tank, Abandonment of: 



Description of work to be done 



Tank No. 1 



Capacity 
Gallons: 



07$ 



Tank Construction: Single 
Wall Double Wall 
Other 



Notes: 



Location: 



Other. 



Contents: Diesel Gasoline Heating Oil Jet Fuel Gasohol Unknown 

Tank Materia? Bare S*feel Stainless Steei Fiberglass/Plastic Steel/FG 
Unknown Other: 



Tank No. 2 



Capacity 
Gallons: 



Tank Construction: Single 
Wall Double Wall 
Other 



Notes: 



Location: 



Contents: Diesel Gasoline Heating Oil Jet Fuel Gasohol Unknown 
Other 



Tank Material: Bare Steel Stainless Steel Fiberglass/Plastic Steel/FG 
Unknown Other: 



Tank No. 3 



Capacity 
Gallons: 



Tank Construction: Single 
Wall Double Wall 
Other 



Notes: 



Location: 



Contents: Diesel Gasoline Heating Oil Jet Fuel Gasohol 
Unknown Other: 



Tank Material: Bare Steel Stainless Steel Fiberglass/Plastic Steel/FG 
Unknown Other: 



Tank No. 4 



Capacity 
Gallons: 



Tank Construction: Single 
Wall Double Wall 
Other 



Notes: 



Location: 



Contents: Diesel Gasoline Heating Oil Jet Fuel Gasohol Unknown 
Other 



Tank Material: Bare Steel Stainless Steel Fiberglass/Plastic Steel/FG Un- 
known Other: 



For Inspections call (415) 558-3303 
Ask for the Permit Section 



Type Of Inspection 



Date 



inspector 



L.C.L- c4 H%> «* /n °Lj 



u 



'thJo. 




_r 



&& 



K^ly^t^l^/ 



iffa\/** 



A 4/ 



V?7J 



&**. /^W 



' '/>?/» 3 



~P^< S'f/L 



Final Inspection 



2? 



1 Environmental Upgade 










Item Description 


Quan. 


Brand 
Name 


Model 
Number 


Install 
Date 


Inspector 































































APPENDIX C 



ATTACHMENT D 



UST MANIFEST AND SERVICE ORDER 



^ 



^ECI /// 

Ecology Control Industries 



iSJ 



TRANSPORTATION 3** 

SERVICE ORDER 



A FULL SERVICE ENVIRONMENTAL COMPANY 



5ZT6&& 



DATE: //- 



a 



SISv 250912 



&*n 



Name: ^'t^/^g.ih/i.k^ £>c/V 
Address (BILUNG): 



-Job Location 
.City: 



■ S An^/<At)f.i o.o 



Zip: 



Ordered by: -J . L*Jt l~ L &* ' -> & 



.Company:. 



.P.O. #: 



~~| Name (PRINT): J-. AP/jfi&L,fr 



/" / / 



.Signed: 



. Size/Type: C- 



Truck #: / ~L 5 ■' Trailer #: ~ 

Services performed: ~7~# f) M 1. <$ -Q & A /■'■■'> > > TA i \ K A jo O 



hi . . r: j- 



To 






-n 






MANIFEST #: 
* 


-2 X20 


303^' 


DISPOSAL #: 
. # 


cTCJ 


Start /■ -(/ «* Stop- .. 


AM 
PM 


firnss Timfi- 


Hrs. 


# 






# 




MEALS: am 
Start PM Rtnp- 


AM 
PM 


1 fiSS 


Hrs 


#l oarls- 






Oty 












RRl 


Gal 




Tons 


Yards- 


Olh«r Time- 




Total- 


Hrs 




Add /Deduct 



Time In: 



W'^ 



-Time In: 



_Time In: . 



Time Out. 



/.' HS 



s 



JJtop Miles:. 
Start Miles:. 



_Time Out- 



_Time Out. 



_Miles Driven: 



Authorized & Approved by: 



L„AAU- 



Title 



: W-'4T„ ~ 



*r B 4« 



TOTAL 
CHARGES: 









Q 




QTY. 


U.O.M. 


RATE 


EXT. 




QTY. 


U.O.M. 


RATE 


EXT. 


E 
R 


Vacuum Truck 










Disposal 










C 
R 


End Dump 










Washout 










1 
P 


: x Roll-Off 










Roper Pump 








'-JsmSs 


T 

1 


Flat Bed. *-- 










Bin Liner 








£tpll 


O 
N 


Tank^f 


j-r • 








Surcharge 








■C ■' dt* ' 




Driver Relief 
















■ -. * 


, ; v > - * ■$£> 


Subsistence 












ik 












/'" : - 
















— .. . . 








i 













IT invoice is not paid within 30 days, interest shall commence accruing at 1.59k per month. Should suit be commenced to collect any portion ' 
of this invoice, Ecology Control Industries shall be entitled to any costs deemed reasonable by the court, including attorney fees. 

Original: Accounting Yellow: Accounting Pink: Customer Gold: Driver TSO-i 



PERFORMANCE EXCAVATORS, INC. JOB NAME/NUMBER 3 S *? DATE /I 

TRUCKING MANIFEST LOG DESTINATION OF MAT'L g^g- 

WASTE PROFILE NO. fy/4 TRACKER 



/W*5 



^ 



TRACKING INFO. 


TRANSPORTER INFO. 


WEIGHT INFO. 


TIME INFO. 


LD 

# 


MANIFEST # 


TAG 

# 


DRIVER 

NAME 


HAULER 
TRUCK # 


LICENSE # 


TYPE 

0R# 

AXLE 


TARE 


TOTAL 


NET 


SITE 
ARR 


DEP 


RET 


1 






•"' HtAoA^k. 


\u>&\ 


T-LTo^ 


fbk 




* 




&% 


■r.& 








* 


I 




































•> 






-« 










\ 














* 
























































" : -- ; «>, . 




















'"■% 








































































































































































\ 














•- 


, 












































































































































































































































■j' 


% 


















/ 


' "* 


* 
















/ 






=**- 


'-v- ■ 




"K- 





06/1: < • 15:41 FAX 



ENVIRONMENTAL DEPARTMENT 



Si 001 




C learw ater 

EN yilONMENTAL ManagementJmcl — — 

mm " 10 -' POS-rFaxNote 

P.O. 3 j < 5407 UNION CITY, CA 94587-2407 LZ 

(800 4-)! 1-3676 FAX (510) 476-1786 l^lfU'X.Y ~3D 

CAR((C 007 013 |co/.5epi. 

BILL! M i INFORMATION 

NAMz" j 



WE ACCEPT VISA !i iVKS'!'Li : ;CAfiD 



»-'^fi 










■rom -ffj^ jajgj gjg 




SH CHECK 



ADD*: 
ClT 1 ; 



'.. "■!?■■' j ■'■■ 



STATE „ 



ZIP 



PHO >J • N O. 



) 






PR! 
USE 

Wa. 
Use 
Ha; 
Oil* 
Wa 
Nor 

PI 
Wa 

UN 

Nor 

Nor 

Trai 

Wa 

Dra 

AdC 
Pre 

Oth 



- ^ ~ ^ n ' — T" tm ji ' ihtfr^ ^** 



)i CT PBOPER 

SHIPPING DESC RIPTI ON 

d O I, Non-RCRA Hazardous 

it; Jquid 



a a jtomotive Antifreeze, Non-BCRA 
a r J> )us Waste, Liquid 



Water Non RCRA Hazardous 

1? 1 iquid _ 

t : RA Hazardous Waste Solid 
) } i aroin atecj Qsbrjs /, Soil 
t ; CdrhlSu'sltibfe tiquid nos 3 

VV,; PGIH 



Hazardous Waste Llquid_ 



I -\ s ^ardous Wast© Solid 



spc rtation Charges 



lc i t Charges 



nee Used Oil Filters 



»i >/ 1 )cums 



itcr al Labor 
ii i is Washer 



WAST£ 
CODE 



221 



134 






f.lir: 



'* ■V- , ;:-.yJ 



■!-' E 



!\-i 



CITY .-, STATE 



ZIP 



■'HONE NO. 






MANIFEST NUMBER | QUANTITY [UNITS 






[bis^cs 



AL/RECVCLING FACILITY: 



Collodion StBuon 



industrial 



Agrlculluro 



Government D Marine 






l+-±- 



CUSTOWiEREPAID* 



PROFILED 



CL STOMEfl ID NOyjlV /")'-' 



PMCE 



AMOUNT 



„ 



l"OlAi: 



L 



i rVy so Mdependeni OT 

1 3302 Archor Strom; Aviso, CA 

CA_00Q16I 743; 95qDE 
(513)<I75-17<I0 

! On/x bnvlronmenlHl Servicer 
" I L Hwicley IjIrnMi Michmand, CA 
'-Ai"0B0D2E M3: 94001 

;51 0)233-6 001 

"; De ■Jltjnno KeicJoon 

' £0^0 (J. Aiamods SUC, Compion. CA 

"A" 030 013 352; 90222 

ijiO)6J7-?100 



071 ""i Clazrwalcrtnvlr nmDnlal Mgmt. Ina. 

— ei30 Almond Dr, 

Silver Sprlnus, Ni'flWZB 
MVD 3B?. 358 46 
(77G)D77-3Dai 

| Bgsiwi Emlm* iiinlEi! 

""""^ fl75 BilMjjurl Blvi Fl-dwuud Clly, CA 

CAD 000 32 056 9<iOM 

(GSfJ| 3&J.E1 54 



Evcrrpraan Oil 

GS50 Smllh Ave; NWK, CA 

CAD 900 00? «1 .; 91560 

(510)735-340!! 



I D/K Erwironmnnifll 
Sgsn E. 26ih giranl; Vnmor , CIA 
CAT OBO 033 861, 600JS 
(323) ■dUS-BOBQ 

j CDmmnrclnl Filter R^cydln,; 
" 33210 Wtsurii Ava; Unit > cry, 
(5l0| 467-9277; 945fl7 



i I::. I 



DRlVIl' 
SIGN \" I 



';' .11 Ell ali Informsiion rjuhrnjiinrl In ihis and all sllacliacl clocumsnia cc nam true ana ncouraiG clsacnpllcmr- nf it™ wacie. All ralavant in omisul j,i lef ucii i-; l<;iow,i cr suepscled hamrd-. 
nil .he wialea lia; b-aon cilsctosecj. I a;rlily lhal we have an SBlabllBl", g proarair to reduce Ihe voluma of waale to ms clsflfae .to ba ecoriomlt Eily pt-ic « ;.*■ • 
/'' \ , a'' GENERATOR .'.'■' 

.E f/...) lirt ./'-.; / ;^''' , 'l'''-* SIGNATURE 



,;. »' ■» ■' 



\, 



06/ 1M • 15:41 FAX 

Slate u( Calif if 1.,- -Environmental froledlen AjeAiiy 

Form Approv a C A B No. 2050-0039 lExpijes 9-30-9 8 ) 

Please print l r y x . Farm tWjiet/for uifan ed'ts fll-pitch) typewriter. 



ENVIRONMENTAL DEPARTMENT 

See Instructions on back of page 6. 



121002 



DwpdH man I of Toxic 5ub;lonce& Control 
Sacramento. Coll forma 



C*Vi *£ 

Oz 
ff\ai 

* ° 

£VJS Z 
x 



I NIFORM HAZARDOUS 
WASTE MANIFEST 



1. Generclor'iUSEP., IDMo 

", ' I A I P. 1 1; 1 1 ) I C; 1 1 



Manifest Document No. 



2. Page 



1 k n iraior's Nome and Mailing Address 

'U;'; ilLilO TRUST 

it rt'AJ. SEaHAt;ii P.O BOX ailU5i 

'i ; ; l ■ilMp Or SAN FKANOiyCO CA 

'Un .raier't Phone I 4^3 !j,e'|-50a? 



UUM'M '■'I'M&'lfl I ft lp I& 1 flt 



(M f^i 



u» 



5 " n. n .porter 1 Company Name 



6. US EPA It) Number 

1 1 ' . h , H , 1 1 , , l*i r 1 '/ , t 



7 " r. n .porter 2 Company Name 



8, US EPA ID Number 



9 I'ed mated Facility Name and Site Addrou 



10. US EPA ID Number 



\H\ hF\G$\0\t>\\$&S®. 



11 ^' JO! DencHpMon (including Proper Shipping Namn, Hazard Class, and ID Number) 



hivi: HAWm£ liOUlu, 3, UN iSJffiJ PO K) # 



Sli 



Informal ion in llie sriadBd araa: 
is not raquirtjd ky Fedefol law. 



A.'- Stale Mnn'fo-sJt'Cocum-mt Numbar „,. 



rxy j] t <u WW m»., j.V .all' i) 1 -.'' »■', 



Bj '■Slqln;Sinnralo('i ID i 



p.fBlljIa.T^fij'p^rl^'.s.'tcl'IjDiSJi' 



« D ^1!^^°™ "v ■. ■ i#)^W' : " i *^' 



E. ^toVTriinsporle-s lib Res :rved /l 



|^trtMi»(je | r|«f[*.Ph)i(e v ' ; ; -^ ■ -Vy/V ; ,;_; -1,;V ^ 



•V,. 1 ",' ' ,' * I 






12. Conlalnors 






No. 









\i/-'-!k<!vjr- ;, - , :frj''. /'''';:; v 



Type 



D U 



d£]jjl\£ 



13. Tela. 
Quantity 



J_LL 



.-LL. 



iJLL 



R Ltn.t 
Wl/Vol 



a 



•'ft-'VVbtli'Wii.rnbfH. 



,*m: ; 



$$f§t2- 



'#&$$'•£ 



™§F; 



l-fi:'/i».-....-|',; 






: :"'-, l "!i."i-!"' : .i[l;M.;i)./i!, 



flqhi 






EPA/Otfiii='»::,-r''-. 



IS . p j. !ol Handling Inslrudicns on<) Addilional Inlormalion 



&i*~l1~dH-Zri$'ZQij 



<>IhERATOR'S CERTIFICATION: I heraby doclora thatibeconlettlft of li la consign mon| orn Fully and OCCUralely described above by piopar :liippii<g p 3me and are classified, packed, 
nnr :ed, and labeled, and are In all reipeels in proper condition for li amporl By highway according Id applicable, inlernelioiiel and naliixialgjva.r.mEntrcgulalions. 



I I 



i k m a large quantity generator, I cartiFy that I hove a program In ulace to raduco iho volurne and loxlcity of wasle generated a lha tfagrci i I avo delerrninbd lo be economically 
[ r ( ic icabla and thor I have selected ihft practicable method ot Iroarmti nl, sloroge y or disposol currently available io mo which milll'nflB* Iha-praaor I and Future threat to human hflollfl 
i n i ihn environment; OR, if I am a small quantity genet'Olor, I ha*o i lade a goad Faith ciFforl |o minimise Iny waste generation ond sclcrt the bef I wasle Olnnagement method that is 

i v ii able lo me and ihol I cart afford, , ■ "} 



■Frj, 



dipped Nqroe 



5igr>a|ufa/' / f 



' re n .porter 1 AcknQwIcdflomcjnl qF Rocpipi of Mfl'erloli 



P, "' tJ1 ,pc T?A^> b mo(m*&o& v^JlA^d ^rlsuA m^ 

19_ 1 rt. n porler 2 Acknowlaggement of Racolpt of Matorigj; *<-^~m*^ |j 



z^r 



A$0$t^ 



Manlh Day 



a \ i 



Month 



Day 



tAiA /r? 1^1 H 



i tc d 1 ^ped Noma 



1? [ i;c aponcy Indication Space 



Signature 



Monlh 



Day 



Year 



A 



20 J 3;i tv Owner or Operator Certification of rpc oi pt of hazardous malor l q!b covered by this manifest oxcopl as nolad tn hem 1 9 



Prii l» j,l(pod NamB 



Signature 



Monlh Day Yoi 



DO NOT WRITE BELOW THIS LINE. 



DT5C B022A | /? 
EPA 8700—: 2 



> ollaw; GENERATOR RETAINS 



APPENDIX C 



ATTACHMENT E 



LABORATORY ANALYTICAL REPORTS AND CHAIN OF CUSTODY FORMS 



& s : q 



UOlft 1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

Analytical (707)792-1865 

J FAX (707) 792-0342 

www.sequoialabs.com 



18 December, 2003 



Mary Jo Heassler 

Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma, CA 94954 



RE: Presidio Bldg. 1065 Area 
Work Order: P3 11 511 

Enclosed are the results of analyses for samples received by the laboratory on 1 1/24/03 16:35. If you have 
any questions concerning this report, please feel free to contact me. 

Sincerely, 




Angelee Cari For Stacy P. Hoch 
Dept Manager - Client Services 



CA ELAP Certificate #2374 
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luoia 



£ftSeq, 
=? ** = Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 


Project: Presidio Bldg. 1 065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 






P311511 
Reported: 

12/18/03 13:53 


ANALYTICAL REPORT FOR SAMPLES 


Sample ID 


Laboratory ID Matrix 


Date 


Sampled 


Date Received 



1065EX226(11.0) 
1065EX227(7.5) 
1065EX203(6.5) 
1065EX204(6.0) 



P31 151 1-01 Soil 

P31 151 1-02 Soil 

P31 151 1-03 Soil 

P31 1511-04 Soil 



11/24/03 13:45 11/24/03 16:35 

11/24/03 14:30 11/24/03 16:35 

11/24/03 14:45 11/24/03 16:35 

11/24/03 15:05 11/24/03 16:35 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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luoia 



= *-^ Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.scquoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1 065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 



P311511 
Reported: 

12/18/03 13:53 



Purgeable Hydrocarbons and BTEX by EPA 8015B/8021B 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 

Limit Units 



Dilution Batch Prepared Analyzed 



Method 



Notes 



1065EX226(11.0) (P311511-01) Soil Sampled: 11/24/03 13:45 Received: 11/24/03 16:35 



Gasoline (C7-C12) 
Unknown Fuel Hydrocarbons 



570 
ND 



20 
20 



1200 ug/kgdry 
1200 



1 3110549 11/24/03 11/24/03 EPA 

8015B-VOA 



Surrogate: 4-Bromofluorobenzene 77 % 65-135 

1 065EX227(7.5) (P3 1 1 5 1 1 -02) Soil Sampled: 11/24/03 14:30 Received: 11/24/03 16:35 



Gasoline (C7-C12) 
Unknown Fuel Hydrocarbons 



980 



ND 



20 



20 



1200 ug/kg dry 



1200 



1 



3110549 11/24/03 



11/24/03 



EPA 
8015B-VOA 



Surrogate: 4-Bromofluorobenzene 84 % 65-135 

1065EX203(6.5) (P311511-03) Soil Sampled: 11/24/03 14:45 Received: 11/24/03 16:35 



Gasoline (C7-C12) 
Unknown Fuel Hydrocarbons 



1300 



ND 



20 



20 



1200 ug/kgdry 



1200 



1 



3110549 11/24/03 11/24/03 



EPA 
8015B-VOA 



Surrogate: 4-Bromofluorobenzene 90 % 65-135 

1065EX204(6.0) (P311511-04) Soil Sampled: 11/24/03 15:05 Received: 11/24/03 16:35 



Gasoline (C7-C12) 
Unknown Fuel Hydrocarbons 



ND 


20 


1200 ug/kgdry 


1 3110549 


1 1/24/03 


11/24/03 


EPA 
8015B-VOA 


ND 


20 


1200 


, 


" 


" 


" 



Surrogate: 4-Bromofluorobenzene 



87% 



65-135 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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mom 



£T\Seq, 

' = >* = Analytical 



1455 McDowell Blvd. North Ste D 

Pctaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 


Project: Presidio Bldg. 1065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 






P311511 
Reported: 

12/18/03 13:53 




Extractable Hydrocarbons with Silica Gel cleanup by EPA 8015B 
Sequoia Analytical - Petaluma 


Analyte 


Result 


Reporting 
MDL Limit Units Dilution Batch 


Prepared 


Analyzed 


Method 


Notes 


1065EX226(11.0) (P311511-01) Soil 


Sampled 


: 11/24/03 13:45 


Received: 11/24/03 16:35 










Diesel (C12-C24) 

Fuel Oil (C24-C36) 
Unknown Fuel Hydrocarbons 
(C12-C24) 


1.8 

4.0 
1.8 


1.2 

1.1 

1.2 


6.2 mg/kgdry 1 3110592 

12 
6.2 


11/25/03 


11/25/03 

H 


EPA 
8015B-SVOA 


J 

J 
J 


Surrogate: Octacosane 
Surrogate: o-Terphenyl 

1065EX227(7.5) (P311511-02) Soil 


Sampled: 


86% 
72% 

11/24/03 14:30 


65-135 
65-135 

Received: 11/24/03 16:35 


" 


" 


" 




Diesel (C12-C24) 

Fuel Oil (C24-C36) 

Unknown Fuel Hydrocarbons 
(C12-C24) 


ND 

1.4 

ND 


1.2 

1.1 

1.2 


6.2 mg/kgdry 1 3110592 

12 

6.2 


1 1/25/03 


11/25/03 


EPA 

8015B-SVOA 


J 


Surrogate: Octacosane 
Surrogate: o-Terphenyl 

1065EX203(6.5) (P31 151 1-03) Soil 


Sampled: 


65% 
76% 

11/24/03 14:45 


65-135 
65-135 

Received: 11/24/03 16:35 


» 


» 


" 




Diesel (CI 2-C24) 

Fuel Oil (C24-C36) 
Unknown Fuel Hydrocarbons 
(C12-C24) 


1.2 

1.2 
1.2 


1.2 

1.1 
1.2 


6.0 mg/kgdry 1 3110592 

12 
6.0 


1 1/25/03 


11/25/03 


EPA 

8015B-SVOA 

It 


J 

J 
J 


Surrogate: Octacosane 
Surrogate: o-Terphenyl 

1065EX204(6.0) (P311511-04) Soil 


Sampled: 


99% 
81% 

11/24/03 15:05 


65-135 
65-135 

Received: 11/24/03 16:35 


" 


" 


" 




Diesel (C12-C24) 

Fuel Oil (C24-C36) 
Unknown Fuel Hydrocarbons 
(C12-C24) 


2.2 

1.2 

2.2 


1.2 

1.1 
1.2 


6.2 mg/kgdry 1 3110592 

12 
6.2 


11/25/03 


11/25/03 


EPA 
8015B-SVOA 


J 

J 
J 



Surrogate: Octacosane 
Surrogate: o-Terphenyl 



66% 

72% 



65-135 
65-135 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 



Page 4 of 23 



mom 



*=**= Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novate 


Project: 


Presidio Bldg. 1065 Area 


P311511 


5341 Old Redwood Highway, Suite 300 


Project Number: 


4089030006.00122 


Reported: 


Petaluma CA, 94954 


Project Manager: 


Mary Jo Heassler 


12/18/03 13:53 



Total Metals by EPA 6000/7000 Series Methods 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 
Limit 



Units 



Dilution Batch Prepared Analyzed Method 



Notes 



1065EX226(11.0) (P311511-01) Soil Sampled: 11/24/03 13:45 Received: 11/24/03 16:35 



Silver 

Arsenic 

Barium 

Beryllium 

Cadmium 

Cobalt 

Chromium 

Copper 

Mercury 

Molybdenum 

Nickel 

Lead 

Antimony 

Selenium 

Thallium 

Vanadium 

Zinc 



ND 

ND 

100 

0.41 

ND 

14 

84 

13 

0.029 

ND 

56 

3.4 

ND 

0.24 

0.11 

55 

34 



0.20 

2.6 

0.68 

0.039 

0.50 

0.33 

0.26 

0.38 

0.00090 

0.99 

1.0 

2.2 

0.19 

0.070 

0.017 

0.30 

0.96 



1065EX227(7.5) (P311511-02) Soil Sampled: 11/24/03 14:30 Received: 11/24/03 16 




3110588 11/25/03 11/25/03 EPA 6010B 



3110615 11/26/03 11/26/03 EPA 7471A 
3110588 11/25/03 11/25/03 EPA 601 0B 



11/25/03 EPA 6020 



11/25/03 EPA6010B 



Silver 

Arsenic 

Barium 

Beryllium 

Cadmium 

Cobalt 

Chromium 

Copper 

Mercury 

Molybdenum 

Nickel 

Lead 

Antimony 

Selenium 

Thallium 

Vanadium 

Zinc 



ND 

ND 

73 

0.32 

ND 

12 

95 

11 

0.044 

1.3 

54 

3.8 

ND 

0.24 

0.13 

56 

27 



0.24 

3.2 

0.81 

0.046 

0.59 

0.39 

0.31 

0.45 

0.00099 

1.2 

1.2 

2.6 

0.23 

0.084 

0.020 

0.36 

1.1 



311058 



11/25/03 11/25/03 EPA 6010B 



3110615 
3110588 



11/26/03 11/26/03 EPA 7471 A 
11/25/03 11/25/03 EPA 601 0B 



11/25/03 EPA 6020 



11/25/03 EPA6010B 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise staled, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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=*-= Analytical 



1455 McDowell Blvd, North Stc D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1 065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 



P311511 
Reported: 

12/18/03 13:53 



Total Metals by EPA 6000/7000 Series Methods 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 
Limit 



Units 



Dilution Batch 



Prepared 



Analyzed Method Notes 



1065EX203(6.5) (P31 151 1-03) Soil 


Sampled: 


11/24/03 14:45 


Received: 11/24/03 16:35 




















Silver 


ND 


0.18 


0.60 mg/kg dry 1 


3110588 


11/25/03 


1 1/25/03 


EPA 601 0B 




Arsenic 


6.3 


2.3 


8.6 












1 




1 


J 


Barium 


75 


0.60 


0.86 












1 




1 




Beryllium 


0.32 


0.035 


0.086 












' 




' 




Cadmium 


ND 


0.44 


0.86 




• 








• 




' 




Cobalt 


13 


0.29 


0.60 




• 








■ 




• 




Chromium 


no 


0.23 


0.86 




' 








■ 




' 




Copper 


9.5 


0.34 


1.7 


" 


" 


" 


" 




Mercury 


0.011 


0.00092 


0.020 


3110615 


11/26/03 


11/26/03 


EPA 7471 A 


J 


Molybdenum 


1.6 


0.88 


1.7 


3110588 


11/25/03 


1 1/25/03 


EPA 6010B 


J 


Nickel 


74 


0.90 


2.6 




■ 




' 


" 


" 




Lead 


3.1 


1.9 


6.5 




' 




• 


" 


" 


J 


Antimony 


ND 


0.17 


0.43 




' 




■ 


11/25/03 


EPA 6020 




Selenium 


0.27 


0.062 


0.86 




' 




■ 


" 


" 


J 


Thallium 


0.067 


0.015 


0.17 




• 




■ 


" 


" 


J 


Vanadium 


62 


0.27 


0.86 




• 




' 


11/25/03 


EPA 6010B 




Zinc 


32 


0.85 


1.7 


" 


" 


" 


" 




1065EX204(6.0) (P311511-04) Soil 


Sampled: 


11/24/03 15:05 


Received: 11/24/03 16:35 












Silver 


ND 


0.22 


0.73 mg/kg dry 1 


3110588 


11/25/03 


1 1/25/03 


EPA6010B 




Arsenic 


4.2 


2.8 


10 




' 




■ 




' 




■ 


J 


Barium 


69 


0.73 


1.0 




' 




■ 




• 




1 




Beryllium 


0.21 


0.042 


0.10 




■ 




' 




' 




i 




Cadmium 


ND 


0.53 


1.0 




• 




1 




• 




1 




Cobalt 


8.1 


0.35 


0.73 




1 




' 




i 




' 




Chromium 


110 


0.28 


1.0 




■ 




' 




■ 




■ 




Copper 


7.4 


0.41 


2.1 


" 


" 


" 


" 




Mercury 


0.0079 


0.00092 


0.020 


3110615 


1 1/26/03 


1 1/26/03 


EPA7471A 


J 


Molybdenum 


ND 


1.1 


2.1 


3110588 


1 1/25/03 


1 1/25/03 


EPA6010B 




Nickel 


54 


1.1 


3.1 




■ 




' 


" 


" 




Lead 


3.9 


2.3 


7.8 




' 




■ 


" 


" 


J 


Antimony 


ND 


0.21 


0.52 




' 




■ 


11/25/03 


EPA 6020 




Selenium 


ND 


0.075 


1.0 




■ 




■ 


" 


" 




Thallium 


0.033 


0.018 


0.21 




1 




1 


" 


tt 


J 


Vanadium 


46 


0.32 


1.0 




1 




■ 


11/25/03 


EPA6010B 




Zinc 


28 


1.0 


2.1 




1 




■ 




i 




i 





Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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^"^ Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707) 792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 



P311511 
Reported: 

12/18/03 13:53 



Volatile Organic Compounds by EPA Method 8260B 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 
Limit 



Units 



Dilution Batch Prepared Analyzed 



Method 



Notes 



1065EX226(11.0) (P311511-01) Soil Sampled: 11/24/03 13:45 Received: 11/24/03 16:35 



Acetone 


55 


5.2 


62 


Benzene 


4.3 


0.34 


2.5 


Bromodichloromethane 


ND 


0.19 


6.2 


Bromoform 


ND 


0.39 


6.2 


Bromomethane 


ND 


2.4 


6.2 


2-Butanone 


14 


2.1 


12 


Carbon disulfide 


ND 


2.5 


12 


Carbon tetrachloride 


ND 


0.39 


6.2 


Chlorobenzene 


ND 


0.57 


6.2 


Chloroethane 


ND 


0.55 


6.2 


2-Chloroethylvinyl ether 


ND 


2.1 


12 


Chloroform 


ND 


0.26 


6.2 


Chloromethane 


ND 


1.3 


6.2 


Dibromochloromethane 


ND 


0.50 


6.2 


1 , 1 -Dichloroethane 


ND 


0.30 


6.2 


1 ,2-Dichloroethane 


ND 


0.36 


2.5 


1 , 1 -Dichloroethene 


ND 


0.52 


6.2 


1 ,2-Dichloroethene (total) 


ND 


0.93 


6.2 


1 ,2-Dichloropropane 


ND 


0.32 


6.2 


cis-1 ,3-Dichloropropene 


ND 


0.36 


6.2 


trans- 1 ,3-Dichloropropene 


ND 


0.42 


6.2 


Ethylbenzene 


ND 


0.60 


6.2 


2-Hexanone 


ND 


3.7 


12 


Methylene chloride 


1.5 


0.29 


6.2 


4-Methyl-2-pentanone 


ND 


2.8 


12 


Methyl tert-butyl ether 


ND 


0.26 


6.2 


Styrene 


ND 


0.61 


6.2 


1 , 1 ,2,2-Tetrachloroethane 


ND 


0.46 


6.2 


Tetrachl oroethene 


ND 


0.61 


6.2 


Toluene 


ND 


0.42 


6.2 


1 , 1 ,2-Trichloroethane 


ND 


0.45 


6.2 


1,1,1 -Trichloroethane 


ND 


0.31 


6.2 


Trichloroethene 


ND 


0.53 


6.2 


Vinyl acetate 


ND 


1.7 


12 


Vinyl chloride 


ND 


0.57 


6.2 


m,p-Xylene 


4.9 


1.2 


6.2 


o-Xylene 


ND 


0.57 


6.2 



;dry 1 3110611 11/25/03 11/25/03 EPA 8260B 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.scquoialabs.com 



Harding ESE - Novato 






Project: Presidio Bldg. 1065 Area 


P311511 


534 1 Old Redwood Highway, Suite 300 


Project Number: 4089030006.00122 


Reported: 


Petaluma CA, 94954 




Project 


Manager: Mary Jo Heassler 


12/18/03 13:53 




Volatile Organic Compounds by EPA Method 8260B 








Sequoia Analytical - Petaluma 








Reporting 






Analyte 


Result 


MDL 


Limit Units Dilution Batch Prepared 


Analyzed Method Notes 


1065EX226(11.0) (P31 1511-01) Soil 


Sampled 


11/24/0313:45 


Received: 


11/24/0316:35 






Surrogate: 1 ,2-Dichloroethane-d4 




106% 


70-121 


3110611 11/25/03 


11/25/03 EPA 8260B 


Surrogate: Toluene-d8 




105% 


84-138 


„ 


" 


Surrogate: 4-Bromofluorobenzene 




114% 


59-113 


" 


S-LIM 


1065EX227(7.5) (P31 151 1-02) Soil 


Sampled: 


11/24/03 14:30 


Received: 1 


1/24/03 16:35 


R-05 


Acetone 


31 


26 


310 ug/kgdry 5 3110611 11/25/03 


11/25/03 EPA 8260B J 


Benzene 


140 


1.7 


12 








' 


• 


Bromodichloromethane 


ND 


0.92 


31 








' 


• 


Bromoform 


ND 


1.9 


31 








■ 


• 


Bromomethane 


ND 


12 


31 








' 


' 


2-Butanone 


12 


11 


62 




I 




' 


J 


Carbon disulfide 


ND 


12 


62 




I 




' 


' 


Carbon tetrachloride 


ND 


1.9 


31 




I II 




i 


1 


Chlorobenzene 


ND 


2.8 


31 




1 




' 


' 


Chloroe thane 


ND 


2.7 


31 


, 


I 




' 


■ 


2-Chloroethylvinyl ether 


ND 


11 


62 


• 


., 




1 


' 


Chloroform 


ND 


1.3 


31 


i „ 


I I. 




1 


1 


Chloromethane 


ND 


6.5 


31 


• 


I 




■ 


' 


D ibromochloromethane 


ND 


2.5 


31 


, 


I 




■ 


• 


1 , 1 -Dichloroethane 


ND 


1.5 


31 


, 


I 




' 


t 


1 ,2-Dichloroethane 


ND 


1.8 


12 


, i. 


1 .1 




1 


• 


1,1-Dichloroethene 


ND 


2.6 


31 


1 « 


1 .1 




' 


1 


1 ,2-Dichloroethene (total) 


ND 


4.6 


31 


' " 


1 




' 


• 


1 ,2-Dichloropropane 


ND 


1.6 


31 


* " 


1 II 




' 


* 


cis- 1 ,3-Dichloropropene 


ND 


1.8 


31 


' " 


1 II 




' 


1 


trans- 1 ,3-Dichloropropene 


ND 


2.1 


31 


1 M 


I II 




1 


1 


Ethylbenzene 


ND 


3.0 


31 


1 tt 


1 II 




' 


i 


2-Hexanone 


ND 


19 


62 


, 


I 




■ 


■ 


Methylene chloride 


ND 


1.4 


31 


, 


I 




' 


i 


4-Methyl-2-pentanone 


ND 


14 


62 


, tl 


1 .1 




■ 


■ 


Methyl tert-butyl ether 


ND 


1.3 


31 


. II 


I .1 




■ 


■ 


Styrene 


ND 


3.0 


31 


1 II 


1 II 




' 


1 


1 , 1 ,2,2-Tetrachloroethane 


ND 


2.3 


31 


1 


I II 




■ 


■ 


Tetrachloroethene 


ND 


3.0 


31 


I .1 


1 II 




1 


1 


Toluene 


11 


2.1 


31 


I 


I 




■ 


J 


1 , 1 ,2-Trichloroethane 


ND 


2.2 


31 


' 


I 




' 


' 


1,1,1 -Trichloroethane 


ND 


1.5 


31 


1 II II II 


" " 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 


Project: 


Presidio Bldg. 1065 Area 


P311511 


5341 Old Redwood Highway, Suite 300 


Project Number: 


4089030006.00122 


Reported: 


Petaluma CA, 94954 


Project Manager: 


Mary Jo Heassler 


12/18/03 13:53 



Volatile Organic Compounds by EPA Method 8260B 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 
Limit 



Units 



Dilution 



Batch Prepared Analyzed 



Method 



Notes 



1065EX227(7.5) (P311511-02) Soil Sampled: 11/24/03 14:30 Received: 11/24/03 16:35 



R-05 



Trichloroethene 
Vinyl acetate 
Vinyl chloride 
m,p-Xylene 
o-Xylene 



ND 
ND 
ND 
ND 
ND 



2.6 
8.5 
2.8 
6.1 
2.8 



31 
62 
31 
31 
31 



ug/kgdry 



3110611 11/25/03 11/25/03 EPA 8260B 



Surrogate: l,2-Dichloroethane-d4 
Surrogate: Toluene-d8 
Surrogate: 4-Bromofluorobenzene 



109% 
108% 
108% 



70-121 
84-138 
59-113 



1065EX203(6.5) (P311511-03) Soil Sampled: 11/24/03 14:45 Received: 11/24/03 16:35 



Acetone 
Benzene 

Bromodichloromethane 

Bromoform 

Bromomethane 

2-Butanone 

Carbon disulfide 

Carbon tetrachloride 

Chlorobenzene 

Chloroethane 

2-Chloroethyl vinyl ether 

Chloroform 

Chloromethane 

Dibromochloromethane 

1,1-Dichloroethane 

1 ,2-Dichloroethane 

1,1-Dichloroethene 

1 ,2-Dichloroethene (total) 

1 ,2-Dichloropropane 

cis- 1 ,3-Dichloropropene 

trans- 1,3-Dichloropropene 

Ethylbenzene 

2-Hexanone 

Methylene chloride 

4-Methyl-2-pentanone 

Methyl tert-butyl ether 

Styrene 



10 

23 
ND 
ND 
ND 
3.1 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 
ND 



5.0 
0.33 
0.18 
0.37 

2.3 

2.1 

2.4 
0.37 
0.56 
0.53 

2.1 
0.25 

1.3 
0.48 
0.29 
0.35 
0.51 
0.91 
0.31 
0.35 
0.41 
0.58 

3.6 
0.28 

2.7 
0.25 
0.59 



60 ug/kg dry 
2.4 
6.0 
6.0 
6.0 

12 

12 
6.0 
6.0 
6.0 

12 
6.0 
6.0 
6.0 
6.0 
2.4 
6.0 
6.0 
6.0 
6.0 
6.0 
6.0 

12 
6.0 

12 
6.0 
6.0 



3110611 11/25/03 11/25/03 EPA 8260B 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 



P311511 
Reported: 

12/18/03 13:53 



Volatile Organic Compounds by EPA Method 8260B 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 
Limit 



Units 



Dilution Batch Prepared Analyzed 



Method 



Notes 



1065EX203(6.5) (P311511-03) Soil Sampled: 11/24/03 14:45 Received: 11/24/03 16:35 



1 , 1 ,2,2-Tetrachloroethane 




ND 


0.45 


6.0 ug/kg dry 


1 3110611 11/25/03 11/25/03 EPA 8260B 




Tetrachloroethene 




ND 


0.59 


6.0 


• 


• 




Toluene 




1.9 


0.41 


6.0 


• 


, 


J 


1 , 1 ,2-Trichloroethane 




ND 


0.43 


6.0 


• 


, 




1,1,1 -Trichloroethane 




ND 


0.30 


6.0 


' 


. .. .. .i .. 




Trichloroethene 




ND 


0.52 


6.0 


t 


, 




Vinyl acetate 




ND 


1.7 


12 


• 


' 




Vinyl chloride 




ND 


0.56 


6.0 


< 


' 




m,p-Xylene 




ND 


1.2 


6.0 


• 


• 




o-Xylene 




ND 


0.56 


6.0 


, 




Surrogate: 1 ,2-Dichloroethane 


-d4 




106% 


70-121 


„ 




Surrogate: Toluene-d8 






110% 


84-138 


,, 




Surrogate: 4-Bromofluorobenzene 




110% 


59-113 




" 





1065EX204(6.0) (P311511-04) Soil Sampled: 11/24/03 15:05 Received: 11/24/03 16:35 



Acetone 


5.9 


5.1 


62 ug/kg dry 


Benzene 


ND 


0.33 


2.5 


' 


Bromodichloromethane 


ND 


0.18 


6.2 


' 


Bromoform 


ND 


0.38 


6.2 


■ 


Bromomethane 


ND 


2.3 


6.2 


' 


2-Butanone 


ND 


2.1 


12 


■ 


Carbon disulfide 


ND 


2.5 


12 


■ 


Carbon tetrachloride 


ND 


0.38 


6.2 


■ 


Chlorobenzene 


ND 


0.57 


6.2 


• 


Chloroethane 


ND 


0.54 


6.2 


■ 


2-Chloroethylvinyl ether 


ND 


2.1 


12 


■ 


Chloroform 


ND 


0.26 


6.2 


■ 


Chloromethane 


ND 


1.3 


6.2 


■ 


Dibromochloromethane 


ND 


0.49 


6.2 


■ 


1,1-Dichloroethane 


ND 


0.30 


6.2 


■ 


1 ,2-Dichloroethane 


ND 


0.36 


2.5 


1 


1,1-Dichloroethene 


ND 


0.52 


6.2 


1 


1 ,2-Dichloroethene (total) 


ND 


0.92 


6.2 


■ 


1 ,2-Dichloropropane 


ND 


0.32 


6.2 


' 


cis- 1 ,3-Dichloropropene 


ND 


0.36 


6.2 


■ 


trans- 1,3-Dichloropropene 


ND 


0.42 


6.2 


■ 


Ethylbenzene 


ND 


0.59 


6.2 


1 



3110611 11/25/03 11/25/03 EPA 8260B 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Ste D 
Petaluma, CA 94954 


^S Analytical 










(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 


Harding ESE - Novato 






Project: 


Presidio Bldg. 1065 Area 


P311511 


5341 Old Redwood Highway, Suite 300 


Proj ect Number: ' 


4089030006.001 22 


Reported: 


Petaluma CA, 94954 




Project Manager: 


Vlary Jo Heassler 


12/18/03 13:53 




Volatile Organic 


Compounds by EPA Method 8260B 








Sequoia Analytical - Petaluma 










Reporting 






Analyte 


Result 


MDL 


Limit Units Dilution Batch Prepared 


Analyzed Method Notes 


1065EX204(6.0) (P311511-04) Soil 


Sampled: 


11/24/03 15:05 Received: 


11/24/03 16:35 




2-Hexanone 


ND 


3.7 


12 ug/kgdry 1 3110611 11/25/03 


11/25/03 EPA 8260B 


Methylene chloride 


ND 


0.28 


6.2 


1 


' 








4-Methyl-2-pentanone 


ND 


2.8 


12 


■ 


, 








Methyl tert-butyl ether 


ND 


0.26 


6.2 


' 


i it 








Styrene 


ND 


0.60 


6.2 


• 


, 








1 , 1 ,2,2-Tetrachloroethane 


ND 


0.46 


6.2 


■ 


, 








Tetrachloroethene 


ND 


0.60 


6.2 


■ 


, 








Toluene 


ND 


0.42 


6.2 


■ 


• 








1 , 1 ,2-Trichloroethane 


ND 


0.44 


6.2 


' 


" 








1,1,1 -Trichloroethane 


ND 


0.31 


6.2 


■ 


, 








Trichloroethene 


ND 


0.53 


6.2 


' 


• 








Vinyl acetate 


ND 


1.7 


12 


' 


' 








Vinyl chloride 


ND 


0.57 


6.2 


• 


, 








m,p-Xylene 


ND 


1.2 


6.2 


• 


, 








o-Xylene 


ND 


0.57 


6.2 


, 








Surrogate: 1 ,2-Dichloroethane-d4 




118% 


70-121 




» 


" 


» 


Surrogate: Toluene-d8 




105% 


84-138 




" 


" 


" 


Surrogate: 4-Bromofluorobenzene 




103% 


59-113 






" 


" 


" 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise slated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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/T\ Sequoia 

=**= Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1 065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 



P311511 
Reported: 

12/18/03 13:53 



Conventional Chemistry Parameters by APHA/EPA Methods 
Sequoia Analytical - Petaluma 



Analyte 



Result 



Reporting 
MDL Limit Units 



Dilution Batch Prepared Analyzed 



Method 



Notes 



1065EX226(11.0) (P311511-01) Soil Sampled: 11/24/03 13:45 Received: 11/24/03 16:35 



% Solids 

Total Organic Carbon 



80 
2900 



0.10 % 
1200 mg/kgdry 



3110607 11/25/03 11/25/03 
3120371 12/12/03 12/12/03 



ASTMD 
2216 

Walkley 
Black 



1065EX227(7.5) (P311511-02) Soil Sampled: 11/24/03 14:30 Received: 11/24/03 16:35 



% Solids 

Total Organic Carbon 



81 
1400 



0.10 % 
1200 mg/kgdry 



1 



3110607 11/25/03 11/25/03 
3120371 12/12/03 12/12/03 



ASTMD 
2216 

Walkley 
Black 



1065EX203(6.5) (P311511-03) Soil Sampled: 11/24/03 14:45 Received: 11/24/03 16:35 



% Solids 

Total Organic Carbon 



83 
1400 



0.10 % 1 3110607 11/25/03 11/25/03 

1200 mg/kgdry " 3120371 12/12/03 12/12/03 



ASTMD 
2216 

Walkley 
Black 



1065EX204(6.0) (P311511-04) Soil Sampled: 11/24/03 15:05 Received: 11/24/03 16:35 



% Solids 

Total Organic Carbon 



81 

ND 



0.10 % 1 3110607 11/25/03 11/25/03 

1200 mg/kgdry " 3120371 12/12/03 12/12/03 



ASTMD 
2216 

Walkley 
Black 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 



Page 12 of 23 



luoia 
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z>»€z Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 30C 

Petaluma CA, 94954 




Project: Presidio Bldg. 1065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 




P311511 
Reported: 

12/18/03 13:53 


Purgeable Hydrocarbons and BTEX by EPA 8015B/8021B - Quality Control 

Sequoia Analytical - Petaluma 


Analyte 


Result 


Reporting Spike Source %REC 
MDL Limit Units Level Result %REC Limits 


RPD 


RPD 

Limit Notes 


Batch 3110549 - EPA 5030, soils 


Blank (3110549-BLK1) 




Prepared & Analyzed: 1 1/24/03 






Gasoline (C7-C12) 
Unknown Fuel Hydrocarbons 


37.6 
ND 


16 1000 ug/kg dry 
16 1000 




J 


Surrogate: 4-Bromofluorobenzene 
Laboratory Control Sample (3110549- 


282 
BS1) 


300 94 65-135 
Prepared & Analyzed: 1 1/24/03 






Gasoline (C7-C12) 


2330 


16 1000 ug/kg dry 2750 85 75-125 






Surrogate: 4-Bromofluorobenzene 
Matrix Spike (3110549-MS1) 


291 

Source 


300 97 65-135 
P311474-01 Prepared & Analyzed: 1 1/24/03 






Gasoline (C7-C12) 


2430 


20 1200 ug/kg dry 3300 36 73 65-135 






Surrogate: 4-Bromofluorobenzene 
Matrix Spike Dup (3110549-MSD1) 


312 

Source 


360 87 65-135 
P3 1 1 474-0 1 Prepared & Analyzed: 1 1 /24/03 






Gasoline (C7-C12) 


2440 


20 1200 ug/kg dry 3300 36 73 65-135 


0.4 


35 



Surrogate: 4-Bromofluorobenzene 



317 



360 



65-135 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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/T\Seqi 
s**^ Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.scquoiaIabs.com 



Harding ESE - Novato 


Project: 


Presidio Bldg. 1065 Area 


P311511 


5341 Old Redwood Highway, Suite 300 


Project Number: 


4089030006.00122 


Reported: 


Petaluma CA, 94954 


Project Manager: 


Mary Jo Heassler 


12/18/03 13:53 



Extractable Hydrocarbons with Silica Gel cleanup by EPA 8015B - Quality Control 

Sequoia Analytical - Petaluma 



Analyte 



Result 



Reporting Spike Source 

MDL Limit Units Level Result 



%REC 



%REC 
Limits 



RPD 



RPD 
Limit 



Notes 



Batch 3110592 - EPA 3580A 



Blank (3110592-BLK1) 



Prepared & Analyzed: 1 1/25/03 



Diesel (C12-C2 4) 


1.17 


0.99 


5.0mg/kg dry 


Fuel Oil (C24-C36) 


ND 


0.87 


10 


Unknown Fuel Hydrocarbons 


1.17 


0.99 


5.0 


(C12-C24) 









Surrogate: Octacosane 
Surrogate: o-Terphenyl 



1.21 
1.27 



1.67 
1.67 



72 
76 



65-135 
65-135 



Laboratory Control Sample (3110592-BS1) 



Prepared & Analyzed: 1 1/25/03 



Diesel (C12-C24) 



22.4 



0.99 



5.0mg/kgdry 33.3 



67 



65-135 



Surrogate: Octacosane 1.09 

Surrogate: o-Terphenyl 1.16 

Matrix Spike (3110592-MS1) 



1.67 
1.67 



65 65-135 

69 65-135 



Source: P311511-01 



Prepared & Analyzed: 1 1/25/03 



Diesel (C12-C24) 



25.3 



1.2 



6.2mg/kgdry 41.5 



1. 



57 



65-135 



Q-LIM 



Surrogate: Octacosane 1.50 

Surrogate: o-Terphenyl 1.34 

Matrix Spike (3110592-MS2) 



2.07 
2.07 



72 
65 



65-135 
65-135 



Source: P311 51 1-01 



Prepared: 1 1/25/03 Analyzed: 1 1/26/03 



Diesel (CI 2-C24) 



33.1 



1.2 



6.2mg/kgdry 41.5 



75 



65-135 



Surrogate: Octacosane 2. 00 

Surrogate: o-Terphenyl 1.68 

Matrix Spike Pup (3110592-MSD1) 



Source: P311511-01 



2.07 97 65-135 

2.07 81 65-135 

Prepared & Analyzed: 1 1/25/03 



Diesel (C12-C24) 



28.2 



1.2 



6.2mg/kgdry 41.5 



1.8 



64 



65-135 



11 



35 



Q-LIM 



Surrogate: Octacosane 
Surrogate: o-Terphenyl 

Matrix Spike Pup (3110592-MSD2) 



1.53 
1.55 



2.07 
2.07 



74 

75 



65-135 
65-135 



Source: P31151 1-01 



Prepared: 1 1/25/03 Analyzed: 1 1/26/03 



Diesel (C12-C24) 



32.9 



1.2 



6.2mg/kgdry 41.5 



75 



65-135 



0.6 



35 



Surrogate: Octacosane 
Surrogate: o-Terphenyl 



2.11 
1.71 



2.07 
2.07 



102 65-135 
83 65-135 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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luoia 



=? * , ^= Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 



P311511 
Reported: 

12/18/03 13:53 



Total Metals by EPA 6000/7000 Series Methods - Quality Control 
Sequoia Analytical - Petaluma 



Analytc 



Result 



MDL 



Reporting 




Spike 


Source 




%REC 




RPD 


Limit 


Units 


Level 


Result 


%REC 


Limits 


RPD 


Limit 



Notes 



Batch 3110588 - EPA 3050B 



Blank (3110588-BLK1) 



Prepared & Analyzed: 11/25/03 



Antimony 

Arsenic 

Barium 

Beryllium 

Cadmium 

Chromium 

Cobalt 

Copper 

Lead 

Molybdenum 

Nickel 

Selenium 

Silver 

Thallium 

Vanadium 

Zinc 

Laboratory Control Sample 



ND 


0.20 


0.50 mg/k 


gdry 


ND 


2.7 


10 




ND 


0.70 


1.0 




ND 


0.040 


0.10 




ND 


0.51 


1.0 




ND 


0.27 


1.0 


' 


ND 


0.34 


0.70 


• 


ND 


0.39 


2.0 


i 


ND 


2.2 


7.5 


■ 


ND 


1.0 


2.0 


■ 


ND 


1.0 


3.0 


' 


ND 


0.072 


1.0 


' 


ND 


0.21 


0.70 


• 


0.0518 


0.017 


0.20 


' 


ND 


0.31 


1.0 


■ 


ND 


0.99 


2.0 


t 


(3110588-BS1) 






Prepare 


47.4 


0.20 


0.50mg/k 


g dry 50.0 


48.2 


2.7 


10 


50.0 


49.4 


0.70 


1.0 


50.0 


4.81 


0.040 


0.10 


5.00 


4.46 


0.51 


1.0 


5.00 


48.8 


0.27 


1.0 


50.0 


47.2 


0.34 


0.70 


50.0 


48.2 


0.39 


2.0 


50.0 


46.5 


2.2 


7.5 


50.0 


49.2 


1.0 


2.0 


50.0 


48.0 


1.0 


3.0 


50.0 


40.9 


0.072 


1.0 


50.0 


4.84 


0.21 


0.70 


5.00 


54.5 


0.017 


0.20 


50.0 


48.2 


0.31 


1.0 


50.0 


46.3 


0.99 


2.0 


50.0 



Prepared & Analyzed: 11/25/03 



Antimony 

Arsenic 

Barium 

Beryllium 

Cadmium 

Chromium 

Cobalt 

Copper 

Lead 

Molybdenum 

Nickel 

Selenium 

Silver 

Thallium 

Vanadium 

Zinc 



95 


80-120 


96 


80-120 


99 


80-120 


96 


80-120 


89 


80-120 


98 


80-120 


94 


80-120 


96 


80-120 


93 


80-120 


98 


80-120 


96 


80-120 


82 


80-120 


97 


80-120 


109 


80-120 


96 


80-120 


93 


80-120 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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moia 



=-= Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 


Project: Presidio Bldg. 1065 Area 


P311511 


5341 Old Redwood Highway, Suite 300 


Project Number: 4089030006.00122 


Reported: 


Petaluma CA, 94954 


Project Manager: Mary Jo Heassler 


12/18/03 13:53 



Total Metals by EPA 6000/7000 Series Methods - Quality Control 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 

Limit Units 



Spike 
Level 



Source 
Result 



%REC 



%REC 
Limits 



RPD 



RPD 
Limit 



Notes 



Batch 3110588 - EPA 3050B 



Duplicate (3110588-DUP1) 



Source: P31 151 1-01 



Prepared & Analyzed: 1 1/25/03 



Antimony 

Arsenic 

Barium 

Beryllium 

Cadmium 

Chromium 

Cobalt 

Copper 

Lead 

Molybdenum 

Nickel 

Selenium 

Silver 

Thallium 

Vanadium 

Zinc 

Matrix Spike (3110588-MS1) 



ND 


0.97 


2.4mg/k 


gdry 


ND 










10 


ND 


13 


49 




ND 










10 


103 


3.4 


4.9 




100 








3 


10 


0.544 


0.19 


0.49 




0.41 








28 


10 


ND 


2.5 


4.9 


• 


ND 










10 


87.8 


1.3 


4.9 


• 


84 








4 


10 


15.4 


1.7 


3.4 


• 


14 








10 


10 


13.7 


1.9 


9.7 


1 


13 








5 


10 


ND 


11 


36 


■ 


3.4 










10 


ND 


5.0 


9.7 


■ 


ND 










10 


64.2 


5.1 


15 


' 


56 








14 


10 


ND 


0.35 


4.9 


' 


0.24 










10 


ND 


1.0 


3.4 


• 


ND 










10 


0.199 


0.083 


0.97 


' 


0.11 








58 


10 


57.8 


1.5 


4.9 


' 


55 








5 


10 


34.8 


4.8 


9.7 


1 


34 








2 


10 


Source: P31151 1-01 


Precared & Analyzed: 


11/25/03 








28.5 


0.23 


0.58mg/k 


gdry 57.6 


ND 


49 


80- 


120 






53.7 


3.1 


12 


57.6 


ND 


93 


80- 


120 






160 


0.81 


1.2 


57.6 


100 


104 


80- 


120 






5.65 


0.046 


0.12 


5.76 


0.41 


91 


80- 


120 






5.04 


0.59 


1.2 


5.76 


ND 


87 


80- 


120 






139 


0.31 


1.2 


57.6 


84 


95 


80- 


120 






67.0 


0.39 


0.81 


57.6 


14 


92 


80- 


120 






66.8 


0.45 


2.3 


57.6 


13 


93 


80- 


120 






55.3 


2.6 


8.6 


57.6 


3.4 


90 


80- 


120 






51.5 


1.2 


2.3 


57.6 


ND 


89 


80- 


120 






117 


1.2 


3.5 


57.6 


56 


106 


80- 


120 






52.4 


0.083 


1.2 


57.6 


0.24 


91 


80- 


120 






4.93 


0.24 


0.81 


5.76 


ND 


86 


80 


120 






59.5 


0.020 


0.23 


57.6 


0.11 


103 


80 


120 






111 


0.36 


1.2 


57.6 


55 


97 


80 


120 






85.4 


1.1 


2.3 


57.6 


34 


89 


80 


120 







QR-07 



QR-07 



QR-07, J 



Antimony 

Arsenic 

Barium 

Beryllium 

Cadmium 

Chromium 

Cobalt 

Copper 

Lead 

Molybdenum 

Nickel 

Selenium 

Silver 

Thallium 

Vanadium 

Zinc 



QM-RX 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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luom 



^**^ Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 


Project: 


Presidio Bldg. 1065 Area 


P311511 


5341 Old Redwood Highway, Suite 300 


Project Number: 


4089030006.00122 


Reported: 


Petaluma CA, 94954 


Project Manager: 


Mary Jo Heassler 


12/18/03 13:53 



Total Metals by EPA 6000/7000 Series Methods - Quality Control 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 

Limit Units 



Spike 
Level 



Source 
Result 



%REC 



%REC 
Limits 



RPD 



RPD 

Limit 



Notes 



Batch 3110588 - EPA 3050B 



Matrix Spike (3110588-MS2) 



Source: P31151 1-01 



Prepared & Analyzed: 1 1/25/03 



Antimony 

Arsenic 

Beryllium 

Cadmium 

Chromium 

Molybdenum 

Selenium 

Silver 

Thallium 

Matrix Spike Pup (3110588-MSD1) 



29.5 


0.23 


0.59mg/k 


gdry 58.7 


ND 


50 


80-120 






RA 


56.7 


3.2 


12 


58.7 


ND 


97 


80-120 






RA 


5.83 


0.047 


0.12 


5.87 


0.41 


92 


80-120 






RA 


5.83 


0.60 


1.2 


5.87 


ND 


99 


80-120 






RA 


140 


0.32 


1.2 


58.7 


84 


95 


80-120 






RA 


52.5 


1.2 


2.3 


58.7 


ND 


89 


80-120 






RA 


54.8 


0.084 


1.2 


58.7 


0.24 


93 


80-120 






RA 


5.15 


0.25 


0.82 


5.87 


ND 


88 


80-120 






RA 


61.7 


0.020 


0.23 


58.7 


0.11 


105 


80-120 






RA 


Source: P311511-01 


Prepared & Analyzed: 


11/25/03 








18.5 


0.17 


0.43 mg/kg dry 43.2 


ND 


43 


80-120 


43 


20 


QM-RX 


43.1 


2.3 


8.6 


43.2 


ND 


100 


80-120 


22 


20 


QM-RX 


150 


0.60 


0.86 


43.2 


100 


116 


80-120 


6 


20 




4.41 


0.035 


0.086 


4.32 


0.41 


93 


80-120 


25 


20 


QM-RX 


4.03 


0.44 


0.86 


4.32 


ND 


93 


80-120 


22 


20 


QM-RX 


114 


0.23 


0.86 


43.2 


84 


69 


80-120 


20 


20 


QM-RX 


57.3 


0.29 


0.60 


43.2 


14 


100 


80-120 


16 


20 




54.6 


0.34 


1.7 


43.2 


13 


96 


80-120 


20 


20 




46.6 


1.9 


6.5 


43.2 


3.4 


100 


80-120 


17 


20 




38.3 


0.88 


1.7 


43.2 


ND 


89 


80-120 


29 


20 


QM-RX 


105 


0.90 


2.6 


43.2 


56 


113 


80-120 


11 


20 




38.1 


0.062 


0.86 


43.2 


0.24 


88 


80-120 


32 


20 


QM-RX 


3.64 


0.18 


0.60 


4.32 


ND 


84 


80-120 


30 


20 


QM-RX 


45.6 


0.015 


0.17 


43.2 


0.11 


105 


80-120 


26 


20 


QM-RX 


96.4 


0.27 


0.86 


43.2 


55 


96 


80-120 


14 


20 




74.8 


0.86 


1.7 


43.2 


34 


94 


80-120 


13 


20 





Antimony 

Arsenic 

Barium 

Beryllium 

Cadmium 

Chromium 

Cobalt 

Copper 

Lead 

Molybdenum 

Nickel 

Selenium 

Silver 

Thallium 

Vanadium 

Zinc 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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/TS Sequoia 

k***^ Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707) 792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Antimony 

Arsenic 

Beryllium 

Cadmium 

Chromium 

Molybdenum 

Selenium 

Silver 

Thallium 

Batch 3110615 - EPA 7471 A 



Harding ESE - Novato Project: Presidio Bldg. 1065 Area 
534 1 Old Redwood Highway, Suite 300 Project Number: 4089030006.00 1 22 
Petaluma CA, 94954 Project Manager: Mary Jo Heassler 


P311511 
Reported: 

12/18/03 13:53 


Total Metals by EPA 6000/7000 Series Methods - Quality Control 
Sequoia Analytical - Petaluma 


Reporting Spike Source %REC 
Analyte Result MDL Limit Units Level Result %REC Limits RPD 


RPD 

Limit Notes 


Batch 3110588 - EPA 3050B 


Matrix Spike Dup (3110588-MSD2) Source: P311S11-01 Prepared & Analyzed: 1 1/25/03 



28.8 


0.23 


0.58mg/kgdry 57.6 


ND 


50 


80-120 


2 


20 


RA 


57.8 


3.1 


12 


57.6 


ND 


100 


80-120 


2 


20 


RA 


5.72 


0.046 


0.12 


5.76 


0.41 


92 


80-120 


2 


20 


RA 


5.18 


0.59 


1.2 


5.76 


ND 


90 


80-120 


12 


20 


RA 


150 


0.31 


1.2 


57.6 


84 


115 


80-120 


7 


20 


RA 


51.9 


1.2 


2.3 


57.6 


ND 


90 


80-120 


1 


20 


RA 


52.3 


0.083 


1.2 


57.6 


0.24 


90 


80-120 


5 


20 


RA 


4.94 


0.24 


0.81 


5.76 


ND 


86 


80-120 


4 


20 


RA 


59.3 


0.020 


0.23 


57.6 


0.11 


103 


80-120 


4 


20 


RA 



Blank (3110615-BLK1) 



Prepared & Analyzed: 11/26/03 



Mercury ND 

Laboratory Control Sample (3110615-BS1) 



0.00078 



0.017mg/kgwet 



Prepared & Analyzed: 1 1/26/03 



Mercury 

Duplicate (3110615-DUP1) 



0.0944 0.00079 

Source: P31 1511- 



0.017mg/kgwet 0.113 84 80-120 

fll Prepared & Analyzed: 1 1/26/03 



Mercury 

Matrix Spike (3110615-MS1) 



0.0367 0.0045 

Source: P311511 



0.097mg/kg wet 0.029 

01 Prepared & Analyzed: 1 1/26/03 



23 



10 



QR-07, J 



Mercury 

Matrix Spike (3110615-MS2) 



0.152 0.0010 

Source: P311511 



0.022mg/kgwet 0.149 0.029 83 80-120 

01 Prepared & Analyzed: 1 1/26/03 



Mercury 



0.144 



0.00096 



0.021mg/kgwet 0.137 0.029 



84 80-120 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.scquoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 



P311511 
Reported: 

12/18/03 13:53 



Total Metals by EPA 6000/7000 Series Methods - Quality Control 
Sequoia Analytical - Petaluma 



Analyte 



Result 



Reporting Spike Source 

MDL Limit Units Level Result 



%REC 



%REC 
Limits 



RPD 



RPD 
Limit 



Notes 



Batch 3110615 - EPA 7471 A 



Matrix Spike Pup (3110615-MSD1) 



Source: P311S11-01 



Prepared & Analyzed: 1 1/26/03 



Mercury 

Matrix Spike Pup (3110615-MSP2) 



0.168 0.00097 



0.021mg/kgwet 0.138 0.029 



101 



80-120 



10 



20 



Source: P31 151 1-01 



Prepared & Analyzed: 11/26/03 



Mercury 



0.151 



0.0010 



0.022mg/kgwet 0.143 0.029 



85 



80-120 



20 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Stc D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1 065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 



P311511 
Reported: 

12/18/03 13:53 



Volatile Organic Compounds by EPA Method 8260B - Quality Control 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 




Spike 


Source 




%REC 




RPD 


Limit 


Units 


Level 


Result 


%REC 


Limits 


RPD 


Limit 



Notes 



Batch 3110611 - EPA 5030 soils 



Blank (3110611-BLK1) 



Prepared & Analyzed: 1 1/25/03 



Acetone 


ND 


4.2 


50 ug/kgdry 


Benzene 


ND 


0.27 


2.0 


Bromodichloromethane 


ND 


0.15 


5.0 


Bromoform 


ND 


0.31 


5.0 


Bromomethane 


ND 


1.9 


5.0 


2-Butanone 


ND 


1.7 


10 


Carbon disulfide 


ND 


2.0 


10 


Carbon tetrachloride 


ND 


0.31 


5.0 


Chlorobenzene 


ND 


0.46 


5.0 


Chloroethane 


ND 


0.44 


5.0 


2-Chloroethylvinyl ether 


ND 


1.7 


10 


Chloroform 


ND 


0.21 


5.0 


Chloromethane 


ND 


1.0 


5.0 


Dibromochloromethane 


ND 


0.40 


5.0 


1 , 1 -Dichloroe thane 


ND 


0.24 


5.0 


1 ,2-Dichloroethane 


ND 


0.29 


2.0 


1 , 1 -Dichloroe thene 


ND 


0.42 


5.0 


1,2-Dichloroethene (total) 


ND 


0.75 


5.0 


1 ,2-Dichloropropane 


ND 


0.26 


5.0 


cis- 1 ,3-Dichloropropene 


ND 


0.29 


5.0 


trans- 1 ,3-Dichloropropene 


ND 


0.34 


5.0 


Ethylbenzene 


ND 


0.48 


5.0 


2-Hexanone 


3.37 


3.0 


10 


Methylene chloride 


ND 


0.23 


5.0 


4-Methyl-2-pentanone 


ND 


2.2 


10 


Methyl tert-butyl ether 


ND 


0.21 


5.0 


Styrene 


ND 


0.49 


5.0 


1 , 1 ,2,2-Tetrachloroethane 


ND 


0.37 


5.0 


Tetrachloroethene 


ND 


0.49 


5.0 


Toluene 


ND 


0.34 


5.0 


1 , 1 ,2 -Trichloroethane 


ND 


0.36 


5.0 


1,1,1 -Trichloroethane 


ND 


0.25 


5.0 


Trichloroethene 


ND 


0.43 


5.0 


Vinyl acetate 


ND 


1.4 


10 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 



P311511 
Reported: 

12/18/03 13:53 



Volatile Organic Compounds by EPA Method 8260B - Quality Control 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 

Limit Units 



Spike 
Level 



Source 
Result 



%REC 



%REC 
Limits 



RPD 



RPD 

Limit 



Notes 



Batch 3110611 - EPA 5030 soils 








Blank (3110611-BLK1) 






Prepared & Analyzed: 1 1/25/03 


Vinyl chloride 


ND 


0.46 


5.0 ug/kg dry 


m,p-Xylene 


ND 


0.99 


5.0 


o-Xylene 


ND 


0.46 


5.0 



Surrogate: 1 ,2-Dichloroethane-d4 45.5 

Surrogate: Toluene-d8 41.0 

Surrogate: 4-Bromofluorobenzene 41.2 

Laboratory Control Sample (3110611-BSn 



38.0 
38.0 
38.0 



120 70-121 
108 84-138 
108 59-113 



Prepared & Analyzed: 1 1/25/03 



Benzene 

Chlorobenzene 

1,1-Dichloroethene 

Toluene 

Trichloroethene 



53.0 0.27 2.0 ug/kg dry 50.0 

52.1 0.46 5.0 " 50.0 
52.8 0.42 5.0 " 50.0 
57.5 0.34 5.0 " 50.0 

54.2 0.43 5.0 " 50.0 



106 65-135 

104 65-135 

106 65-135 

115 65-135 

108 65-135 



Surrogate: 1 ,2-Dichloroethane-d4 43.9 

Surrogate: Toluene-d8 43.4 

Surrogate: 4-Bromofluorobenzene 42.8 

Matrix Spike (311061 1-MS1) 



38.0 
38.0 
38.0 



Source: P311511-04 



Prepared & Analyzed: 



116 70-121 
114 84-138 
113 59-113 

11/25/03 



Benzene 

Chlorobenzene 

1 , 1 -Dichloroethene 

Toluene 

Trichloroethene 



65.0 0.33 2.5 ug/kg dry 61.5 ND 106 65-135 

62.9 0.57 6.2 " 61.5 ND 102 65-135 

61.9 0.52 6.2 " 61.5 ND 101 65-135 

69.3 0.42 6.2 " 61.5 ND 113 65-135 

66.0 0.53 6.2 " 61.5 ND 107 65-135 



Surrogate: 1 ,2-Dichloroethane-d4 51.1 

Surrogate: Toluene-d8 51.1 

Surrogate: 4-Bromofluorobenzene 47.3 

Matrix Spike Pup (3110611-MSD1) 



46.7 
46.7 
46.7 



Source: P311511-04 



Prepared & Analyzed: 



709 70-121 
109 84-138 
101 59-113 

11/25/03 



Benzene 

Chlorobenzene 

1 , 1 -Dichloroethene 

Toluene 

Trichloroethene 



61.9 
60.6 
58.3 
65.2 
64.1 



0.33 
0.57 
0.52 
0.42 
0.53 



2.5 ug/kg dry 

6.2 

6.2 

6.2 

6.2 



61.5 
61.5 
61.5 
61.5 
61.5 



ND 
ND 
ND 
ND 
ND 



101 65-135 

99 65-135 

95 65-135 

106 65-135 

104 65-135 



35 
35 
35 
35 
35 



Surrogate: 1 ,2-Dichloroethane-d4 50.4 

Surrogate: Toluene-d8 53. 7 

Surrogate: 4-Bromofluorobenzene 49.7 



46.7 
46.7 
46.7 



108 70-121 
115 84-138 
106 59-113 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 



P311511 
Reported: 

12/18/03 13:53 



Conventional Chemistry Parameters by APHA/EPA Methods - Quality Control 

Sequoia Analytical - Petaluma 



Analyte 



Result 



Reporting Spike Source %REC RPD 

MDL Limit Units Level Result %REC Limits RPD Limit Notes 



Batch 3110607 - General Preparation 



Duplicate (3110607-DUP1) 



Source: P31 151 1-01 



Prepared & Analyzed: 1 1/25/03 



% Solids 79.8 

Batch 3120371 - General Preparation 



0.10 % 



80 



0.3 



35 



Blank (3120371-BLK1) 



Prepared & Analyzed: 12/12/03 



Total Organic Carbon ND 

Laboratory Control Sample (3120371-BS1) 



lOOOmg/kgdry 



Prepared & Analyzed: 12/12/03 



Total Organic Carbon 

Matrix Spike (3120371-MS1) 



4890 lOOOmg/kgdry 5000 98 80-120 

Source: P311430-15 Prepared & Analyzed: 12/12/03 



Total Organic Carbon 10400 1200mg/kg dry 5900 2600 132 75-125 

Matrix Spike Pup (3120371-MSDn Source: P311430-15 Prepared & Analyzed: 12/12/03 



Total Organic Carbon 



10600 



1200mg/kgdry 5900 2600 136 75-125 



35 



Q-LIM 



Q-LIM 



Sequoia Analytical - Petaluma 



77ie results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



Harding ESE - Novato 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1 065 Area 
Project Number: 4089030006.00122 
Project Manager: Mary Jo Heassler 



P311511 
Reported: 

12/18/03 13:53 



Notes and Definitions 

J Estimated value. 

Q-LIM The percent recovery was outside of the control limits. The samples results may still be useful for their intended purpose. 

QM-RX The spike recovery was outside control limits for the MS and/or MSD due to matrix interference. Re-extraction/re-analysis 
performed to confirm original MS/MSD results. 

QR-07 The RPD was outside control limits. The results may still be useful for their intended purpose. 

R-05 The sample was diluted due to the presence of high levels of non-target analytes resulting in elevated reporting limits. 

RA The result is from re-extraction and re-analysis to confirm original MS/MSD result. 

S-LIM The surrogate recovery was outside control limits. The result may still be useful for its intended purpose. 

DET Analyte DETECTED 

ND Analyte NOT DETECTED at or above the reporting limit 

NR Not Reported 

dry Sample results reported on a dry weight basis 

RPD Relative Percent Difference 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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Jf/fgt Harding ESE 

^mlMl A MACTEC Company 



90 Digital Drive 
Novate. CA 94949 
(415)803-0112 



Job Number: 
Name/Location: 
Project Manager: 






CHAIN OF CUSTODY FORM 



Seq. No.: 
Lab: 



Samplers: 




(Signature Required} 



MATRIX 
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& PRESERV. 
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ADDITIONAL INFORMATION 


SAMPLE NUMBER 


TURNAROUND TIME/REMARKS 


YR 


SEQ 
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CHAIN OF CUSTODY F 






VP-y**g&S?CS£ 



'Print flame) 



Ctlfre^Lo Uvea.'?* 



fPrinr Name) 



Retinqusshpd By; (signature) 



(Prir.r Name) 



Hecfiivecf By: (signature) 



(P/int Name) 



Raitnquished By (s^gnnture) 



(Print Name) 



FleceivRd By: (y<rjn;,iurt , >) 



(Pnnr Name) 



Received By: [Zignstvw) 



(Pnnt Name) 



Method of Shipment 



- / H fcr - O 



Laboratory Copy 



Project Office Copy 



Field or Office Copy 



^ 



SEQUOIA ANALYTICAL SAMPLE RECEIPT LOG 



at Late ||-H--0 
at Lab: ~T \l$?fa 




If Circled, contact Project Manager and attacli record of resolutioi 



Sample Receipt Log 
Revision 2.1 (11/10/00) 
Replaces Revision 2 (1 1/06/00) 



££ s :i 



UOIE 1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

Analytical (707)792-1865 

J FAX (707) 792-0342 

www.sequoialabs.com 



8 March, 2004 



Mary Jo Heassler 

MACTEC E&C - Petaluma 

5341 Old Redwood Highway, Suite 300 

Petaluma, CA 94954 



RE: Presidio Bldg. 1065 Area 
Work Order: P402489 



Enclosed are the results of analyses for samples received by the laboratory on 02/24/04 1 1 :45. If you have 
any questions concerning this report, please feel free to contact me. 

Sincerely, 



}tewif, ((/rvL; 



Stacy P. Hoch 

Dept Manager - Client Services 



CA ELAP Certificate #2374 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.scquoialabs.com 



MACTEC E&C - Petaluma 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 


Project: Presidio Bldg. 1065 Area 
Project Number: 4089030006.00131 
Project Manager: Mary Jo Heassler 






P402489 
Reported: 

03/08/04 16:45 


ANALYTICAL REPORT FOR SAMPLES 


Sample ID 


Laboratory ID Matrix 


Date S 


ampled 


Date Received 



WW101 



P402489-01 



Water 



02/24/04 09 :45 02/24/04 11:45 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707) 792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



MACTEC E&C - Petaluma 


Project: 


Presidio Bldg. 1065 Area 


P402489 


5341 Old Redwood Highway, Suite 300 


Project Number: 


4089030006.00131 


Reported: 


Petaluma CA, 94954 


Project Manager: 


Mary Jo Heassler 


03/08/04 16:45 



Purgeable Hydrocarbons and BTEX by EPA 8015B/8021B 
Sequoia Analytical - Petaluma 



Analyte 



Result 



Reporting 
MDL Limit Units 



Dilution 



Batch Prepared Analyzed 



Method 



Notes 



WW101 (P402489-01) Water Sampled: 02/24/04 09:45 Received: 02/24/04 11:45 



Gasoline (C7-C12) 


25000 


100 


500 


Unknown Fuel Hydrocarbons 


ND 


100 


500 


(C7-C12) 









ug/1 10 4030055 03/02/04 03/02/04 EPA 

8015B-VOA 



Surrogate: 4-Bromofluorobenzene 



92% 



65-135 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.scquoialabs.com 



MACTEC E&C - Petaluma 


Project: 


Presidio Bldg. 1065 Area 


P402489 


5341 Old Redwood Highway, Suite 300 


Project Number: 


4089030006.00131 


Reported: 


Petaluma CA, 94954 


Project Manager: 


Mary Jo Heassler 


03/08/04 16:45 



Extractable Hydrocarbons with Silica Gel cleanup by EPA 8015B 
Sequoia Analytical - Petaluma 



Analyte 



Result 



Reporting 
MDL Limit Units 



Dilution 



Batch 



Prepared Analyzed 



Method 



Notes 



WW101 (P402489-01) Water Sampled: 02/24/04 09:45 Received: 02/24/04 11:45 



Diesel (C12-C24) 

Fuel Oil (C24-C36) 
Unknown Fuel Hydrocarbons 
(C12-C24) 


30 

ND 
ND 


0.13 

2.4 
0.13 


0.48 mg/1 

2.4 
0.48 


Surrogate: Octacosane 
Surrogate: o-Terphenvl 




88% 
120% 


65-135 
65-135 



10 4030007 03/01/04 03/05/04 EPA 

8015B-SVOA 



A-01 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.s equoialabs. com 



MACTEC E&C - Petaluma 


Project: Presidio Bldg. 1065 Area 


P402489 


5341 Old Redwood Highway, Suite 300 


Project Number: 4089030006.00131 


Reported: 


Petaluma CA, 94954 


Project Manager: Mary Jo Heassler 


03/08/04 16:45 



Volatile Organic Compounds by EPA Method 8260B 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 

Limit Units 



Dilution Batch Prepared Analyzed 



Method 



Notes 



WW101 (P402489-01) Water Sampled: 02/24/04 09:45 Received: 02/24/04 11:45 



Acetone 


1300 


360 


2000 


Benzene 


2100 


10 


100 


Bromodichloromethane 


ND 


10 


100 


Bromoform 


ND 


22 


100 


Bromomethane 


ND 


38 


200 


2-Butanone 


800 


140 


1000 


Carbon disulfide 


ND 


270 


1000 


Carbon tetrachloride 


ND 


12 


100 


Chlorobenzene 


ND 


14 


100 


Chloroethane 


ND 


22 


100 


Chloroform 


ND 


14 


100 


Chloromethane 


ND 


28 


100 


Dibromochloromethane 


ND 


12 


100 


1 , 1 -Dichloroe thane 


ND 


8.0 


100 


1 ,2-Dichloroethane 


320 


16 


100 


1,1-Dichloroethene 


ND 


12 


100 


1,2-Dichloroethene (total) 


ND 


8.0 


100 


1 ,2-Dichloropropane 


ND 


14 


100 


cis- 1 ,3-Dichloropropene 


ND 


16 


100 


trans-l,3-Dichloropropene 


ND 


14 


100 


Ethylbenzene 


570 


20 


100 


2-Hexanone 


390 


190 


1000 


Methylene chloride 


ND 


12 


100 


4-Methyl-2-pentanone 


ND 


220 


1000 


Methyl tert-butyl ether 


ND 


16 


100 


Styrene 


65 


18 


100 


1 , 1 ,2,2-Tetrachloroethane 


ND 


34 


100 


Tetrachloroethene 


ND 


16 


100 


Toluene 


6200 


14 


100 


1 , 1 ,2-Trichloroethane 


ND 


16 


100 


1,1,1 -Trichloroethane 


ND 


10 


100 


Trichloroethene 


ND 


12 


100 


Vinyl acetate 


ND 


330 


1000 


Vinyl chloride 


ND 


12 


100 


m,p-Xylene 


2700 


42 


100 


o-Xylene 


1300 


14 


100 



ug/1 



200 4030133 03/05/04 03/05/04 EPA 8260B 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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moia 



' s ^ = Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707) 792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



MACTEC E&C - Petaluma 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1 065 Area 
Project Number: 4089030006.00131 
Project Manager: Mary Jo Heassler 



P402489 
Reported: 

03/08/04 16:45 



Volatile Organic Compounds by EPA Method 8260B 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 
Limit 



Units 



Dilution 



Batch Prepared 



Analyzed 



Method 



Notes 



WW101 (P402489-01) Water Sampled: 02/24/04 09:45 Received: 02/24/04 11:45 



Surrogate: l,2-Dichloroethane-d4 


105% 


76-114 


Surrogate: Toluene-dS 


99% 


88-110 


Surrogate: 4-Bromofluorobenzene 


106% 


86-115 



4030133 03/05/04 03/05/04 EPA 8260B 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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/T\ Sequoia 

=*= Analytical 



1455 McDowell Blvd. North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoiaIabs.com 



MACTEC E&C - Petaluma 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 




Project: Presidio Bldg. 1065 Area 
Project Number: 4089030006.00131 
Project Manager: Mary Jo Heassler 




P402489 
Reported: 

03/08/04 16:45 


Purgeable Hydrocarbons and BTEX by EPA 8015B/8021B - Quality Control 

Sequoia Analytical - Petaluma 


Analyte 


Result 


MDL 


Reporting 
Limit 


Units 


Spike Source %REC 
Level Result %REC Limits 


RPD 


RPD 

Limit Notes 


Batch 4030055 - EPA 5030B, waters 


Blank (4030055-BLK1) 










Prepared & Analyzed: 03/02/04 






Gasoline (C7-C12) 

Unknown Fuel Hydrocarbons 
(C7-C12) 


18.6 
ND 


10 
10 


50 
50 


ug/1 






J 


Surrogate: 4-Bromofluorobenzene 289 
Laboratory Control Sample (4030055-BS1) 






" 


300 96 65-135 
Prepared & Analyzed: 03/02/04 






Gasoline (C7-C12) 


2540 


10 


50 


ug/1 


2750 92 75-125 






Surrogate: 4-Bromofluorobenzene 
Matrix Spike (4030055-MS1) 


293 

Source 


: P402446-20 


" 


300 98 65-135 
Preoared & Analyzed: 03/02/04 






Gasoline (C7-C12) 


2680 


10 


50 


ug/1 


2750 50 96 65-135 






Surrogate: 4-Bromofluorobenzene 
Matrix Spike Dup (4030055-MSD1) 


300 

Source 


: P402446-20 


" 


300 100 65-135 
Prepared & Analyzed: 03/02/04 






Gasoline (C7-C12) 


2460 


10 


50 


ug/1 


2750 50 88 65-135 


9 


35 



Surrogate: 4-Bromofluorobenzene 



294 



300 



98 



65-135 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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=N#= Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



MACTEC E&C - Petaluma 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 


Project: 
Project Number: 
Project Manager: 


Presidio Bldg. 1065 Area 
4089030006.00131 
Mary Jo Heassler 






P402489 
Reported: 

03/08/04 16:45 




Extractable Hydrocarbons with Silica Gel cleanup by EPA 8015B - 

Sequoia Analytical - Petaluma 


Quality Control 


Analyte 


Result 


Reporting Spike Source 
MDL Limit Units Level Result %REC 


%REC 
Limits 


RPD 


RPD 

Limit Notes 


Batch 4030007 ■ 


EPA3510C 












Blank (4030007-BLK1) 




Prepared: 03/01/04 Analyzed 


: 03/05/04 







Diesel (C12-C24) 


ND 


0.014 


0.050 


Fuel Oil (C24-C36) 


ND 


0.25 


0.25 


Unknown Fuel Hydrocarbons 


ND 


0.014 


0.050 


(C12-C24) 









mg/1 



Surrogate: Octacosane 0. 0482 

Surrogate; o-Terphenyl 0.0592 

Laboratory Control Sample (4030007-BS1) 



0.0500 
0.0500 



96 65-135 
118 65-135 



Prepared: 03/01/04 Analyzed: 03/05/04 



Diesel (C12-C24) 



0.947 



0.014 



0.050 mg/1 



1.00 



95 



65-135 



Surrogate: Octacosane 0.0514 

Surrogate: o-Terphenyl 0.0561 

Laboratory Control Sample Pup (4030007-BSD1) 



0.0500 
0.0500 



103 65-135 
112 65-135 



Prepared: 03/01/04 Analyzed: 03/05/04 



Diesel (C12-C24) 



0.959 



0.014 



0.050 mg/1 



1.00 



96 



65-135 



35 



Surrogate: Octacosane 
Surrogate: o-Terphenyl 



0.0516 
0.0579 



0.0500 
0.0500 



103 
116 



65-135 
65-135 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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£T\Seqi 
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1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707) 792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



MACTEC E&C - Petaluma 


Project: Presidio Bldg. 1 065 Area 


P402489 


5341 Old Redwood Highway, Suite 300 


Project Number: 4089030006.00131 


Reported: 


Petaluma CA, 94954 


Project Manager: Mary Jo Heassler 


03/08/04 16:45 



Volatile Organic Compounds by EPA Method 8260B - Quality Control 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



orting 




Spike 


Source 




%REC 




RPD 


Limit 


Units 


Level 


Result 


%REC 


Limits 


RPD 


Limit 



Notes 



Batch 4030133 - EPA 5030B waters 



Blank (4030133-BLK1) 



Prepared & Analyzed: 03/05/04 



Acetone 


ND 


1.8 


10 U£ 


Benzene 


ND 


0.050 


0.50 


Bromodichloromethane 


ND 


0.050 


0.50 


Bromoform 


ND 


0.11 


0.50 


Bromomethane 


ND 


0.19 


1.0 


2-Butanone 


ND 


0.70 


5.0 


Carbon disulfide 


ND 


1.4 


5.0 


Carbon tetrachloride 


ND 


0.060 


0.50 


Chlorobenzene 


ND 


0.070 


0.50 


Chloroethane 


ND 


0.11 


0.50 


Chloroform 


ND 


0.070 


0.50 


Chloromethane 


ND 


0.14 


0.50 


Dibromochloromethane 


ND 


0.060 


0.50 


1,1-Dichloroethane 


ND 


0.040 


0.50 


1 ,2-Dichloroethane 


ND 


0.080 


0.50 


1 , 1 -Dichloroethene 


ND 


0.060 


0.50 


1,2-Dichloroethene (total) 


ND 


0.040 


0.50 


1 ,2-Dichloropropane 


ND 


0.070 


0.50 


cis-1 ,3-Dichloropropene 


ND 


0.080 


0.50 


trans- 1 ,3-Dichloropropene 


ND 


0.070 


0.50 


Ethylbenzene 


ND 


0.10 


0.50 


2-Hexanone 


ND 


0.96 


5.0 


Methylene chloride 


ND 


0.060 


0.50 


4-Methyl-2-pentanone 


ND 


1.1 


5.0 


Methyl tert-butyl ether 


ND 


0.080 


0.50 


Styrene 


ND 


0.090 


0.50 


1 , 1 ,2,2-Tetrachloroethane 


ND 


0.17 


0.50 


Tetrachloroethene 


ND 


0.080 


0.50 


Toluene 


ND 


0.070 


0.50 


1 , 1 ,2-Trichloroethane 


ND 


0.080 


0.50 


1,1,1 -Trichloroethane 


ND 


0.050 


0.50 


Trichloroethene 


ND 


0.060 


0.50 


Vinyl acetate 


ND 


1.6 


5.0 


Vinyl chloride 


ND 


0.060 


0.50 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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£JVeq, 
= ^"^ Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



MACTEC E&C - Petaluma 


Project: Presidio Bldg. 1065 Area 


P402489 


5341 Old Redwood Highway, Suite 300 


Project Number: 4089030006.00131 


Reported: 


Petaluma CA, 94954 


Project Manager: Mary Jo Heassler 


03/08/04 16:45 



Volatile Organic Compounds by EPA Method 8260B - Quality Control 
Sequoia Analytical - Petaluma 



Analyte 



Result 



MDL 



Reporting 




Spike 


Source 




%REC 




RPD 


Limit 


Units 


Level 


Result 


%REC 


Limits 


RPD 


Limit 



Notes 



Batch 4030133 - EPA 5030B waters 












Blank (4030133-BLK1) 










Prepared & Analyzed: 03/05/04 


m,p-Xylene 
o-Xylene 


ND 
ND 


0.21 
0.070 


0.50 
0.50 


ug/1 





Surrogate: 1 ,2-Dichloroethane-d4 5.03 

Surrogate: Toluene-d8 5.04 

Surrogate: 4-Bromofluorobenzene 4.87 

Laboratory Control Sample (4030133-BS1) 



5.00 
5.00 
5.00 



101 76-114 
101 88-110 
97 86-115 



Prepared & Analyzed: 03/05/04 



Benzene 

Chlorobenzene 

1 , 1 -Dichloroethene 

Toluene 

Trichloroethene 



0.961 

1.06 

0.831 

0.943 

1.03 



0.050 
0.070 
0.060 
0.070 
0.060 



0.50 
0.50 
0.50 
0.50 
0.50 



ug/1 



1.00 
1.00 
1.00 
1.00 
1.00 



96 65-135 

106 65-135 

83 65-135 

94 65-135 

103 65-135 



Surrogate: 1 ,2-Dichloroethane-d4 5.00 

Surrogate: Toluene-d8 4.95 

Surrogate: 4-Bromofluorobenzene 4.97 

Laboratory Control Sample Pup (4030133-BSD1) 



5.00 
5.00 
5.00 



100 76-114 
99 88-110 
99 86-115 



Prepared & Analyzed: 03/05/04 



Benzene 

Chlorobenzene 

1,1-Dichloroethene 

Toluene 

Trichloroethene 



1.03 
1.11 
0.905 
1.05 
1.12 



0.050 
0.070 
0.060 
0.070 
0.060 



0.50 
0.50 
0.50 
0.50 
0.50 



ug/1 



1.00 
1.00 
1.00 
1.00 
1.00 



103 65-135 

111 65-135 
90 65-135 
105 65-135 

112 65-135 



7 
5 
9 
11 



35 
35 
35 
35 
35 



Surrogate: 1 ,2-Dichloroethane-d4 5.44 

Surrogate: Toluene-d8 5.21 

Surrogate: 4-Bromofluorobenzene 5.40 



5.00 
5.00 
5.00 



109 76-114 
104 88-110 
108 86-115 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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moia 



^-^ Analytical 



1455 McDowell Blvd, North Ste D 

Petaluma, CA 94954 

(707)792-1865 

FAX (707) 792-0342 

www.sequoialabs.com 



MACTEC E&C - Petaluma 

5341 Old Redwood Highway, Suite 300 

Petaluma CA, 94954 



Project: Presidio Bldg. 1065 Area 
Proj ect Number: 4089030006.00 1 3 1 
Project Manager: Mary Jo Heassler 



P402489 
Reported: 

03/08/04 16:45 



Notes and Definitions 

A-0 1 Results in the Diesel organic range (C10-C24) are elevated due to the presence of high amounts of lower boiling point fuel 

hydrocarbons. Conclusive identification of diesel in this sample is not possible. 

J Estimated value. 

DET Analyte DETECTED 

ND Analyte NOT DETECTED at or above the reporting limit 

NR Not Reported 

dry Sample results reported on a dry weight basis 

RPD Relative Percent Difference 



Sequoia Analytical - Petaluma 



The results in this report apply to the samples analyzed in accordance with the chain 
of custody document. Unless otherwise stated, results are reported on a wet weight 
basis. This analytical report must be reproduced in its entirety. 
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HLA 



Harding Lawson Associates 
90 Digital Drive 
Novate-, CA 94949 
(415)883-0112 



CHAIN OF CUSTODY FORM 



Seq. No.: 

Lab: 



Job Number: 
Name/Location: 



Samplers>- ^^! 
^o & 9/5 "^ & & & £? t fj? f-& / ' 



'^- *?*?7<SJtr4r 



Project Manager: ^t-^- z£^*S£*ZX.- 



Recorder: 




(Signature Required) 



MATRIX 


CONTAINERS 
& PRESERV. 














































B 
5 


o 


< 




OJ 

o. 

c 
3 


6 

X 


6 

X 


o 

i 






SAMPLE NUMBER 


DATE 


YR 


SEQ 


YR 


MO 


DAY 


TIME 


*s 


/ 






2 






£ 






*" 


W 


V 


c 


/ 
















O 


* 


<? 


•2 


■z. 


\f 





f 


^ 


<£ 
































































































































































































































































































■ 


:o 


Ol 


.R? 


?c 


1J« 


T< 


m 


i.'S 


£/ 


L< 


:K 




fc L V 


?■ i 




1 
















































N 


T- 




'-'"',« 


,C 1 






»■ 


3 
























































7 


■J 






8 


































Li 


kj 


it 


si! 


kJt 


lllfr 


ES 


A* 


Ui 


lE 


„.,. 




LL-- 


-~- 




S 



































































STATION DESCRIPTION 




DEPTH 


pq-Q-zij^.. el 









































ANALY 


m 








i 


m 














ni 










o 


Ln 










CO 














O 




























I-- 






ro 


o 




^_^ 






U) 


c 












CO 










O 


UJ 


B 






0) 


6 


CD 

H 


> 






ra 


CD 


2 


CM 






rr 


c 


en 


I.M 


OJ 


OJ 




(fl 











o 

U3 






S- 


O 
CD 


CvJ 
CO 


» 


III 


U. 


<" 


< 


CO 




r- 


o 


n 


n. 


o 


a 


CU 


o 


LU 


LU 


•v 








y 


— I 




1 


i 
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! 










1 










! 







ADDITIONAL INFORMATION 


SAMPLE NUMBER 


TURNAROUND TIME/REMARKS 


YR 


SEQ 


























/V<^ <§ C ./"ATeS- /T&rrSZ&ff/zH&iC? 


























•z^rf-jf-/^/?*!-^^ T*t~r. 


























/Z&-&i>* *-~r~? ~~r& sts, 7 A e <**rsZ'&*J£Z n i 


























is 
































































































































































CHAIN OF CUSTODY R 



-/St- S&*Z7>^SJU!^£- 






Wed By: ['s.yrah 



(PreM /Vamey 



Relinquished Dy. (signature) 



(Prim Name) 



Received By: ii-gnaUre) 



(Prim Name) ■ 



Relinquished By. (signature) 



(Prim Name) 



Received By: (i,ig:>a>«re) 



(Prim Name) 



Received By: \b>^natjre) 



Print Name) 



Method of Shipment: 



^ern s\s^y& 



Laboratory Copy 



Project Office Copy 



Field oi Office Copy 



SEQUOIA ANALYTICAL SAMPLE RECEIPT LOG 



CLIENT NAME: . //£vf 




DATE Received at Lab: 


X'2rf^«!7 f/ 




1)i inking 


REC. BY (PRINT) ^Us^ f\cC 


TIME Received at Lab: //tyf regulatory 
LOG IN DATE: Z-^4 -o <-/ (Wastcnat 

regulatory 


WORKORDER: fi-io> X/*&\ 




CIRCLE THE ArrROPRIATE RESPONSE 


LAB 

SAMPLE # 


# 


CLIENT ID 


DESCRIPTION 


SAMPLE 
MATRIX 


DATE 

SAMP LEI 


. Custody Senl(s) Present //£senJ>^ 






\AAMiQ 1 


YC«pr 




23$*- 


Intact /Broken* 






-£- 


<2 -IL-A 


-I 




>. Cl»ain-or-Custody /pTese^it / Absent* 








O 






J. Traffic Reports or 














Packing List: Present / <Aljsjy2> 














I. Airbill: Airbill / Sticker 






\x*^**^ r" 


J 






Present 1 j^fjs§»t 














5. Airbill H: 






^"■^V-— 


\\ 






5. Sample Labels; (pjesent / Absent 






J\ 


~*~~w 






7. Sample IDs: tjiiSd/ Not Listed 






^C^ \ 








on Chain-of-Cuslody 






\ \ 


/*\ \ 






8. Sample Condition: (Intact / Broken* / 






\ \ 








Leaking* 






'V 


\ \\ 


\ 




'. Does information on 






c- 


>\ N^ 


\ 




custody reports, traffic 






) \ \ \J 


\ 




reports and sample 






"^T 








labels agree? (Yek 1 No* 






\ 


^— ~ \\ 






■ ■ ■/ 

0. Sample received within ^ 








\^^-~ \\ 






hold lime: 7fe$ / No* 








^^\ \^ 






1. Proper Preservatives / 








V. N 


t- 




used: y€|/No* 








C 3 


\\ 


\ 


— ■ fy^ 

I. Temii Rec. \\{ Lair.' ' X.»/" 










A\ 


V. 


Acceptance range for samples 










- V 




eqiuiiiig thermal pics - 4i l-7"C) $m 1 No* 






■ 1 ■ 1 , \ ~~ 


Sample Receipt Ivg 

nevisi.in ? i n i/io/nm 


'* If Circled, contact Project Manager and attach reco 


id of resolo-tJou. 

s. 











APPENDIX D 
COMPACTION TEST RESULTS 



150 



140 



130 



o 

Q. 



H 120 

z 

LU 
Q 

> 

a: 

Q 



110 



100 



90 








20 30 40 

MOISTURE CONTENT (%) 



50 



60 



SAMPLE 


CLASSIFICATION 


SOURCE 


MAXIMUM DRY 
DENSITY (pcf) 


OPTIMUM 
MOISTURE (%) 


© BULK B 


Grey Gravel W/Silt And Sand 
(GP-GM) 


Syar Napa CL-II-AB 


138 


9.0 



Test Method: ASTM D 1 557 91 -C 



Xv Geotechnical and 

vJ Environmental 

±~1 Consultants 



Job No: 9111.212 
Job Id: PRESI 

Appr: 

Drwn: LTS 
Date: JAN 2004 



COMPACTION TEST DATA 

PRESIDIO BUILDING 1065 
JOB# 4089030006.00122 
MACTEC E & C 



PLATE 



RGH GEOTECHNICAL 
SANTA ROSA 



DATE TIME 
At printing JAN2804 16:25 
Last update JAN28 04 16:24 

PROJECT ID 
POINT ID 
DEPTH 
Compaction Test - ADDRESS 23 08 
{0l}MAX DRY DENS 138.000 OPT MOIST % _9.000 METHOD 
WEIGHT UNITS (Pounds, Grams, Kg, Newtons, kneWtons 
VOLUME UNITS (CUBIC Ft, In, meTers, Centim, Millim 

MOLD VOLUME 0.075 WEIGHT 2782_ 

-AB 

{04} 



NOTES Syar Napa CL-II- 

{02} 



WT MOLD+SOIL WET 



7500 



^037 
7752 



7863 



-7057 
7712 



PRESI 

BULK B 

.00 



ASTM D 1557 
G "Density 
F " 



91-C 



results in 
water density units' 



[06} 



{07; 



{08} 



"WATER CONTENT " 

TARE + SOIL WET 1253. 7_ 1326. 0_ 1343. 3_ 1365.8 

TARE + SOIL DRY 1184. 7_ 1239. 4_ 1235. 8_ 1236.7 

TARE 155.2 156.3 155.2 156.5 



"RESULTS 

WATER CONTENT % _6.702 _7.996 _9.948 11.951 

WET DENSITY 138.686 146.093 149.356 144.917 

DRY DENSITY 129.975 135.276 135.842 129.447 
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LABORATORY COMPACTION TEST 



PROJECT: ^g.^\Vv<& ^tWo, Vcn^~ 



^ 



PROJECT #: t\<v, 3 ^c^Qggvla. <ao>vx"X 
DATE : VVT-^\ BY: Wc 



SAMPLE I.D.: 



SOIL DESCRIPTION: 



SOURCE: 



METHOD: 



ASTMD1557- ( ) 

ASTM D 698- ( ) 

OTHER: 



MAXIMUM DRY DENSITY 



OPTIMUM MOISTURE 



5 10 15 20 25 30 

MOISTURE CONTENT {%) , 




,y* 



A^c 



oyy 





1 


2 


3 


4 


5 


Mold + Wet Soil 




l^OO 


11 Zlu. 


1 ^Ga 


^> 1 -z- 


Mold 




^15^ 


1 (,' Jl„, 


f"> ■■ ■-. f~v f, 
J -■' £-■ -dL..«, 


^ "-"-} ^ ^ 


Wet Soil 




Q^CZ 


l^O-p 


5"Z>#7 


^^o 


Factor 


.0294/.0662 


.0294/.0662 


.0294/.0662 


.0294/.0662 


.0294/.0662 


Wet Density 




i™« > 


\l-\ks ' 


IW<lf 


|Cfc/,<*) 


Pan I.D. 


^f-c. 


'%^ <o 


^H W 


\\ z 


Pan + Wet Soil 




us ^0 


\1 ICo .O 


^avs 


v ^^r. v 


Pan + Dry Soil 




\[%V'1 


)9Vi<^ 


u^^ 


i2- ? >u^- 


Moisture Loss 




/ .A . 


86*&> 


/^•r 


i^i ( 


Pan Tare 




1 V. ' ■ 


VSCo3 


\- CL 


\ '4 Mj v. ' -> 


Dry Soil 




lor*--- 


/^3- ( 


/r"/ ! ' b> 


10*0*?^ 


Moisture Content 


% 


40 % 


^?*£> % 


9 <*i % 


)UO % 


Dry Density 




XbO • 


/^^b 


/ VTi 5 


uW 



PRESIDIO BUILDING 1065 (PRESI) 

MACTEC E & C 

9111.208 

BOR. DEPTH WET DRY WATER MAX OPT 

DENSITY DENSITY CONTENT DD WC 

(pcf) (pcf) (%) pcf % 

LETTE~ 0.0 15.8 

SUISU~ 0.0 124 11.0 



RGH GEOTECHNICAL 
December 2 03 



RGH GEOTECHNICAL 
SANTA ROSA 

DATE TIME 
At printing DEC3103 14:05 
Last update DEC3103 14:05 

PROJECT ID PRESI 
POINT ID LETTER-2 

Water Content/Density - ADDRESS 2302 

Use Addr 2303 for Displacement and Sand Cone Methods and for documentation. 

NOTE: No warning with undefined Depths. 

{001} {002} {003} {004} {005} 

DEPTH 0.0 

SPEC. GRAV. (optional) 

WEIGHT SPC+CYLINDER(g) 

WEIGHT OF CYLINDER (g) 

DIAMETER OF SPC (mm) 

HEIGHT OF SPECIMEN (mm) 

" WATER CONTENT DATA" 

WEIGHT WET SOIL+TARE _849.20 

WEIGHT DRY SOIL+TARE _744.50 

WEIGHT TARE 83.20 

"RESULTS" 

WET DENSITY 

DRY DENSITY 



WATER CONTENT (%) 15.83 



R 



G 



H 



GEOTECHNICAL and 
ENVIRONMENTAL 
CONSULTANTS 



MOISTURE DENSITY 



Gary W. Russey 
Keith S. Gregory- 
Juan B. Hidalgo 



r'AN 



Project: /ex. $ J^ig-q:^ kc'TV^ Project Number: ^^9 O 3 OOft{~r>a\ I ? Date: 11-ZD- 



■C'l V 

- J 



BORING 


C^TT&n&tri-' 


J 










DEPTH 


-z- 












SOIL DESCRIPTION 














LENGTH 


\ 












TUBE + WET SOIL 


\ i 












TUBE 


\; 

V 










■ 


WET SOIL 


A 












FACTOR 


/ \ 












WET DENSITY 














TARE NUMBER 


fts?-c* 












TARE + WET SOIL 


%-Hl.^ 












TARE + DRY SOIL 














MOISTURE LOSS 














TARE WEIGHT 


K2 T- 












DRY SOIL 














MOISTURE CONTEN1 














DRY DENSITY 















150 




10 



20 30 40 

MOISTURE CONTENT (%) 



50 



60 



SAMPLE 



SUISUN 



CLASSIFICATION 



Brown Clayey Sand (SC) 



Test Method: ASTM D 1557 91 -A 



R 



G 



H 



Geotechnical and 

Environmental 

Consultants 



SOURCE 



Backfill Testing 



Job No: 91 11.208 
Job Id: PRESI 

Appr: 

Drwn: LTS 
Date: DEC 2003 



MAXIMUM DRY 
DENSITY (pcf) 



124 



OPTIMUM 
MOISTURE (%) 



11.0 



COMPACTION TEST DATA 

PRESIDIO BUILDING 1065 
JOB# 4089030006.001 22 
MACTEC E & C 



PLATE 



RGH GEOTECHNICAL 
SANTA ROSA 



At printing 
Last update 



DATE TIME 
DEC3103 14:51 
DEC3103 14:51 



PROJECT ID PRESI 
POINT ID SUISUN-1 

DEPTH 0.00 

Compaction Test - ADDRESS 23 08 

01}MAX DRY DENS 124.000 OPT MOIST % 11.000 METHOD ASTM D 1557 91-A 

WEIGHT UNITS (Pounds, Grams, Kg, Newtons, kneWtons) G "Density results in ' 
VOLUME UNITS (CUBIC Ft, In, meTers, Centim, Millim) F "water density units' 
MOLD VOLUME 0.033333 WEIGHT 1990_ 

NOTES Backfill Testing ^ 

T05] [06} {07} {08} 



02} 



WT MOLD+SOIL WET 



3885 



{037 
4004 



{04 
406l' 



4015 



"WATER CONTENT " 

TARE+SOIL WET 1677. 0_ 1699. 2_ 1621. 2_ 1687.7 

TARE+SOIL DRY 1633. 7_ 1642. 9_ 1561. 5_ 1615.3" 

TARE 1032.1 1038.6 1038.3 1068.5" 



RESULTS 

WATER CONTENT % _7.197 _9.317 11.411 13.241 

WET DENSITY 125.334 133.205 136.975 133.932 

DRY DENSITY 116.919 121.852 122.945 118.272 
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LABORATORY COMPACTION TEST 

PROJECT: - T/OTtriLJ m ft err a ^ 

PROJECTS f/Q'xs^ q3 GQC>&60i<^Z^ 
DATE: fp. -3/ -O 3 BY: ^>AOdT 



SAMPLE I.D.: 



SOIL DESCRIPTION: 

l^t<9c^O c/avWv SfVJct fed,) 
SOURCE: 

IBa ci< p ,x^ -r>5T^^ • 



METHOD: 



ASTMD1557- ( ) 

ASTMD698- ( ) 

OTHER: 



MAXIMUM DRY DENSITY 



OPTIMUM MOISTURE 



5 10 15 20 25 

MOISTURE CONTENT (%) 



30 
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y^3 


-/J 4 
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Factor 
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Wet Density 
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SAMPLE 


CLASSIFICATION 


SOURCE 


MAXIMUM DRY 
DENSITY (pcf) 


OPTIMUM 
MOISTURE (%) 


© BULK A 


Light Brown Clayey Sand W/Gravel 
(SC) 




127 


11.0 



Test Method: ASTM D 1557 



R 



G 



H 



Geotechnical and 

Environmental 

Consultants 



Job No: 9111.208 
Job Id: PRESI 

Appr: 

Drwn: LTS 
Date: NOV 2003 



COMPACTION TEST DATA 



PRESIDIO BUILDING 1065 
JOB# 4089030006.00122 
MACTEC E & C 



PLATE 



RGH GEOTECHNICAL 
SANTA ROSA 



At printing 
Last update 



DATE TIME 
NOV2103 10:17 
NOV2103 10:17 



PROJECT ID PRESI 

POINT ID BULK A 

DEPTH 0.0 

Compaction Test - ADDRESS 2308 
(01}MAX DRY DENS 127.000 OPT MOIST % 11.000 METHOD ASTM D 1557 

WEIGHT UNITS (Pounds, Grams, Kg, Newtons, kneWtons) G ^Density results in " 
VOLUME UNITS (CUBIC Ft, In, meTers, Centim, Millim) F ^ water density units' 
MOLD VOLUME 0.033333 WEIGHT 1995_ 
NOTES 

T02] [03] [04] [05] [06} {07} {08} 
WT MOLD+SOIL WET 3926 4047 4117 4073 



""WATER CONTENT 
TARE+SOIL WET 
TARE+SOIL DRY 
TARE 

^RESULTS 
WATER CONTENT ° 
WET DENSITY 
DRY DENSITY 



596.1 

563.3" 

96.5 



724.1 

669.8" 

98.0 



736. ( 
669. { 
98.2 



743.0 
665.2" 
97. 



_7.027 
127.715 
119.330 



_9.496 
135.718 
123.948 



11.686 
140.348 
125.663 



13.692 
137.438 
120.886 
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LABORATORY COMPACTION TEST 

PROJECT: ?/I rf r-s'.c('0 B,;;)o/^ / 6 >&S 
^_, 

PROJECT #: V6S9^3 OOQ(g OOll Q, 
DATE: //■- ?-<»- o 5 BY: ^A-^ tT 

SAMPLE I.D.: 



/ a 



SOIL DESCRIPTION: 

<-r &a coo C \ a Vg y V ^ rock ^ ' 3' to " 

SOURCE: 



METHOD: 



ASTMD 1557-^7 (^) 
ASTMD698- ( ) 

OTHER: 



MAXIMUM DRY DENSITY 



OPTIMUM MOISTURE 
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MOISTURE CONTENT (%) 
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APPENDIX E 
LABORATORY REPORTS - SOIL STOCKPILE SAMPLING 
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Appendix E 

Index of Laboratory Reports 

Soil Stockpile Sampling 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Lab Report/Submission No. 



Sample ID 



Date Sampled 



2003-11-0777 



112103-STK-(l-4) 



11/21/2003 



2003-11-0666 



111803-STK1-1-4 



11/18/2003 



2004-01-0711 



012704-STK4-1-5 



1/27/2004 



2003-11-0876 
2003-12-0101 
2003-11-0726 



112503-STK3-1-4 



120303-STK3-1-4 



112003-STKl-l-STK2-2,STK2-3,STK2-4 



11/25/2003 



12/3/2003 



11/20/2003 



Checked by: 



rVJVv 



Reviewed by: ff\ 



t 1 



July 1,2004 

KB60687 App EJndex-Presidio 



MACTEC Engineering and Consulting, Inc. 
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SEVERN 



r? A L-i 



Performance Excavators, Inc. 

103 Shoreline Parkway, Second Floor 
San Rafael, CA 94901-5521 

Attn.: Jason Goldsbrough 

Project*: 389 

Project: Bldg. 1065, Presidio 



RECEIVED 

DEC 1 7 2003 
PERF-EX 



Submission*: 2003-11-0777 



December 05, 2003 



Dear Mr, Goldsbrough, 

Attached is our report for your samples received on 1 1/21/2003 12:20 

This report has been reviewed and approved for release. Reproduction of this report 

is permitted only in its entirety. 

Please note that any unused portion of the samples will be discarded after 

01/05/2004 unless you have requested otherwise. 

We appreciate the opportunity to be of service to you. If you have any questions, 

please call me at (925) 484-1 91 9. 

You can also contact me via email. My email address is: wancil@sti-inc.com 

Sincerely, 




Vincent Vancil 
Project Manager 



A pan C-f le.en Trent Pt 



Severn Trent Laboratories. Inc. 

STL San Francisco* 1220 Quarry Lane, Pfeasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 * www.stl-inc.com * CA DHS ELAP8 2496 
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TRENT 



STL 



Submission #: 2003-11-0777 



Volatile Organic Compounds by 8260B (High Level) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Samples Reported 



Sample Name 


Date Sampled 


Matrix 


Lab# 


112103-STK-(1-4} 


11/21/2003 


Soil 


1 



A pail n' SWHIt TV*n[ Pic 



Severn Trent Laboratories, Inc. 

STL San FranciSCO* 1220 Quarry Lane, Pleasantor, CA 94566 

Tel 925 484 1919 Fax 925 4B4 1096 * www stl-inc com ' CA DHS ELAP#2496 
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SEVERN 



TRENT 



STL 



Submission #: 2003-11-0777 



Volatile Organic Compounds by 8260B (High Level) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257^1644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): 5035 

Sample ID: 112103-STK-{1-4) 

Sampled: 11/21/2003 

Matrix: Soil 



Test(s): 


8260B 


Lab ID: 


2003-11-0777-1 


Extracted: 


12/2/2003 14:04 


QC Batch#: 


2003/12/02-01.07 













■ 




Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


MTBE 


NO 


2500 


ug/Kg 


1.00 


12/02/2003 14:04 




Acetone 


ND 


25000 


ug/Kg 


1.00 


12/02/2003 14:04 




Benzene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




B ro mod ich loro meth a n e 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Bromoform 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Bromcmethane 


ND 


500 


ug/Kg 


1.00 


12/02/2003 14:04 




Carbon tetrachloride 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Chlorobenzene 


ND 


250 


ug/Kg 


1,00 


12/02/2003 14:04 




Chloroethane 


ND 


500 


ug/Kg 


1.00 


12/02/2003 14:04 




2-Butanone(MEK) 


ND 


25000 


ug/Kg 


1.00 


12/02/2003 14:04 




2-Chloroethylvinyl ether 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Chloroform 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Chlorom ethane 


ND 


500 


ug/Kg 


1.00 


12/02/2003 14:04 




Dibromochloromethane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1 , 2-D ich I o roben ze n e 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1,3-Dichlorobenzene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1 ,4-Dtchlorobenzene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1,3-Dichloropropane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




2,2-Dichloropropane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1,1-Dlchloropropene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1 ,2-Dibromo-3-chloropropane 


ND 


2500 


ug/Kg 


1.00 


12/02/2003 14:04 




1 ,2-Dibromoethane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Dibromomethane 


ND 


250 


ug/Kg 


100 


12/02/2003 14:04 




Dichlorodifiuoromethane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1,1-Dichloroethane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1 ,2-Dichloroethane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1,1-Dichloroethene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




cls-1 ,2-Dichloroethene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




trans-1 ,2-Dichloroethene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1 ,2-Dichloropropane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 
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SEVERN 



STL 



Submission #: 2003-11-0777 



Volatile Organic Compounds by 8260B (High Level) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

1 03 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone; (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): 5035 

Sample ID: 112103-STK-(1-4} 

Sampled: 11/21/2003 

Matrix: Soil 



Test(s): 8260B 

Lab ID: 2003-11-0777-1 

Extracted: 12/2/2003 14:04 

QC Batch* 2003/1 2/02-01 .07 



Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


cis-1 ,3-Dichloropropene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




trans-1 ,3-Dichloropropene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Ethylbenzene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Hexachlorobutadiene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




2-Hexanone 


ND 


25000 


ug/Kg 


1.00 


12/02/2003 14:04 




Methylenechloride 


ND 


2500 


ug/Kg 


1.00 


12/02/2003 14:04 




4-Methyl-2-pentanone (MIBK) 


ND 


25000 


ug/Kg 


1.00 


12/02/2003 14:04 




Naphthalene 


490 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Styrene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1 ,1 ,2,2-TetrachIoroethane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Tetrachloroethene 


ND 


250 


ug/Kg 


100 


12/02/2003 14:04 




Toluene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1,1,1-Trichloroethane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1 ,1 ,2-Trichloroethane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Trichloroethene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1,1,1 ,2-Tetrachloroethane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Vinyl acetate 


ND 


2500 


ug/Kg 


1.00 


12/02/2003 14:04 




Vinyl chloride 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Total xylenes 


ND 


500 


ug/Kg 


1.00 


12/02/2003 14:04 




Trichbrotrifluoroethane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Carbon disulfide 


ND 


500 


ug/Kg 


1.00 


12/02/2003 14:04 




Isoprapylbenzene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Bromobenzene 


ND 


250 


ug/Kg 


1.00 


12/02/200314:04 




Bromochloromethane 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Trichiorofluoromethane 


ND 


1O00 


ug/Kg 


1.00 


12/02/2003 14:04 




1 ,2,3-Trichlorobenzene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1 ,2,4-Trichlorobenzene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1 ,2,4-Trimethylbenzene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




1 ,3,5-Trimethylbenzene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




2-Chloro toluene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 
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SEVERN 



STL 



Submission #: 2O03-11-0777 



Volatile Organic Compounds by 8260B {High Level) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): 5035 

Sample I D: 1 1 21 03-STK-(1 -4) 

Sampled: 11/21/2003 
Soil 



Test(s): 


8260B 


Lab ID: 


2003-11-0777-1 


Extracted: 


12/2/2003 14:04 


QC Batch#: 


2003/12/02-01.07 



Compound 


Cone. 


RL 


Unit 


Dflution 


Analyzed 


Flag 


4-Chlofototuene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




n-Butylbenzene 


NO 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




n-Propylbenzene 


280 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




p-lsopropyltoluene 


310 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




sec-Butylbenzene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




tert-Butylbenzene 


ND 


250 


ug/Kg 


1.00 


12/02/2003 14:04 




Surrogate(s) 














4- Bro mof I uoro b e nze ne 


114.9 


74-121 


% 


1.00 


12/02/2003 14:04 




1 ,2-Dichloroethane-d4 


99.3 


70-121 


% 


1.00 


12/02/2003 14:04 




To!uene-d8 


114.2 


81-117 


% 


1.00 


12/0272003 14:04 
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SEVERN 



TRENT 



STL 



Submission #: 2003-11-0777 



Volatile Organic Compounds by 8260B (High Level) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep{s): 5035 
Method Blank 

MS; 2003/12/02-01.07-004 



Batch QC Report 



Soil 



Test(s): 8260B 
QC Batch # 2003/12/02-01.07 

Date Extracted: 12/02/2003 13:12 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


MTBE 


ND 


2500 


ug/Kg 


12/02/2003 13:12 




Acetone 


ND 


25000 


ug/Kg 


12/02/2003 13:12 




Benzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Bromodichloromethane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Bromoform 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Bromomethane 


ND 


500 


ug/Kg 


12/02/2003 13:12 




Carbon tetrachloride 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Chlorobenzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Chloroe thane 


ND 


500 


ug/Kg 


12/02/2003 13:12 




2-Butanone{MEK) 


ND 


25000 


ug/Kg 


12/02/2003 13:12 




2-Chloroethylvinyl ether 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Chloroform 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Chloromethane 


ND 


500 


ug/Kg 


12/02/2003 13:12 




Dibromochloromethane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1 , 2- Di chlorobenzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1 , 3- Di chlorobenzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1 , 4- Di chlorobenzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1 ,3-Dichloropropane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




2,2-Dichloropropane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1,1-Dichioropropene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1 ,2-Dibromo-3-chloropropane 


ND 


2500 


ug/Kg 


12/02/2003 13:12 




1,2-Dibromoetbane 


ND 


250 


ug/Kg 


12/02/200313:12 




Dibromomethane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Dichlorodifluoromethane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1, 1 -Dich I oro ethane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1 ,2-Dichloro ethane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1,1-Dichloroethene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




cis-1 ,2-Dichloroethene 


ND 


250 


ug/Kg 


12/02/200313:12 




trans-1 ,2-Dichloroethene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1 ,2-Dichloropropane 


ND 


250 


ug/Kg 


12/02/200313:12 
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SEVERN 



STL 



Submission #: 2003-11-0777 



Volatile Organic Compounds by 8260B {High Level) 



Performance Excavators, Inc. 
Attn,; Jason Goldsbrough 



103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415} 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 5035 
Method Blank 

MB: 2003/12/02-01 .07-004 



Soil 



Test(s): 8260B 
QC Batch # 2003/12/02-01.07 

Date Extracted: 12/02/2003 13:12 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


cis-1,3-Dtchloropropene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




trans-1 ,3-Dichloropropene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Ethylbenzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Hexachloro butadiene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




2-Hexanone 


ND 


25000 


ug/Kg 


12/02/2003 13:12 




Methylene chloride 


ND 


2500 


ug/Kg 


12/02/200313:12 




4-Methyl-2-pentanone (MIBK) 


ND 


25000 


ug/Kg 


12/02/2003 13:12 




Naphthalene 


ND 


250 


ug/Kg 


12/02/200313:12 




Styrene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1 ,1,2,2-Tetrachloroethane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Tetrachloroethene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Toluene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1,1,1-Trichloroethane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1,1,2-Trichloro ethane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Trichloroethene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1,1 ,1 ,2-Tetrachloroethane 


ND 


250 


ug/Kg 


12/02/200313:12 




Vinyl acetate 


ND 


2500 


ug/Kg 


12/02/2003 13:12 




Vinyl chloride 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Total xylenes 


ND 


500 


ug/Kg 


12/02/2003 13:12 




Trichlorotrifiuoroethane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Carbon disulfide 


ND 


500 


ug/Kg 


12/02/2003 13:12 




Isopropylbenzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Bromobenzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Bromochloromethane 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Trichlorofluoromethane 


ND 


1000 


ug/Kg 


12/02/2003 13:12 




1 ,2,3-Trichlorobenzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1 ,2,4-Trichlorobenzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1 , 2, 4-Tri methyl benzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




1 ,3, 5-Tri methyl benzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




2-Chlorotolijene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




4-Chlorotoluene 


ND 


250 


ug/Kg 


12/02/2003 13:12 
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SEVERN 



T RE NT 



STL 



Submission #: 2003-11-0777 



Volatile Organic Compounds by 826GB (High Level) 



Performance Excavators, Inc. 
Attn,: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep{s): 5035 
Method Blank 

MB: 2003/12/02-01 .07-004 



Soil 



Test{s): 8260B 
QC Batch # 2003/12/02-01.07 

Date Extracted: 12/02/2003 13:12 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


n- Butyl benzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




n-Propylbenzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




p-lsopropyltoluene 


ND 


250 


ug/Kg 


12/02/200313:12 




sec-Butylbenzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




tert-Buty I benzene 


ND 


250 


ug/Kg 


12/02/2003 13:12 




Surrogates^ 












4- B ram of I uorobe nze n e 


103.5 


74-121 


% 


12/02/2003 13:12 




1,2-Dichloroethane-d4 


95.3 


70-121 


% 


12/02/2003 13:12 




Toluene-d8 


99.5 


81-117 


% 


12/02/2003 13:12 
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Severn Trent Laboratories, Inc, 

STL San FranCiSCO* 1220 Quarry Lane, Pleasanlon, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 * www.stt-inc.com ■ CA DHS ELAPfl 249S 



12^02/2003 16:09 



Page 7 of 8 



SEVERN 



STL 



Submission #: 2003-11-0777 



Volatile Organic Compounds by 8260B (High Level) 



Performance Excavators, Inc. 
Attn,: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael. CA 94901 -5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 5035 



Test(s): 8260B 



Laboratory Control Spike 

LCS 2003/1 2/02-01 .07-005 

LCSD 2003/1 2/02-01 .07-003 



Soil 

Extracted: 12/02/2003 
Extracted: 12/02/2003 



QC Batch # 2003/12/02-01.07 

Analyzed; 12/02/2003 13:37 
Analyzed: 12/02/2003 12:49 



Compound 


Cone. 


ug/Kg 


Exp.Conc. 


Recovery % 


RPP 


Ctrl.Limits % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec. 


RPD 


LCS 


LCSD 


Benzene 


10600 


9940 


10000 


106.0 


99.4 


6.4 


69-129 


20 






Chlorobenzene 


9080 


9110 


10000 


90.8 


91.1 


0.3 


61-121 


20 






1,1-Dichloroethene 


11900 


11200 


10000 


119.0 


112.0 


6.1 


65-125 


20 






Toluene 


9700 


8530 


10000 


97.0 


85.3 


12.8 


70-130 


20 






Trichloroethene 


10800 


9610 


10000 


108.0 


96.1 


11.7 


74-134 


20 






Surrogates(s) 






















4- Bromofluorobe nzene 


254 


242 


250 


101.6 


96.8 




74-121 








1 .2-Dichloroethane-d4 


258 


226 


250 


103.2 


90.4 




70-121 








Toluene-d8 


260 


230 


250 


104.0 


92.0 




81-117 









Severn Trent Laboratories, Inc. 

STL San Francisco* 1220 Qjarry Larve, Pleasanton, CA94S66 

Tel 925 454 191S Fax925 4S4 1096 * www, stl- inc. com * CA DHSELAP#2496 
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SEVERN 



STL 



Submission #: 2003-11-0777 



Semi-volatile analysis by GC/MS - EPA8270C 



Performance Excavators, Inc. 
Attn,; Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Samples Reported 



Sample Name 


Date Sampled 


Matrix 


Lab# 


112103-STK-(1-4) 


11/21/2003 


Soil 


1 



A ptrl nf 5 rvc it Tnipt Pic 



Severn Trent Laboratories, Inc. 

STL San FranciSCO * 1220 Quarry Lane, Pieasanton, CA 94566 

Tel 925 4E4 1919 Fax 925 484 1096 * www.stl-inc.com * CA CHS ELAP#2496 
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SEVERN 



TRENT 



STL 



Submission #: 2003-11-0777 



Semi-volatile analysis by GC/MS - EPA8270C 



Performance Excavators, Inc. 
Attn,: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): 3550B/8270C 

Sample I D: 1 1 21 03-STK-{1 -4) 

Sampled: 11/21/2003 

Matrix: Soil 



Test(s): 


8270C 


Lab ID: 


2003-11-0777-1 


Extracted: 


11/22/2003 11:28 


QC Batch#: 


2003/11/22^02.11 



Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


Phenol 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Bis(2-chloraethyl)ether 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




2-Chlorophenol 


ND 


0067 


mg/Kg 


1.00 


11/24/2003 13:57 




1 ,3-Dich lorobenzene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




1 ,4-Dichlorobenzene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Benzyl alcohol 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 




1 ,2-Dichlorobenzene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




2-Methylphenol 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Bis(2-chloroisopropyl) ether 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




4-Methylphenol 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




N- N itros o-d i-n-pro py la m i ne 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Hexachloro ethane 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Nitrobenzene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Isophorone 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




2- Nitro phenol 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




2,4-Dimethylphenol 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Bis(2-chloroethoxy) methane 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 




2,4-Dichlorophenol 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




1 , 2, 4-Trichloro benzene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Naphthalene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




4~ChloroanJ!ine 


ND 


0.33 


mg/Kg 


1.00 


11/24/2003 13:57 




Hexachlorobutadiene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




4-Chloro-3-methylphenol 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 




2-Methylnaphthalene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Hexach lorocyciopentadiene 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 




2,4,6-Trictilorophenol 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




2,4,5-Trichlorophenol 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




2-Chloronaphthalene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




2-Nitroaniline 


ND 


0.33 


mg/Kg 


1.00 


11/24/2003 13:57 




Dimethyl phthalate 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 





A panafS**emTVBn*Plc 



Severn Trent Laboratories, Inc. 
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SEVERN 



TRENT 



STL 



Submission #: 2003-11-0777 



Semi-volatile analysis by GC/MS - EPA8270C 



Performance Excavators, Inc. 
Attn,: Jason Goldsbrough 

103 Shoreline Parkway, Second Roor 

San Rafael, CA 94901-5521 

Phone; (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): 3550B/8270C 

Sample ID: 112103-STK-(1-4) 

Sampled: 11/21/2003 

Matrix; Soil 



Test(s); 8270C 

Lab ID; 2003-11-0777-1 

Extracted: 11/22/2003 11:29 

QC Batch#: 2003/1 1/22-02.1 1 



Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


Acenaphtrtylene 


NO 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




3-Nitroaniline 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Acenaphthene 


ND 


0.O67 


mg/Kg 


1.00 


11/24/2003 13:57 




2,4-Dj'nitrophenol 


ND 


0.33 


mg/Kg 


1.00 


11/24/2003 13:57 




4-Nitrophenol 


ND 


0.33 


mg/Kg 


1.00 


11/24/2003 13:57 




Dibenzofuran 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




2,4-Dinitrotoluene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




2,6-Dinitrotoluene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Diethyl phthalate 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 




4-Chlorophenyl phenyl ether 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 




Fluorene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




4-Nitroaniline 


ND 


0.33 


mg/Kg 


1.00 


11/24/2003 13:57 




2-Methyl-4,6-dinitrophenol 


ND 


0.33 


mg/Kg 


1.00 


11/24/2003 13:57 




N-Nrtrosod ipheny lamine 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




4-Bromophenyl phenyl ether 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 




Hexachlorobenzene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Pentachloro phenol 


ND 


0.33 


mg/Kg 


1.00 


11/24/2003 13:57 




Phenanthrene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Anthracene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Di-n-butyl phthalate 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 




Fluoranthene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Pyrene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Butyl benzyl phthalate 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 




3,3-Dichlorobenzidine 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 




Benzo(a)anthracene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




bis(2-Ethylhexyl) phthalate 


ND 


0.33 


mg/Kg 


1.00 


11/24/2003 13:57 




Chrysene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




D'f-n-octyl phthalate 


ND 


0.17 


mg/Kg 


1.00 


11/24/2003 13:57 




Benzo(b)fluoranthene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Benzo(k)fluoranthene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 





A part of S»vflm Trsnl Pfc 



Severn Trent Laboratories, Inc. 

STL San FranciSCO* 1220 Quarry Lane, Pleasanton. CA 94566 

Tel 925 4B4 1919 Fax 925 484 1096 * www.stl-inc.com * CA DHS ELAP# 2496 
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SEVIRN 



STL 



Submission #: 2003-1-1-0777 



Semi-volatile analysis by GC/MS - EPA8270C 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901 -5521 

Phone: (415) 257-4640 Fax: {415} 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): 3550B/8270C 

Sample ID: 1121 03-STK-(1 -4) 

Sampled: 11/21/2003 

Matrix: Soil 



Test(s): 


8270C 


Lab ID: 


2003-11-0777-1 


Extracted: 


11/22/2003 11:28 


QG Batch#: 


2003/11/22-02.11 



Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


Benzo(a)pyrene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




i ndeno(1 , 2,3-c,d)py rene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Dibenzo(a,h)anthracene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Benzo(g,h,i)perylene 


ND 


0.067 


mg/Kg 


1.00 


11/24/2003 13:57 




Benzoic acid 


ND 


0.33 


mg/Kg 


1.00 


11/24/2003 13:57 




Surrogate(s) 














Nitrobenzene-d5 


71.2 


23-120 


% 


1,00 


11/24/2003 13:57 




2- Fl u o rob i phenyl 


78.1 


30-115 


% 


1.00 


11/24/2003 13:57 




p-Terphenyl-d14 


26.6 


18-137 


% 


1.00 


11/24/2003 13:57 




2-Fluorophenol 


57.1 


25-121 


% 


1.00 


11/24/2003 13:57 




Phenol-d6 


75,5 


24-113 


% 


1.00 


11/24/2003 13:57 




2, 4 ,6-Tri b romo p he n o I 


82.5 


19-122 


% 


1.00 


11/24/2003 13:57 





A part of Suvtm Trenl Pte 



Severn Trent Laboratories, Inc. 

STL San FranciSCO ' 12Z0 Quarry Lane, Pleasanton, CA 94566 

Tel 925 484 1 91 S Fax 925 4S4 1 096 * www.stl-ino.com * CA DHS ELAP# 2496 
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SEVERN 



T IE NT. 



STL 



Submission #: 2003-11-0777 



Semi -volatile analysis by GC/MS - EPA827QC 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 



103 Shoreline Parkway. Second Floor 

San Rafael, CA 94901 -5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 3550B/8270C 
Method Blank 

MB: 2003/11/22-02.11-001 



Soil 



Tesl(s): S270C 
QC Batch # 2003/1 1/22-02.11 

Date Extracted: 11/22/2003 11:28 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Fiag 


Phenol 


NO 


0.067 


mg/Kg 


11/24/2003 14:11 




Bis(2-chloroethyl)ether 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




2-Chlorophenol 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




1 ,3-Dichlorobenzene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




1 ,4-Dichlorobenzene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Benzyl alcohol 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 




1 , 2- Dichloro benzene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




2-Methylphenol 


ND 


0.067 


mg/Kg 


11/24/200314:11 




Bis(2-chloroisopropyl) ether 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




4-Methylphenol 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




N-Nitroso-di-n-propylamine 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Hexachloroethane 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Mitrobenzene 


ND 


0.067 


mg/Kg 


11/24/200314:11 




Isophorone 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




2-Nitrophenol 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




2,4-Dimethylphenol 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Bis(2-chloroethoxy) methane 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 




2,4-Dichiorophenol 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




1 ,2,4-Trichlorobenzene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Naphthalene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




4-Chloroaniline 


ND 


0.330 


mg/Kg 


11/24/2003 14:11 




Hexachioro b u ta d iene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




4-Chloro-3-methylphenol 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 




2-Methylnaphthalene 


ND 


0.067 


mg/Kg 


11/24/200314:11 




Hexachlorocyclopentadiene 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 




2,4,6-Trichlorophenol 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




2,4,5-Trichlorophenol 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




2-ChloronaphthaIene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




2-Nitroaniline 


ND 


0.33 


mg/Kg 


11/24/200314:11 




Dimethyl phthalate 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 





A par; of SflYflta Tponl Pic 



Severn Trent Laboratories, Inc. 

STL San Francisco* 1220 QuarTy Lane, Pleasanton, CA 945G6 
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SEVERN 



T R E N T 



STL 



Submission #: 2003-11-0777 



Semi-volatile analysis by GC/MS - EPA8270C 



Performance Excavators, inc. 
Attn.: Jason Goldsbrough 



103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 3550B/8270G 
Method Blank 

MB: 2003/11/22-02.11-001 



Soil 



Test(s): 8270C 
QC Batch # 2003/11/22-02.11 

Date Extracted: 1 1/22/2003 11:23 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


Acenaphthylene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




3-Nitroaniline 


ND 


0.067 


mg/Kg 


11/24/200314:11 




Acenaphthene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




2,4-Dinitrophenol 


ND 


0.33 


mg/Kg 


11/24/2003 14:11 




4-Nitrophenol 


ND 


0.33 


mg/Kg 


11/24/2003 14:11 




Dibenzofuran 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




2,4-Dinitrotoluene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




2,6-Dinitrotoluene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Diethyl phthalate 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 




4-Chlorophenyi phenyl ether 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 




Fluorene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




4-Nitroaniline 


ND 


0.33 


mg/Kg 


11/24/2003 14:11 




2-Methy 1-4 , 6-dr n it rop hen o 1 


ND 


0.33 


mg/Kg 


11/24/2003 14:11 




N-Nitrosodiphenylamine 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




4-Bromophenyl phenyl ether 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 




H exa ch loro benzen e 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Pentachlorophenol 


ND 


0.33 


mg/Kg 


11/24/2003 14:11 




Phenanthrene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Anthracene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Di-n-butyl phthalate 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 




Fluoranthene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Pyrene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Butyl benzyl phthalate 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 




3, 3-Dichlorobenzidine 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 




Benzo{a)anthracene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




bis(2-Ethylhexyl) phthalate 


ND 


0.33 


mg/Kg 


11/24/2003 14:11 




Chrysene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Di-n-octyl phthalate 


ND 


0.17 


mg/Kg 


11/24/2003 14:11 




Benzo(b)fluoranthene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Benzo( k)f 1 u o ra n the n e 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Benzo(a}pyrene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 





A pari at SavMi TVenE fie 



Severn Trent Laboratories, Inc. 

STL San FranciSCO' 1220 Quarry Lane. Pleasantan, CA 94565 

Tel 925 4B4 1919 Fax 925 484 1096 * www. sfl-inc com *CA DHS ELAP# 2496 
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SEVERN 



IRE NT 



STL 



Submission #: 2003-11-0777 



Semi-volatile analysis by GC/MS • EPA8270C 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065. Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 3550B/8270C 
Method Blank 

MB: 2003/11/22-02.11-001 



Sail 



Test(s): 8270C 
QC Batch # 2003/11/22-02.11 

Date Extracted: 1 1/22/2003 11:28 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


lndeno(1,2,3-c,d}pyrene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Dibenzo(a,h)anthracene 


ND 


0.067 


mg/Kg 


11/24/200314:11 




Benzofg, h,i)peryiene 


ND 


0.067 


mg/Kg 


11/24/2003 14:11 




Benzoic acid 


ND 


0.33 


mg/Kg 


11/24/200314:11 




Surrogates(s) 












Nitrobenzene-d5 


59.2 


23-120 


% 


11/24/200314:11 




2-Fiuorobiphenyl 


57.0 


30-115 


% 


11/24/2003 14:11 




p-Terphenyl-d14 


76.0 


18-137 


% 


11/24/2003 14:11 




2-Fluorophenol 


59.8 


25-121 


% 


11/24/2003 14:11 




Phenol-d6 


68.2 


24-113 


% 


11/24/2003 14:11 




2,4,6-Tribromopheno! 


77.1 


19-122 


% 


11/24/2003 14:11 





A part -il iswi-n Trent Pfc 



Severn Trent Laboratories, Inc. 

STL San FranCiSCO* 1220 Quarry Lane, Pleasanton. CA 94556 
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SEVERN 



STL 



Submission #: 2003-11-0777 



Semi-volatile analysis by GC/MS - EPA8270C 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/200312:20 



Batch QC Report 



Prep(s): 3550B/8270C 



Test(s): 8270C 



Laboratory Control Spike 

LCS 2003/1 1 /22-02 . 1 1 -002 

LCSD 2003/11/22-02.11-003 



Soil 

Extracted: 11/22/2003 
Extracted: 11/22/2003 



QC Batch # 2003/11/22-02.11 

Analyzed: 11/24/2003 14:40 
Analyzed: '11/24/2003 15:08 



Compound 


Cone. 


mg/Kg 


Exp .Cone. 


Recovery % 


RPD 


Ctrl.Limits % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec. 


RPD 


LCS 


LCSD 


Phenol 


1.45 


1.36 


1.99 


72.9 


68.3 


6.5 


20-90 


35 






2-C hi oro phenol 


1.44 


1.33 


1.99 


72.4 


66.8 


8.0 


27-123 


35 






1 ,4-Dichlorobenzene 


0.690 


0.620 


0.996 


69,3 


62.2 


10.8 


28-104 


30 






N- N itros o- d i-n- propy lami ne 


0.700 


0.660 


0.996 


70.3 


66.3 


5.9 


25-114 


39 






1 , 2, 4-Trichtcro benzene 


0.760 


0.680 


0.996 


76.3 


68.3 


11.1 


38-107 


35 






4-C hi oro-3- methyl phenol 


1.60 


1.42 


1.99 


80.4 


71.4 


11.9 


26-103 


33 






Acenaphthene 


0.820 


0.730 


0996 


32.3 


73.3 


11.6 


49-102 


30 






4-Nitrophenol 


1.81 


1.55 


1.99 


91.0 


77.9 


15.5 


17-109 


35 






2,4-Dinitrotoluene 


0.910 


0.790 


0.996 


91.4 


79.3 


14.2 


39-139 


38 






Pentachlorophenol 


1.34 


1.22 


1,99 


67.3 


61.3 


9.3 


11-114 


35 






Pyrene 


0.830 


0.770 


0.996 


83.3 


77.3 


7,5 


25-117 


35 






Swmgates(s) 






















Nitrobenzene-d5 


15.3 


14.4 


25 


61.2 


57.6 




23-120 








2-Fluorobiphenyt 


19.2 


17.0 


25 


76.8 


68.0 




30-115 








p-Terphenyl-d14 


19.7 


17.7 


25 


78.8 


70.8 




18-137 








2-Fluorophenol 


28.9 


28.5 


50 


57.8 


57.0 




25-121 








Phenol-d6 


37.0 


35.7 


50 


74.0 


71.4 




24-113 








2,4,6-Tribromophenol 


38.1 


35.6 


50 


76.2 


71.2 




19-122 









rtof S*v*m Trwit Pic 



Severn Trent Laboratories, Inc. 

STL San Francisco* 1220 Quarry Lane. Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 * www.5tl-inc.com * CA DHS ELAP# 2496 
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SEVERN 



T R E M T 



STL 



Submission #: 2003-11-0777 



CAM 17 metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway. Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Samples Reported 



Sample Name 


Date Sampled 


Matrix 


Lab# 


112103-STK-{1-4) 


11/21/2003 


Soil 


1 



A pi rial 5im»m Tfoml Be 



Severn Trent Laboratories, Inc. 

STL San FrandsCO' 1220 Quarry Lane, Pleasanton. CA 94566 

Tel 925 4B4 1919 Fax 925 484 1096 * www.stl-inc.com * CA OHS ELAP# 24SB 
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SEVERN 



T R EN T 



STL 



Submission #: 2003-11-0777 



CAM 17 metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s); 



6020 
7471A 



Sample ID: 1121Q3-STK-{1-4) 
Sampled: 11/21/2003 



Matrix; 



Soil 



Test(s): 


6020 




7471 A 


Lab ID: 


2003-11-0777-1 


Extracted: 


11/24/2003 11:12 




11/24/2003 11:12 


QC Batch*: 


2003/11/24-07.16 




2003/11/24-V8.15 



Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


Antimony 


ND 


2.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Arsenic 


1.6 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Barium 


48 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Beryllium 


ND 


0.50 


mg/Kg 


1.00 


12/01/2003 22:42 




Cadmium 


ND 


0.50 


mg/Kg 


1.00 


12/01/2003 22:42 




Chromium 


52 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Cobalt 


6.6 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Copper 


19 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Lead 


24 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Molybdenum 


ND 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Nickel 


36 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Selenium 


ND 


2.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Silver 


ND 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Thallium 


ND 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Vanadium 


31 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Zinc 


35 


1.0 


mg/Kg 


1.00 


12/01/2003 22:42 




Mercury 


0.19 


0.050 


mg/Kg 


1.00 


11/25/2003 09:25 





A p?H of Sfwtm TrB**Plc 



Severn Trent Laboratories, Inc. 

STL San FrancisCO" 1220 Quarry Lane, Pleasanton. CA 94566 

Tel 925 484 1919 Fax 925 484 1096 ' www.stl-inc.com * CA DH3 ELAP#Z496 
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T It E N T 



STL 



Submission #: 2003-11-0777 



CAM 17 metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone; (415) 257-4540 Fax: (415) 257-4644 

Project: 369 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 7471A 
Method Blank 

MB: 2003/11/24-07.16-011 



Son 



Test(s}: 7471 A 
QC Batch # 2003/11/24-07.16 

Date Extracted: 11/24/2003 11:36 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


Mercury 


ND 


0.050 


mg/Kg 


11/25/2003 09:15 





A p»n flf 5*v»m Tr«*t Pic 



Severn Trent Laboratories, Inc. 

STL San Francisco* 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 4B4 10S6 * www, stl- inc. com *CA DHS ELAP#2496 



12/05/2003 16:20 
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SEVERN 



TRENT 



STL 



Submission #: 2003-11-0777 



CAM 17 metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: {415) 257-4640 Fax: (415) 257-4644 

Project: 399 

Bldg, 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 6020 
Method Blank 

MB:2003/11/24-V8.15-001 



Soil 



Test(s): 6020 
QC Batch # 2003/1 1/24-V8.15 

Date Extracted: 1 1/24/2003 11:12 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


Antimony 


ND 


2,0 


mg/Kg 


11/24/2003 21:58 




Arsenic 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Barium 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Beryllium 


ND 


0.50 


mg/Kg 


11/24/2003 21:58 




Cadmium 


ND 


0.50 


mg/Kg 


11/24/2003 21:58 




Chromium 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Cobalt 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Copper 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Lead 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Molybdenum 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Nickel 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Selenium 


ND 


2.0 


mg/Kg 


11/24/2003 21:58 




Stiver 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Thallium 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Vanadium 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Zinc 


ND 


1.0 


mg/Kg 


11/24/2003 21:58 




Mercury 


ND 


0.050 


mg/Kg 


11/24/2003 21:58 





A p*tof 5»v*m TrtntPle 



Severn Trent Laboratories, Inc. 

STL San FranCiSCO* 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 * www.sH-iric.com * CA DHS ELAP# 2496 
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SEVERN 



■TIEN T 



STL 



Submission #: 2003-11-0777 



CAM 17 metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 7471 A 



Test(s): 7471 A 



Laboratory Control Spike 

LCS 2003/11/24-07.16-012 

LCSD 2003/11/24-07.16-013 



Soil 

Extracted: 11/24/2003 
Extracted: 11/24/2003 



QC Batch # 2003/11/24-07,16 

Analyzed: 1 1/25/2003 09:16 
Analyzed: 11/25/2003 09:17 



Compound 


Cone. 


mg/Kg 


Exp.Conc. 


Recovery % 


RPD 


Ctrl.Limits % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec 


RPD 


LCS 


LCSD 


Mercury 


0.523 


0.530 


0.500 


104.6 


106.0 


1.3 

_ 


85-115 


20 







A part at l evc m Tnon( F"i 



Severn Trent Laboratories, Inc. 

STL San FranciSCO* 1220 Quanry Lane, Pleasanton. CA 94566 

Tel 925 484 1919 Fax 925 484 1096 * www.stl-inc.com * CA DHS ELAP# Z496 



12/05/2003 16:20 
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SEVERN 



STL 



Submission #: 2003-11-0777 



CAM 17 metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901 -5521 

Phone: (415) 257-4640 Fax: (415} 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep{s): 6020 



Test(s): 6020 



Laboratory Control Spike 

LCS 2003/1 1/24-V6.15-002 

LCSD 2003/1 1/24-V8.15-003 



Soil 

Extracted: 11/24/2003 
Extracted: 11/24/2003 



QC Batch #2003/1 1/24-V8.1 5 

Analyzed: 12/01/2003 22:02 
Analyzed: 12/01/2003 22:05 



Compound 


Cone, 


mg/Kg 


Exp.Conc. 


Recovery % 


RPD 


Ctrl.Lfmits % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec. 


RPD 


LCS 


LCSD 


Antimony 


89.0 


95.0 


100 


89.0 


95.0 


6.5 


80-12O 


20 






Arsenic 


87.0 


92.0 


100 


87.0 


92.0 


5.6 


80-120 


20 






Barium 


89.0 


95.0 


100 


89.0 


95.0 


6.5 


80-120 


20 






Beryllium 


97.0 


104 


100 


97.0 


104.0 


7.0 


80-120 


20 






Cadmium 


88.0 


95.0 


100 


88.0 


95.0 


7.7 


80-120 


20 






Chromium 


93.0 


97.0 


100 


93.0 


97.0 


4.2 


80-120 


20 






Cofcali 


92.0 


99.0 


100 


92,0 


99.0 


7.3 


80-120 


20 






Copper 


99.0 


96.0 


100 


99.0 


96.0 


3.1 


80-120 


20 






Lead 


87.0 


93.0 


100 


87.0 


93.0 


6.7 


80-120 


20 






Molybdenum 


91.0 


98.0 


100 


91.0 


98.0 


7,4 


80-120 


20 






Nickel 


90.0 


98.0 


100 


90.0 


98.0 


8.5 


80-120 


20 






Setenium 


85.0 


89.0 


100 


85.0 


89,0 


4.6 


80-120 


20 






Silver 


88.0 


95.0 


100 


S8.0 


95.0 


7.7 


80-120 


20 






Thallium 


85.0 


92.0 


100 


85.0 


92.0 


7.9 


80-120 


20 






Vanadium 


92.0 


97.0 


too 


92.0 


97.0 


5.3 


80-120 


20 






Zinc 


86.0 


94.0 


100 


86.0 


94.0 


8.9 


80-120 


20 







A part of S«vem Irani IV 



Severn Trent Laboratories, Inc. 

STL San FrariCiSCO* 1220 Quarry Lane. Pleasanlon, CA 94566 

Tel 925 4S4 1919 Fax 925 4B4 1096 * www.stl-inc.cQni * CA DHS ELAPtf 2496 
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SEVERN 



STL 



Submission #: 2003-11-0777 



Gas/BTEX Compounds (High Level) 



Performance Excavators, Inc. 
Attn,: Jason Goldsbrough 



103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Btdg. 1065, Presidio 



Received: 11/21/2003 12:20 



Samples Reported 



Sample Name 



112103-STK-(1-4) 



Date Sampled 



11/21/2003 



Matrix 



Soil 



■ 

Lab# 



A part erf &ewam Tier.: Pic 



Severn Trent Laboratories, Inc. 

STL San FranCiSCO* 1220 Quarry Lane. Pleasanton, CA945G6 

Tel 925 484 1919 Fax 925 484 1096 * www.Be-inc.cQm * CA DHS ELAPS 249S 



12/01/2003 1S.03 
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TRENT 



STL 



Submission it: 2003-11-0777 



Gas/BTEX Compounds (High Level) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: {415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bidg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s}: 5030 
5030 

Sample ID: 112103-STK-(1-4) 

Sampled: 11/21/2003 
Matrix: Soil 



Test(s): 8015M 

8021 B 

Lab ID: 2003-11-0777-1 

Extracted: 11/24/2003 12:31 

QC Batch*: 2003/11/24-05.05 



Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


Gasoline 


300 


20 


mg/Kg 


2.00 


11/25/2002 12:31 


9 


Benzene 


ND 


1.2 


mg/Kg 


2.00 


11/25/2002 12:31 




Toluene 


ND 


1.2 


mg/Kg 


2.00 


11/25/2002 12:31 




Ethyl benzene 


ND 


1.2 


mg/Kg 


2.00 


11/25/2002 12:31 




Xylene(s) 


ND 


1.2 


mg/Kg 


2.00 


11/25/2002 12:31 




Surrogate(s) 














Trifluorotoluene 


277.1 


53-125 


% 


100 


11/25/2002 12:31 


sh 


Trifluorotoluene-FI D 


605.7 


53-125 


% 


1.00 


11/25/2002 12:31 


sh 



A part nf Siuo m Tr»nt Pic 



Severn Trent Laboratories, Inc. 

STL San FrandSGO* 1220 Qjarry Lane. Pleasanlon, CA9456S 

Tel 925 484 1919 Fax 925 484 1096 * www.stl-inc.com " CA DHS ELAP# 2496 
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SEVERN 



IKENI 



STL 



Submission #: 2003-11-0777 



Gas/BTEX Compounds (High Level) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s}: 5030 
Method Blank 

MB: 2003/1 1/24-05.05-001 



Soil 



Test(s):8015M 
QC Batch # 2003/11/24-05.05 

Date Extracted: 11/24/2003 07:16 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


Gasoline 


ND 


10 


mg/Kg 


11/24/2003 07:16 




Benzene 


ND 


0.62 


mg/Kg 


11/24/2003 07:16 




Toluene 


ND 


0.62 


mg/Kg 


11/24/2003 07:16 




Ethyl benzene 


ND 


0.62 


mg/Kg 


11/24/2003 07:16 




Xylene(s) 


ND 


0.62 


mg/Kg 


11/24/2003 07:16 




Sutrogates(s) 












Trifluorotoluene 


100.6 


53-125 


% 


11/24/2003 07:16 




4-Bromofluoroben2ene-FID 


117.8 


58-124 


% 


11/24/2003 07:16 





A part c-f Severn TrwflP Ic 



Severn Trent Laboratories, Inc. 

STL San FranciSCO * 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 4B4 1919 Fax 925 464 1096 * www.sH-iric.com ■ CA DHS ELAP#2496 
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TfiENT 



STL 



Submission #: 2003-11-0777 



Gas/BTEX Compounds (High Level) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

BIdg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 5030 



Test(s):8021B 



Laboratory Control Spike 

LCS 2003/11/24-05.05-002 

LCSD 2003/11/24-05.05-003 



Soil 

Extracted: 11/24/2003 
Extracted: 11/24/2003 



QC Batch # 2003/1 1/24-05.05 

Analyzed: 11/24/2003 16:53 
Analyzed: 11/24/2003 17:24 



Compound 


Cone. 


mg/Kg 


Exp. Cone. 


Recovery % 


RPD 


Ctrl.Limits % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec. 


RPD 


LCS 


LCSD 


Benzene 


0.123 


0.123 


0.125 


98.4 


9B.4 


0.0 


77-123 


35 






Toluene 


0.126 


0.127 


0.125 


102.4 


101.6 


0.8 


78-122 


35 






Ethyl benzene 


0.121 


0.123 


0.125 


96.8 


98.4 


1.6 


70-130 


35 






Xylene (s) 


0.378 


0.381 


0.375 


100.8 


101.6 


0.8 


75-125 


35 






Surrogates(s) 






















Trifluorotoluene 


100 


93.5 


100 


100.0 


98.5 




53-125 










Severn Trent Laboratories, Inc. 

STL San FranciSCO * 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 434 1 9 19 Fax 925 4B4 1 096 * www.sfl-inc.CQm * CA DHS ELAP# 2496 
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SEVERN 



TRENT 



STL 



Submission #: 2003-11-0777 



Gas/BTEX Compounds (High Level) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 5030 



Test(s): 8D15M 



Laboratory Control Spike 

LCS 2003/11/24-05.05-004 

LCSD 2003/11/24-05.05-005 



Soil 

Extracted: 11/24/2003 
Extracted; 11/24/2003 



QC Batch # 2003/11/24-05.05 

Analyzed: 11/24/2003 17:56 
Analyzed: 11/24/2003 18:27 



Compound 


Cone. 


mg/Kg 


Exp.Conc, 


Recovery % 


RPD 


Ctrl.Limits % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec. 


RPD 


LCS 


LCSD 


Gasoline 

Surrogates) 
4-Bromofluorotienzene-FID 


0.589 
107 


0.638 
116 


0.625 
100 


94.2 
107.0 


102.1 
116.0 


8.0 


75-125 
58-124 


35 








A pan ur Sflv*m Tr»nt Fie 



Severn Trent Laboratories, Inc. 

STL San Francisco ' 1220 Quarry Lane, Pteasanton, CA 94566 

Tel 925 464 1919 Fax 825 484 109S * www. stl-inc.com *CA DHS ELAP#2496 
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SEVERN 



£i ri-iy Submission #: 2003-11-0777 

Gas/BTEX Compounds (High Level) 

Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

1 03 Shoreline Parkway, Second Floor 

San Rafael, CA 94901 -5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 Received: 11/21/2003 12:20 

Bldg. 1065, Presidio 



Legend and Notes 
Result Flag 

g 

Hydrocarbon reported in the gasoline range does not match 
our gasoline standard, 
sh 

Surrogate recovery was higher than QC limit due to matrix interference. 



Severn Trent Laboratories, Inc. 12/01/2003 ie:03 

STL San FranCiSCO * 1220 Quarry Lane, Pleasanton, CA 94566 
Ap.rtcJ5.™ m Tr,nipK Tel 925 484 1919 Fax 925 484 1096 * www.stl-inq.com * CA OHS ELAPS 2496 Page 6 of 6 



SEVERN 



TRENT 



STL 



Submissions: 2003-11-0777 



CAM W.E.T. (STLC) Metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Samples Reported 



Sample Name 


Date Sampled 


Matrix 


Lab# 


112103-STK-(1-4) 


11/21/2003 


Soil 


1 



fi, pari of Severn Trefit Pit 



Severn Trent Laboratories, Inc. 

STL San Francisco * 1220 Quarry Lane, Pleasanton. CA 94566 

Tel 925 464 1919 Fax 925 484 1096 * www.stl-inc.com * CA DHS ELAP# 2496 



12/09/2003 08:31 
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SEVERN 



II E N T 



STL 



Submissions: 2003-11-0777 



CAM W.E.T, (STLC) Metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: {415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



'Prep(s): CA W.E.T./3005A 
CAW.E.T./7470A 

Sample ID: 112103-STK-O-4) 
Sampled: 11/21/2003 



Matrix: 



Soil 



Test{s): 

Lab ID: 
Extracted; 

QC Batch#: 



6010B 
7470A 

2003-11-0777-1 

12/8/2003 '05:00 
12/8/2003 05:08 

2003/12/08-01.15 
2003/12/08-01.16 



Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


Vanadium 
Mercury 


0.84 
ND 


0.50 
0.020 


mg/L 
mg/L 


1.00 
1.00 


12/08/2003 15:58 
12/08/2003 11:54 





A part of Severn Tnent Pic 



Severn Trent Laboratories, Inc. 

STL San Francisco * 1220 Quarry Lane, Pleasantcn. CA 94566 

Tel 925 454 1919 Fax 925 484 1096 'www.stl-inc.com * CA DHS ELAP# 2496 



12/09/2003 08:31 
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SEVERN 



T-R E N T.A 



S 
I L 



Submission #: 2003-11-0777 



CAM W.E.T. (STLC) Metals 



Performance Excavators, inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone; (415) 257-4640 Fax: {415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 






Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 3005A 
Method Blank 

MB: 2003/12/08-01.15-001 



Soil 



Test(s): 601 0B 
QC Batch # 2003/12/08-01.15 

Date Extracted: 12/08/2003 05:00 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


Vanadium 


ND 


0.50 


mg/L 


12/08/2003 15:08 





A pari nT Severn Trenl Pic 



Severn Trent Laboratories, Inc. 

STL San Francisco * 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 * www.stNnc.com * CA DHS ELAP# 2496 



12/09/2003 08:31 
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SEVERN 



T R E N'T- 



STL 



Submissions: 2003-11-0777 



CAM W.E.T. (STLC) Metals 



Performance Excavators, Inc. 
Attn.; Jason Golds brough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax; (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 7470A 
Method Blank 

MB: 2003/12/08-01.16-011 



Soil 



Test(s): 7470A 
QC Batch # 2003/12/08-01.16 

Date Extracted: 12/08/2003 05:08 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


Mercury 


ND 


0.020 


mg/L 


12/08/2003 11:45 





A part Or Severn Trerl Ft 



Severn Trent Laboratories, Inc. 

STL San FranciSCO * 1220 Quarry Lane, Pleasanton. CA 94566 

Tel 925 464 1919 Fax 925 464 1096 * www.stMnc.com * CA DHS ELAFtf 2496 



12/09/2003 08:31 
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SEVERN 



T R E N T 



STL 



Submission U: 2003-11-0777 



CAM W.E.T. (STLC) Metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 3005A 

Laboratory Control Spike 

LCS 2003/12/08-01.15-002 

LCSD 2003/12/08-01.15-003 



Soil 

Extracted: 12/08/2003 
Extracted: 12/08/2003 



Test(s):6010B 

QC Batch f 2003/12/08-01.15 

Analyzed: 12/08/2003 14:58 
Analyzed: 12/08/2003 15:03 



Compound 


Cone. mg/L 


Exp.Conc. 


Recovery % 


RPD 


Ctrl. Limits % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec. 


RPD 


LCS 


LCSD 


Vanadium 


5.01 


5.02 


5.00 


100.2 


100.4 


0.2 


80-120 


20 







A pan of Severn Trent Pic 



Severn Trent Laboratories, Inc. 

STL San FranciSCO * 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 * www.stl-inc.com * CA DHS ELAP# 2496 



12/09/2003 08:31 
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SEVERN 



T R IE N T 



lj J. L 



Submission #: 2003-11-0777 



CAM W.E.T. (STLC) Metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): 7470A 



Batch QC Report 



Test(s): 7470A 



Laboratory Control Spike 

LCS 2003/12/08-01.16-012 

LCSD 2003/12/08-01.16-013 



Soil 

Extracted: 12/08/2003 
Extracted: 12/08/2003 



QC Batch #2003/12/08-01.16 

Analyzed: 12/08/2003 11:46 
Analyzed: 12/0872003 11:47 



Compound 


Cone. 


mg/L 


Exp.Conc. 


Recovery % 


RPD 


Ctrl. Limits % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec. 


RPD 


LCS 


LCSD 


Mercury 


0.0987 


0.O963 


0.1000 


98.7 


96.3 


2.5 


85-115 


20 







fii part of Severn Trent Pit 



Severn Trent Laboratories, Inc. 

STL San FranciSCO * 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 4S4 1919 Fax 925 484 1096 * www.stMnc.com * CA DHS ELAP# 2496 



12/09/2003 08:31 
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SEVERN 



STL 



Submission #: 2003-11-0777 



PCBs 



Performance Excavators, Inc. 
Attn.: Jason Gofdsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone; (415) 257-4640 Fax: (415) 257-4644 

Project: 399 

Bldg, 1065, Presidio 



Received: 11/21/2003 12:20 



Samples Reported 



Sample Name 


Date Sampled 


Matrix 


Lab# 


112103-STK-(1-4) 


11/21/2003 


Soil 


1 



A Dirt oi Savam i-L' ■.: P* 



Severn Trent Laboratories, Inc. 

STL San Francisco* 1220 Quarry Lane. Pleasanton, CA 94566 

Tel 925 4B4 1S19 Fax 925 434 109E* www.srj-jnc.com * CA DHS ELAP#2496 



12/02/2003 15:21 
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SEVERN 



TRENT 



STL 



Submission #: 2003-11-0777 



PCBs 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: {415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): 3550/8082 

Sample ID: 1121Q3-STK^(1-4} 

Sampled: 11/21/2003 

Matrix: Soil 



Test{a): 


8082 


Lab ID: 


2003-11-0777-1 


Extracted: 


11/24/2003 11:18 


QC Batch#: 


2003/11/24-01.14 







- 










Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


Araclor1016 


ND 


50 


ug/Kg 


1.00 


11/25/2003 17:02 




Aroclor1221 


ND 


50 


ug/Kg 


1.00 


11/25/2003 17:02 




Aroclor1232 


ND 


50 


ug/Kg 


1.00 


11/25/2003 17:02 




Aroclor1242 


ND 


50 


ug/Kg 


1.00 


11/25/2003 17:02 




Aroclor 1248 


ND 


50 


ug/Kg 


1.00 


11/25/2003 17:02 




Aroclor 1254 


ND 


50 


ug/Kg 


100 


11/25/2003 17:02 




Aroclor 1260 


ND 


50 


ug/Kg 


1.00 


11/25/2003 17:02 




Surrogated) 














2,4,5, 6-Tet rachloro-m-xylene 


95.3 


50-125 


% 


1.00 


11/25/2003 17:02 




Decachlorobipheny! (PCB/8082) 


88.3 


46-142 


% 


1.00 


11/25/2003 17:02 





A part at S=vsm Tra-'l Ffc 



Severn Trent Laboratories, Inc. 

STL San FrancfSCO- 1220 Quarry Lane, Pleasanton, GA94S66 

Tel 925 481 1919 Fax 925 484 1096 ' www.stl-inc.cam * CA DHS ELAP# 2496 



12/02/2003 15:21 



Page 2 of 4 



T KENT 



STL 



Submission if: 2003-11-0777 



PCBs 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 9490 1-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 3550/8082 
Method Blank 

MB: 2003/11/24-01.14-003 



Soil 



Test(s): 8082 
QC Batch n 2003/1 1/24-01.14 

Date Extracted: 11/24/2003 11:18 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


ArocSor 1016 


ND 


50 


ug/Kg 


11/25/2003 11:04 




Aroclor1221 


ND 


50 


ug/Kg 


11/25/2003 11:04 




Arodor 1232 


ND 


50 


ug/Kg 


11/25/2003 11:04 




Arodor 1242 


ND 


50 


ug/Kg 


11/25/2003 11:04 




Arodor 1248 


ND 


50 


ug/Kg 


11/25/2003 11:04 




Arodor 1 254 


ND 


50 


ug/Kg 


11/25/2003 11:04 




Arodor 1260 


ND 


50 


ug/Kg 


11/25/2003 11:04 




Surrogates(s) 












2,4,5,6-Tetrachloro-m-xyIene 


94.6 


50-125 


% 


11/25/2003 11:04 




Decachlorobiphenyl (PCB/8082) 


99.0 


46-142 


% 


11/25/2003 11:04 





A pm flf S»wm Trwit Pit 



Severn Trent Laboratories, Inc. 

STL San Francisco* 1220 Quarry Lane, Pleasanton. CA 94566 

Tel 325 464 1919 Fax 325 484 1096 ' www.stl-inc.com * CADHS ELAP# 2496 



12/02/2003 15:21 
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SEVERN 



T R EN T 



STL 



Submission #: 2003-11-0777 



PCBs 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg, 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): 3550/8082 



Batch QC Report 



Test(s): 8082 



Laboratory Control Spike 

LCS 2003/11/24-01.14-004 

LCSD 2003/1 1/24-0 1 . 1 4-005 



Soil 

Extracted: 11/24/2003 
Extracted: 11/24/2003 



QC Batch # 2003/11/24-01.14 

Analyzed: 11/25/2003 11:27 
Analyzed: 11/25/2003 11:49 



Compound 


Cone. ug/Kg 


Exp. Cone. 


Recovery % 


RPD 


Ctrl.Limits % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec. 


RPD 


LCS 


LCSD 


Aroclor1016 
Aroclor1260 

Surrogates(s) 

2 ,4, 5 ,6-Tetrachl oro-m-xy lene 

Deca chf ore b iph e ny t 


65.2 
67.9 

49.4 

51.5 


64.0 
66.2 

47.9 
49.7 


66.1 
66.1 

50 
50 


93.6 
102.7 

98.8 
103.0 


96.4 
99.7 

95.7 
99.5 


2.3 
3.0 


65-135 
65-135 

50-125 
46-142 


30 
30 










A part tf S*v#m Tmrrt Pic 



Severn Trent Laboratories, Inc. 

STL San FranciSCO" 1220 Quarry Lane, Pleasanton. CA 94566 

Tel 925 484 1919 Fax 925 4S4 1096 * www.sU-inc.com * CA DHS ELAP#2496 



12/02/2003 15:21 
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SEVERN 



STL 



Submission #: 2003-11-0777 



Total Extractable Petroleum Hydrocarbons (TEPH) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065. Presidio 



Received: 11/21/2003 12:20 



Samples Reported 



Sample Name 


Date Sampled 


Matrix 


Lab# 


112103-STK-(1-4) 


11/21/2003 


Soil 


1 



A part el Stwm Tnni Pk; 



Severn Trent Laboratories, Inc. 

STL San FrancisCO" 1220 Quarry Lane, Pleasanton. CA 94566 

Tel 925 484 1819 Fax 925 484 1096 ' WWW.5tl-iriC.OOm * CA DHS ELAPtf 2496 



12/02/2003 15:02 
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SEVERN 



UENI 



STL 



Submission #: 2003-11-0777 



Total Extractable Petroleum Hydrocarbons (TEPH) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415} 257-1644 

Project: 389 

Bldg. 1065. Presidio 



Received; 11/21/2003 12:20 



Prep(s): 3550/8015M 

Sample ID: 112103-STK-{1-4) 

Sampled: 11/21/2003 

Matrix: Soil 



Test(s); 


8015M 


Lab ID: 


2003-11-0777-1 


Extracted: 


11/25/2003 09:49 


QC Batch#: 


2003/1 1/25-1 B. 10 



Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


Diesel 


22 


1.0 


mg/Kg 


1.00 


11/29/2003 17:34 


ndp 


Motor Oil 


ND 


50 


mg/Kg 


1.00 


11/29/2003 17:34 




Surrogate(s) 














o-Terphenyl 


93.4 


60 


% 


1.00 


11/29/2003 17:34 





A part of Saw-nn TrwntPle 



Severn Trent Laboratories, Inc. 

STL San FrandSCO* 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 ■ www.Sti-inc.com * CA DHS L=LAP# 2496 



12/02/2003 15:02 
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SEVERN 



T KENT 



STL 



Submission #: 2003-1*1-0777 



Total Extractable Petroleum Hydrocarbons {TEPH) 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San RafaeS, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



■v,-;. 1 ;y ■ ,i.v 



Batch QC Report 



Prep(s): 3550/801 5M 
Method Blank 

MB: 2003/1 1/25-1 B.10-001 



Soil 



Test's); 801 5M 
QC Batch n 2003/1 1/25-1 B.10 

Date Extracted: 11/25/2003 09:49 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


Diesel 
Motor Oil 

Surrogates(s) 

o-Terphenyl 


ND 
ND 

96.1 


1 
50 

60-130 


mg/Kg 
mg/Kg 

% 


11/26/2003 07:05 
11/26/2003 07:05 

11/26/2003 07:05 





A part of Severn Tr*nt Pic 



Severn Trent Laboratories, Inc. 

STL San Francisco * 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 • www.stl-irc.corn * CA DHS ELAP# 2496 



12/02/2003 15:02 
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SEVERN 



T.R E.N T 



STL 



Submission #: 2003-11-0777 



Total Extractable Petroleum Hydrocarbons (TEPH) 



Performance Excavators, Inc. 
Attn.; Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257^1644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): 3550/801 5M 



Batch QC Report 



Test(s): 8015M 



Laboratory Control Spike 

LCS 2003/1 1/25-1 B.1 0-002 

LCSD 2003/1 1/25-1 B. 1 0-003 



Soil 

Extracted: 11/25/2003 
Extracted: 11/25/2003 



QC Batch #2003/11/25-18.10 

Analyzed: 1 1/26/2003 07:35 
Analyzed: 1 1/26/2003 08:05 



Compound 


Cone. 


mg/Kg 


Exp.Conc. 


Recovery % 


RPD 


Ctrl.LimitS % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec, 


RPD 


LCS 


LCSD 


Diese! 

Suirogates(s) 
o-Terphenyl 


3S.8 
20.0 


37.5 
19.6 


41.4 
20.0 


93.7 
99.3 


90.6 
97.9 


3.4 


6(M30 
60-130 


25 







Severn Trent Laboratories, Inc. 

STL San Francisco * 1220 Quarry Lane. Pleasanton, CA 94566 

Tel 925 484 1919 Fsx 925 484 1096 * www.stj-inc.com * CA DHS E1_AP# 2496 



12/02/2003 15:02 
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SEVERN 



STL 

Total Extractable Petroleum Hydrocarbons (TEPH) 

Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 Received: 11/21/2003 12:20 

Bldg. 1065, Presidio 



Legend and Notes 



Submission #r 2003-11-0777 



Result Flag 

ndp 

Hydrocarbon reported does not match the pattern of our Diesel standard 



Severn Trent Laboratories, Inc. 12/02/2003 15:02 

STL San Francisco * 1220 Quarry Lane, Pleasanton, CA 94566 
Ap.rtrfs.vemir.ntpit Tef 925 484 1919 Fax 925 484 1096 * www.st-inc.com * CA DHS ELAPfl 2496 Page5of5 
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SEVERN 



TRENT 



STL 



Submission #: 2003-11-0777 



Hexavalent Chromium 



Performance Excavators, Inc. 
Attn.; Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

B!dg. 1065, Presidio 



Received: 11/21/2003 12:20 



Samples Reported 



Sample Name 


Date Sampled 


Matrix 


Lab# 


112103-STK-(1-4) 


11/21/2003 


Soil 


1 




A part of Stvem Trertl Pic 



Severn Trent Laboratories, Inc. 

STL San Francisco * 1220 Quarry Lane. Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 * www.stl-inc.com ' CA DHS ELAP# 2496 



12/10/200315:43 



Page 1 of 4 



TRENT 



l 



ISTL 



Submission #: 2003-11-0777 



Hexavalent Chromium 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): 7196Asoil 

Sample ID: 112103-STK-(1-4) 

Sampled: 11/21/2003 

Matrix: Soil 



Test(s): 7196A 

Lab ID: 2003-11-0777-1 

Extracted: 12/10/2003 09:15 

QCBatch#: 2003/12/10-01.31 



Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


Chromium (Hexavalent) 


ND 


0.20 


mg/Kg 


1.00 


12/10/2003 09:20 





Apart of Severn Trcni Pic 



Severn Trent Laboratories, Inc. 

STL San Francisco * 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 ' www.Sll-inc.com * CA QHS ELAP# 2496 



12/1 0J2Q03 15:43 
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SEVERN 



TRENT 



STL 



Submission it: 2003-11-0777 



Hexavalent Chromium 



Performance Excavators, inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 7196Asoil 
Method Blank 

MB: 2003/12/10-01.31-001 



Soil 



Test(s): 71 96 A 
QC Batch # 2003/12/10-01.31 

Date Extracted: 12/10/2003 09:15 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Ffag 


Chromium (Hexavalent) 


ND 


0.2 


mg/Kg 


12/10/2003 09:20 





A part of Sewn i^n pit 



Severn Trent Laboratories, Inc. 

STL San FranciSCO* 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 * www.Stl-inc.com * CA DHS ELAP# 2496 



12/10/2003 15:43 



Page 3 of 4 



SEVERN 



Slim e n-m 



STL 



Submissions: 2003-11-0777 



Hexavalent Chromium 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 7196Asoil 



Test(s):7196A 



Laboratory Control Spike 

LCS 2003/12/10-01.31-002 

LCSD 2003/12/10-01.31-003 



Soil 

Extracted; 12/10/2003 
Extracted: 12/10/2003 



QC Batch # 2003/12/10-01.31 

Analyzed: 12/10/2003 09:20 
Analyzed: 12/10/2003 09:20 



Compound 


Cone. mg/Kg 


Exp, Cone, 


Recovery % 


RPD 


Ctrl.Limits °/o 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec. 


RPD 


LCS 


LCSD 


Chromium (Hexavalent) , 


1.80 


1.80 


2.00 


90.0 


90.O 


0.0 


80-120 


20 







A eart -Sf Sevcrri Trcrtl fit 



Severn Trent Laboratories, Inc. 

STL San Francisco * 1220 Quarry Lane, Pleasanton, CA 94556 

Tel 925 484 1919 Fax 925 4S4 1096 * www.stl-inc.com * CA DHS ELAP# 2496 



12/10/2003 15:43 



Page 4 of 4 



> 



TRENT 




Submissions: 2003-11-0777 



CAM W.E.T. (STLC) Metals 



Performance Excavators, Inc. 
Attn,: Jason Gotdsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901 -5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Samples Reported 



Sample Name 


Date Sampled 


Matrix 


Lab# 


112103-STK-(1-4) 


11/21/2003 


Soil 


1 



A pari tf Severn Tfent Pit 



Severn Trent Laboratories, Inc. 

STL San Francisco * 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925484 1919 Fax 925 484 1096 * www.sll-inc.com " CA DHS ELAP# 2496 



12^12^2003 09:53 
Page 1 of 6 



SEVERN 



T R E NHT .,: 



STL 



Submission #: 2003-11-0777 



CAM W.E.T. (STLC) Metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901 -5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Prep(s): CA W.E.T./3005A 
CAW.E.T./7470A 

Sample ID: 112103-STK-<1-4) 
Sampled: 11/21/2003 



Matrix: 



Soil 



Test(s): 

Lab ID: 
Extracted: 

QC Batch#: 



601 0B 
7470A 

2003-11-0777- 1 

12/8/2003 05:00 
12/8/2003 05:08 

2003/12/08-01.15 
2003/12/08-01.16 



Compound 


Cone. 


RL 


Unit 


Dilution 


Analyzed 


Flag 


Chromium 


0.51 


0.50 


mg/L 


1.00 


12/08/2003 15:58 




Lead 


ND 


0.50 


mg/L 


1.00 


12/08/2003 15:58 




Vanadium 


0.84 


0.50 


mg/L 


1.00 


12/08/2003 15:58 




Mercury 


ND 


0.020 


mg/L 


1.00 


12/08/2003 11:54 





A part Of Savam Trent PH; 



Severn Trent Laboratories, Inc. 

STL San FranciSCO ' 1220 Quarry Lane, Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 109B ' www.sll-inc.com ' CA DHS ELAP# 2496 



12/12/2003 09:53 



Page 2 of 6 



TRENT 



SSTL 



Submission #: 2003-11-0777 



CAM W.E.T. (STLC) Metals 



Performance Excavators, Inc. 
Attn,: Jason Goldsbraugh 



103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 3005A 
Method Blank 

MB: 2003/12/08-01.15-001 



Soil 



Test{s):6010B 
QC Batch #2003/12/08-01.15 

Date Extracted; 12/08/2003 05:00 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


Chromium 

Lead 

Vanadium 


ND 
ND 
ND 


0.50 
0.50 
0.50 


mg/L 
mg/L 
mg/L 


12/08/2003 15:08 
12/08/2003 15:08 
12/08/2003 15:08 





A pal of Stvam TrBnt Pic 



Severn Trent Laboratories, Inc. 

STL San FranciSCO * 1 220 Quarry Lane. Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 484 1096 * www sll-inccom * CA OHS ELAPfS 2496 



12/12/2003 09:53 
Page 3 of 6 



SEVERN 



TRENT 



STL 



Submission #: 2003-11-0777 



CAM W.E.T. (STLC) Metals 



Performance Excavators, Inc. 
Attn.: Jason Goidsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415)257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 7470A 
Method Blank 

MB: 2003/12/08-0116-011 



Soil 



Test(s): 7470A 
QC Batch #2003/12/08-01.16 

Date Extracted: 12/08/2003 05:08 



Compound 


Cone. 


RL 


Unit 


Analyzed 


Flag 


Mercury 


ND 


0.020 


mg/L 


12/08/2003 11:45 





K pari -pf Severn Trent Pic 



Severn Trent Laboratories, inc. 

STL San Francisco * 1220 Quarry Lane, Pleasanton, CA 94566 
Tef925 484 1919 Fax 925494 1096* VAAVw.stl-inc.com * CA DHS ELAP# 2496 



12M 2/2003 09:53 
Page 4 of 6 



SEVERN 



TRENT 



STL 



Submissions: 2003-11-0777 



1 



CAM W.E.T. (STLC) Metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax: (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 3005A 

Laboratory Control Spike 

LCS 2003/12/08-01.15-002 

LCSD 2003/12/08-01.15-003 



Soil 

Extracted: 12/08/20D3 
Extracted: 12/08/2003 



Test(s):6010B 

QC Batch # 2003/12/08-01.15 

Analyzed: 12/08/2003 14:58 
Analyzed: 12/08/2003 15:03 



Compound 


Cone. mg/L 


Exp. Cone. 


Recovery % 


RPD 


Ctrl.Limits % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec. 


RPD 


LCS 


LCSD 


Chromium 

Lead 

Vanadium 


4.89 
4,77 
5.01 


4.87 
4.78 
5.02 


5.00 
5.00 
5.00 


97.8 
95.4 
100.2 


97.4 
95.6 
100,4 


0,4 
0.2 
0.2 


80-120 
80-120 
80-120 


20 
20 
20 







A part (Vt Srcuem UuM PJc 



Severn Trent Laboratories, Inc. 

STL San FranciSCO * 1220 Quarry Lane, Pleasanton, CA 94566 

Te! 925 484 1919 Fax 925 484 1 096 * www sll-inc.com " CA DHS ELAP# 2496 



12/12/2003 09:53 



Page 5 of 6 



SEVERN 



TRENT 



STL 



Submission #: 2003-11-0777 



CAM W.E.T. (STLC) Metals 



Performance Excavators, Inc. 
Attn.: Jason Goldsbrough 

103 Shoreline Parkway, Second Floor 

San Rafael, CA 94901-5521 

Phone: (415) 257-4640 Fax; (415) 257-4644 

Project: 389 

Bldg. 1065, Presidio 



Received: 11/21/2003 12:20 



Batch QC Report 



Prep(s): 7470A 

Laboratory Control Spike 

LCS 2003/12/08-01.16-012 

LCSD 2003/12/08-01.16-013 



soil 

Extracted: 12/08/2003 
Extracted: 12/08/2003 



Test(s): 7470A 

QC Batch #2003/12/08-01.16 

Analyzed: 12/08/2003 11:46 
Analyzed: 12/08/2003 11:47 



Compound 


Cone. mg/L 


Exp. Cone. 


Recovery % 


RPD 


Ctrl.Limits % 


Flags 


LCS 


LCSD 




LCS 


LCSD 


% 


Rec. 


RPD 


LCS 


LCSD 


Mercury 


0.0987 


0.0963 


0.1000 


9B.7 


96.3 


2.5 


85-115 


20 







A purl of Severn Trert Pic 



Severn Trent Laboratories, Inc. 

STL San FranciSCO * 1220 QuarTy Lane, Pleasanton, CA 94566 

Tel 925 484 1919 Fax 925 434 1096 ' www stl-inc.com ' CA DHS ELAP# 2496 
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STL San Francisco 

Chain of Custody 



ReoortTo 



1220 Quarry Lane * gmantbti CA 94566-4756 
PhOTO; (925) 484-1919 * Fax: (925) 484-1093 
fEaaai!: infoiSchromaiabL 



Analysts Request 





Dote 



Allft J^j^ 



Company 






Pho ne A-rtfo n 'faitf? §M| ? 




Proiectiinfo; 



PfDJecfe 



POtf: 



^1 



Credit Ga/tfS: 




?2K 48li 24K 



Head Space: 



Temp: , > . 



Ofter 



"Report; PFfcuSm: DWJ«13 Q.UW^ 0g£)D 
Special intfmiaioo!; / comtniirtia: 






Ptiiited Name 

3m 

Company 



( Date 






x„. 



>*^ 



i. 1 



Sftjnattee 



ltli» Ik 



Ttma- 




Company 



ifly mm 



^jA-WSP* 



Date 



^Received b$ 



SkjfiaUiio 


**t5# 


Printer! N;nr.»: 


■om 


CCffipAlfy 







m 

■Cm 

"3)1 

5th; 

pffi 

Con 



STL San Francisco 
Submission #:2003- ff 



Sample Receipt Checklist 



Date: 



// 



Checklist completed by; (initials) /JorJ 

Courier namei^S STL San Francisco □ Client 

Custody seals Intact on shipping container/samples 

Chain of custody present? 

Chain of custody signed when relinquished and received? 

Chain of custody agrees with sample labels? 

Samples in proper container/bottle? 

Sample containers intact? 

Sufficient sample volume for indicated test? 

All samples received within holding time? 

Container/Temp Blank temperature in compliance <4°C ± 2)? 

Water- VOA vials have zero headspace? 



1^ A)3 



* 



Yes 



No 



Yes^ 
Yes 



Not 
Present 



if 



V? 



s 



No 



No 



Temp 



?<¥. 



Yes ^ No_ 

Yes y No_ 
Yes_^ No 
Yes X No_ 
Yes ./• No_ 
Yes / No 



Ice Present Yes S No 
No VOA vials submitted (/ Yes No 



(if bubble is present, refer to approximate bubbie size and itemize in comments as S (small -0), M {medium - O) cr L (large ~ \J) 
Water - pH acceptable upon receipt? D Yes □ No j £^ih i ^ J c 

D pH adjusted- Preservative used: D HN0 3 □ HCI D H2SO4 □ NaOH □ ZnOAc -Lot #{sj 

For any item check-listed "No", provided detail of discrepancy in comment section below: 
Comments: 



Project Management [Routing for instruction of indicated discrepancy(ies)] 

Project Manager: (initials) Date: / ^_ / 03 

Client contacted: □ Yes □ No 
Summary of discussion: 



Corrective Action (per PM/Client): 



APPENDIX F 
WASTE PROFILES AND BILLS OF LADING 



M 



P ?$l 81$ 



PERFORMANCE EXCAVATORS 1 , INC. 
TRUCKING MANIFEST LOGC 




# 




•& 



JOB NAME/NUMBEjfc * C?£jf 
/DESTINATION OF^IAT'L #* ? /^j 
WASTE PROFILE P$0. 33«^^/ ~ 



DATE /^/jyV3 



TRACKER 



dW^ss. Xf- 



TRSCKlNG INFOi PTRANSPORTER INFO 



LD 



3 



4- 



MANIFEST # 



a c /^ y 



«7?3 



mrc 



0?fi 



\2.£ fJy 



a 



NAME 






±n 



S 



&£ 



AJLER 
TRUCK. # 



^1 



sx&w-it 



m 



?mi® 



o k Tf fl V&. 



LICENSE #\ 



1$m$ 



TYPE 

OR# 

AXLE 



W 



flfe 



CD 



/EIGHT INFO. 



TARE 



d.<t< 



&AY 5v 



TOTAL NET 



5^ «^ 



?3 



£*s 



C&s 



<t^S 



TIME INFO. 



SITE 
ARR 



:o 



f-55 



po 



DEP 



£!£ 



1:0^ 



110 



RET 



5"6aw 



^03^^ 



Di 



J WW 



fi'O 



Ml 



> 



/n&> 



L 



7 13 



}^0 



6 



«W7 



(fcp&N 



2Q1 



?M8Jfc 



£i> 



P-V< 



<■ c 



•s 



7:3-0 



730 



£ 



a?r3 



r £ 



&^< 



14, 



sfsetn 



ao 



£5 



tt*£*S U? 



6 



7:30 



f'3 



#w 



o 



OS 



li 



11 



spw*/ 



fifi 



(\>^*< 



*>£5 



•^n/uJi 



if 



h'35 



7-YO 



? 



«?«SL 



fW 



i> 



SfW7* 



£t) 



^f\i^f.-S'.. (- 






?;* 



7:^0 



tf 



a c /£3 



yt\&\ 



? 



spaon 



£!> 



l£i 



QtAi % 







o 



?:5t f; dci 



U 



tflLWl 



HLvfcn 



4l 



SJSMt 



Co 



^E 



1AfS 



o 



ft..«o 



Nt 



V 



T^ 



ft?g.5 



\JQC\ <0 



/0 iSfitfttfl 



blfi 



W 



o^.i r ^ 



i\ 



?=0| 



«:lo 



$fo«l 






yjft 



!&5tfi? 



2D 










K<fS-£ 



r-fo 



fr$ 



if 



Uff¥ 



w>\£vJ 



e 



45 



SW«* 



£» 



a 



OA-f 



M t ^ -o ^ 



hs 



fis 



0"Ml£ 



n 



Wot^g. 



#0 



M 



£& 



C_sJM 



'\ 



^ 5 S '■■ 



fyg^jg 



/* 



6J7S? 






?< 



SP4)I» 



£J> 



TJ 



UvMah 



u g 3 \ xyuj ^ £ 



v';3c 



5 J*i 



IX 



W?o 



i~$\jj\ 



75 iifl»fli 



^0 



C 



OA^> 



•t; 5 r- 



•■u?^ > 



T-OOy 05 



1^ 



^??l 






il 



IHW5 



LP 



L <JHH 



K> 



N -t 



A,-^j' 



?."/0 



?:/5 



II 



&!?&- 



i\ 



Ltflti> 



7^ 



SiVtt 



M 






^o U 



SU>3 g 



?:/5 



fSS 



^1 



^ 



^ 






\\ 



clv- 



U SfflXi 



ti> 



sx at 



£,l£3- 



0: 



a 



?:-5^> 



rU 



vn,i 



\^iA 



c>3 



0AA700 



£. 



'?£- 



4£ 



& 



& 



m 



'$Z 



iiZ 



m 



£5 



r 



*a 



d a 



■Tt,£V^ ■ ■- ■ - .. ■■.■■■_.. 

-#? - - ■■ ■-■ -...-■ - . •■:■•;--" 

■'.'■;Pfease print or t-.pe . .,>.■-. .. '. ■ .. ■ 

" : (goini designed for isia on elite (12-pftcrj) typewriter.) ' '-. " :-/■■ ' 



IVVVZ, MAY HUMU L/MMUr-IL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

{707)678-4718 



y~t *_ \j i it 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of 



Authorization No. 



3 'fog-, i 



3. Generator's Narpe and Mailing A ddres s 

4. Generator's Phone ( rff^j) &(,(- &£)g2~ 






5. Transporter 1 Company Name 



/Cs#4?, 7*js£j^ ^-^?«^ 



7. Transporter 2 Company Nai 



mf~ 



i 



US EPA ID Number 

NOT APPLICABLE 



US EPA ID Number 

NOT APPLICABLE 



A, Transporter's Phone 

B, Transporter's Phone 



9. Des i g nated Fac i lity N ame a nd Si le Add res s 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1. Waste Shipping Name and Description 



&&}{ teM-hunM^^zX i>J( L<uJ> 4 &kvb> 



12. Containers 
No, Type 



&.£>.[ 



bTO-G-0-Z.O 



13. 

Total 
Quantity 



14. 
Unit 

Wl/Vol 



/*t 



D. Additional Descriptions for Materials Listed Above 

U^ctt ?3 15 lit/ 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described abovo on this manifest are iyjt subject to (edefal regujglions for reporting proper disposal ot Hazardous Waste 



Printed/Typed Name 




Month Dgy Vc-ar 



17. Transporter 1 Acknowledgement of Receipt of Materials 



pnpr d^ 



Month Day Year 



it 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
III 



19. Discrepancy Indication Space 




20. Facility Owner or Operator: Certification of receipt of was/& materials covered by.tbis-m 




X'- ■ 



ORIGINAL - RETURN TO GENERATOR 



**y / 



Please prirrf or type - " \ : 

(Form designed foritsie on elite (12-piteh) typewfiieiQ. 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



uno J O 




NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2, Page 1 

of 



Authorization No. 



3305 . 1 



3. Generator's Name and Mailing Address mi -p. . j . „, 

M lhe Presidio Trust 

1750 Lincoln Boulevard 

a n . . Dh , Ai«t , cti cnrJ3 n Francisco, CA 94129 
<1. Generator s Phone { 415 ) 561-5082 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 
707-823-1483 



7, Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



US EPA ID Number 



NOT APPLICABLE 



C- Facility's Pbone 

{707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 

No. Type 



13, 
Total 

Quantity 



14. 
Unit 

Wt/Vol 



Soil Contaminated with gas and lead (Non-RCRA, Non-Hazardous) 



oof 



D .T 



01 8 



D. Additional Descriptions tor Materials Listed Above 



E. Handling Codes for Wasles Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are n&l subject to tedera^fegulalions far reporting proper disposal of Hazardous Wasta. -|IS 



EM ted/ Typed Name 



Signature ; / 




Month Day Year 



17. Transgotjer 1 Acknowledgements-Receipt of Materials 



Transporter 2 Acknowledge ment of Receipt ol Materials 



Month Da>- — Ye% 
\/l\/$\fl 



Prin led/Typed Name 



Month Day Year 

1 1 1 - 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 






.^Pteass print or type 

lorm designed jbrusa Qfi eDte-(1g?pi»chJ typewriter) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UCJ / u 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
415 561-50£if n Francisco > CA 94129 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



7. Transporter 2 Company Name 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



1 1 , Waste Shipping Name and Description 



Soil Contaminated with gas and lead (Non-RCRA, Non-1 azardc us) 



D. Additional Descriptions for Materials Listed Above 



15. Special Handling Instructions and Additional Information 



Printed/Typed Name 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Printed/Tyi 



nsr A^'g^g 



19. Transporter 2 Acknowledgement ol Receipt of Materials 



Printed/Typed Name 



19. Discrepancy Indication Space 



20. Facility Own 



a or Operator: Ceriificationof receipt qhwaste materials covered 



•M Printed/Typs d Nan 






16. GENERATOR'S CERTIFICATION; I certify the materials described above on this manifesjare noi subject yfederal regulations tor reporting proper disposal ot Hazardous Waste 



ORIGINAL -RET 



V 



.; please print or A ype 

t (Form designed ,ior use ,pn .ente,(1 a-pilctl> type writer,) I. 



NON-HAZARDOUS 
WASTE MANIFEST 



NWtl HAY HOAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



ULO I 



Ky r 



:%■ 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
i Document No. 



3. Generator's Name and Mailing Address Thg p res i<| ici Trust 

1750 Lincoln Boulevard 

a r- a , i d. * San Francisco, CA 94129 

4. Generators Ph n 6 ( A1 , ) Sfi1 ,^ ft9 J 



5. Transporter 1 g^pipany Mamo 



i ransponer i j ,™™- ^am ^--^ ^^^ , 

Croja jr^rwejag g^lnc. fc^ \^\ ] j 



US EPA ID Number 
NOT APPLICABLE 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



3. Page 1 
of , 



Authorization No. 



pi 



A. Transporter's Phone 

(707)823-1483 



B. Transporter's Phone 



C, Facility's Phone 
{707)678-4718 



11. Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoi s) 

0.0 | 



D. Additional Descriptions for Materials Listed Above /*~J 

Lit #nr?0)3^ p PC 



15. Special Handling Instructions and Additional Information 



12, Containers 



No. 



Type 



D -1 



13 

Total 
Quantity 



0.0-0 1 8 



14. 

Unit 

WWol 



E. Handling Codes lor Wastes Listed Above 



16. GENERATOR'S CERTIFICATION: i certify trie materials described above on this manifesjjren^ subject to lo^ral regulations for reporting proper disposal of Hazardous Waste 



Printed/Typed Name 



/CYAaJ Sc€L&4**ff- 



Month Day Year 




-w^s r 



ease' print or. type .;. . . .-.-■r- -_■:"' 

"^rm desigri^^i;usaQh^l[te{ia-ijtoh) typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



OCCJ i O 




NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document N<?- 



2. Page 1 
of , 



3. Generator's Name and Mailing Address •v\ ie Presidio Trnt;t 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4, Generator's Phone ( 



£J_5_ 



) 



sfii-sna? 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



1 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Trans porte r 2 C om pany N arne 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C, Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



14. 

Unit 

Wt/VOl 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous 



D -T 



1 8 



D, Additional Descriptions (or Materials Listed Above 

L\C J*= OP04 ?0O 



E. Handling Codes tor Wastes Listed Above 



15. Special Handling Instructions and Additional information 



16, GENERATOR'S CERTIFICATION: I certify the materials described above on ttiis manifes>«r£j)ol suujecl lo^deralregulalians tor reporting pro par disposal of Hazardous Was! 




Printed/Typed Name 



Month Oay Yc&r 

\/2\; z\^ 



17, Transporter 1 Acknowledgement of Receipt of Materials 



Jrintqrin-ypori Name / J ' / . 



Month Day Year 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19, Discrepancy Indication Space 





20. Facility Ownor/r 'Ope ra to recertifies lion of receipt of waste materiaVco'vered by this "manifest efcopbds noied in Item 19. < 






Printed/Typdd Naefie 



k 



Signature 



ORIGINAL - RETURN TO GENERATOR 



f 7 U^ f 




i print or type 
jjrbrm deslgrtarf for use on elite (12-pfch) fypgwjEr.) 



NWS HAY HUrtD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



U£-0 I O 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No, 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



415 — 561 - 5082 



2. Page 1 
of , 



Authorization No. 

3305.1 



5- Transporter 1 Company Name 
Cross Trucking, Inc, 



6. .US EPA ID Number 

| , , NOT APPLICABLE 



A. Transporters Phone 

(707)823-1483 



7. Tra n s porter 2 Co mpa ny Name 



i 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 

I 

! 

i 

I NOt APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Typo 



13. 

Total 

Quantity 



14. 

Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardods ) 

/ 



D ,T 



.0 .1 .8 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I c&rtify trie materials described above on this m 



ilations tor reporting proper disposal ot Hazardous Waste. 



Printed/Typed Name 



Month Day Year 

\/-2\'-2\*-l 



17, Transporter 1 Acknowledgement of Receipt of Materials 



Uy£9i^ 



18. Transporter 2 Acknowledgement of Receipt of Materi 



Month Day Year 



Prin led/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 




■ ..\----J^f^-:. 



TRANSPORTER #1 



Ti.£»j.a 



{Fomi designed for use; on elite (1 2- pilch) typewriter,) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



u r_ o o u 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No, 

NOT APPLICABLE 



Manifest 
Document No. 



2, Pago 1 
of 1 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address r r} le Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generals Phone ( ^ l^sntt? 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



6. US EPA ID Number 

| . . NOJ APPLICABLE 



fffirffiFwfoi 



7 . Tra n s porter 2 Compa ny N ame 



8. US EPA ID Number 

| NOT APPLICABLE 



B. Transporter's Phone 



9. Des i g natec! Facil i ly N am e and Site Add rcss 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10, US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



11, Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Totat 

Quantity 



14 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardon 



s) 
| 



D T 



18 



G b 

E 

N 

E 

R 

A 

T 

O 

R 



D. Additional Descriptions for Materials Listed Above 

Lvc if- SP5o\?0 



E, Handling Codes for Wastes Listed Above 



15. Spatial Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest^ not subject to^deral regulations for reporting proper disposal of Hazardous Waste. 




Printed/Typed Name 



Signal 



Month Day Year 

\/.z\/.3-\ g-g 



17. Transporter 1 Acknowledgement of Receipt ol Materials 



Printed/Typed Nami 



ntea/iypea Namg^ i 



-2 Ac 



Signature 



Month Day Year 

I /a i/ai<b 



18. Transporter 2 Acknowledgement of Receipt Of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 



f7 <S^J S C^l 



-'Please print or type. :... 
"fbtta designed fcr use On eIHa {12-pWchj (ypBwitfer.S ; 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



U £.0 Oi 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address The -p x&s j m ^j_ Q Trust 

1750 Lincoln Boulevard 

4. Generator's Phone ( _ ) 



-415 — 561-5082 



San Francisco, CA 94129 . _ , 



M 



6. 



US EPA ID Number 



5. Transporter 1 Company Name 

Cro s s Tr ttUiina, Inc . Qnmrtf I1S-S I ■ . NOT APPL I CABLE , , 



f 



2. Page 1 

of jl 



Authorization No. 

3305.1 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



8, Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C, Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping NarriQ and Description 



12. Containers 



No. 



Type 



13. 

Total 

Quantity 



14. 

Unit 
WtA/ol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous 



) 

o.o] 



D T 



18 



D. Additional Descriptions for Materials Listed Above 

Lie *- ,S^??W 



*■ ft cy 



E. Handling Codes for Wastes Listed Above 



1 5. Special Handling Instructions and Additional information 



16, GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are not subject to federal regulations for reporting proper disposal of Hazardous Waste. 




ORIGINAL- RETURN TO GENERATOR 



LbJJ 



*jease print or type 
* desi 



rm designed for use on glife (ig-pitch) typewriter) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 



D£38£ 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address «plip Prps^ln Trfiet- 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



4 X5 ! 1 61-508? 



2. Page 1 



Authorization No, 

aao^-i- 



m 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transpo rte r 2 Com pan y N ame 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
{707)678-4718 



1 1 Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoi.s) 
0/ 



D T 



1 8 






D. Additional Descriptions for Materials Listod Above 



E. Handling Codes for Wastes Listed Above 



1 S, Special Handling Instructions and Additional Information 



1 6. GENERATOR'S CERTIFICATION: I certiiy trie materials described above on this manifest are nol subject to federal regulations tor reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 




Month Day Year 



1 7. Transporter 1 Acknowledgement ol Receipt of Materials 



P ri nted/Ty pedjN anfi c 



'P ic^/?^/// 



Monti} Day Yesr 



1B, Transporter 2 Acknowledgement of Receipt of Materials 



Prinled/Typed Name 



Signature 



Month Day Year 
III 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: Certification ol receipt of waste male rials cove red by this manifest except as noted in Ham 19 



P ri nled/Ty p^d /la m o 



Nit ! t/lh 



;??;■: 



■_■.■. .' ' • ..■■; ,..■-, 



<?e. 



Wr I 



Signature 



c 



Sk 



r4M 



f{ 



m 



Month Day 



TRANSPORTER #2 



(J& 7tp 



rftease print or type '.■:.■ 

iJFjirfrt designee fortisebnajHe (12-pilch) typewriter^ 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



0*1000 



NON-HAZARDOUS 
WASTE MANIFEST 



Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 

Document No. 



2, Pago 1 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address ^ preg^io Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 
115 ' 561-508 2 



4 . Gene rator' s P hon e ( 



Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9, Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12, Containers 
No. Type 



13. 
Total 

Quantity 



H. 
Unit 

WtA/ol 



Soil contaminated with gasoline and lead (Hon-RCRA, Non-Hazardo 



is) 
0. 0./ 



D.T 



18 



D. Additional Descriptions for Materials Listed Above - 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are not subject to federal regulations for reporting proper disposal of Hazardous Waste 



Printed/Typed Name 



Month Day V-ear 




T 

R 

, A 

■■■ S 

P 

o 

R 

T 
E 
R 



17. Transporter 1 Acknowledgement of Receipt of Materials 




i 



o-7 Qf/t fj /f/fy jiU 

3T 2 Acknowledgement'of Receipt of Materrdls*^ 



Month Day Year 



Printed/Typed Name 



Signature 



Month Day Year 
III 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: Certification of receipt of wasle materials covered by this manifest except as noted in Hem 19. 




hm Oo?fr^ 




Print© 



Signature 



TRANSPORTER #1 



r-* (j 2> 7</— 




M 



yjrinl or type 
ealfti" 



Jg6nti dasi^veri tor use on elite {12-piteh) typewriter.) 



NWS HAY HOAU LANUHLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 




KJ L. v/ <J *T 



°" 7' - .-' 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No, 



2. Page 1 
of L 



Authorization No, 

3305.1 



3. Generator's Name and Mailing Address „, Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



U3 '561-5082 



5. Transporter 1 Company Name 
Cross Trucking j Inc. 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 
Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous 



) 
.0 / 



D T 



18 Y 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are not subject to federal regulations tor reporting proper disposal of Hazardous Wasie. 



Prrpied/Typed Name 




Month Day Year 



17. Transporter 1 Acknowledgement of Receipt of Materials 



0Wile*Typed NaWe / / 



s£/£<r£t> Mz^^z/ 



^te^'Typed Nawe 



Month Day Year 

IM-U-5IQ3 



16. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Monfrj Day Year 
III 



19. Discrepancy Indication Space 




ORIGINAL - RETJJRN TO GENERATOR 



(jZ*/& 



i^^eftsa print or iyw' ... ■.-"■--■. - ■' 

"^(Fbrm designed Ipc usa on dfte (f2-prtqh) typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



t>zy«D 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



&1S ' SM-SOfi? 



2. Page t 

of , 



Authorization No, 

3305.1 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOTAPPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLfCABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOTAPPLICABLE 



C. Facility's Phone 
(707) 678-471 8 



11. Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 
Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 

0.0 | 



D.T 



0. 0.0.1 .8 



|G 

J E 

E 
R 

m a 

J T 

10 

H R 



D. Additional Descriptions for Materials Listed Above 



<z=± 



Y~a vl a , 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



1 G . G E N E R AT O fi ' S C E H Tl H C ATI O N : I ce rti iy the mate ri als de scribqd a bove on I his m anif es t are not su bj sc Mo f ed era! regulations for reporting proper disposal of Hazardous Waste 




18. Transporter £ Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Yeai 

III 



19. Discrepancy Indication Space 



20, Facility Owner or Operator; Certification of receipt of waste materials covered by this manifest except as noted in Item 19. 
% 



^ 



P*wfyc#N 



fWf- ( u 0'fiic ? 



Signat 




Moo; 



ygjffit 



WBWMWHmWB^^m^MIJ 



TRANSPORTER #1 



7/ && 



U 



fjiease printer type" ■:'-. ..: ■ r... 

""prrn cfe^jned for: usa on elite' (12 pHch) typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 



ULOOU 



NON-HAZARDOUS 
WASTE MANIFEST 



1 , Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2, Page 1 
of i 



Authorisation No. 
3305.1 



3. Generator's Name and Mailing Address fru e Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 ! 561-t OR? 



5. Transporter 1 Company Name 
Cross Trucking j Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transpo rte r 2 Com pany N a m e 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 

Unit 
Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardot s) 

.0 / 



D T 



18 



D. Additional Descriptions for Materials Listed Above 

"Tin-* C%\1 



E, Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



1 6. GENERATOR'S CERTIFICATION: I certity the materials described above on this manifest jugyot subject to /federal regulations for repotting proper disposal of Hazardous Waste 




Printed/Typed Name 



M/W JTtF-USA/:// 



Month D&y Year 



>TTrai 



ranspotler 1 AcUfiawledgqricrit of Receipt of Materials 




frit oi Receipt of Materia! 



iff 

p 

o 



M} 



Month Day Year 

IM|/5I^ 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printedn"yped Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 



-fr ■ LS^ /£ 



Please- print, or typ^ J .-. : 

■jjForm designed for u$a on elite (12-pitch) typewriter:) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



DdOO i 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No, 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address _, _ . jj ™ 

The Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 



4. Generator's Phone ( 



4t5 — U61-5082 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE. CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



2. Page 1 
of , 



Authorization No. 



3305.1 



A. Transporter's Phone 

(707)823-1483 



B. Transporter's Phone 



C. Facility's Phone 
(707)678-4718 




■^ 



r; L/~>fy 



^ ise print or type ,. :ii> . 

§np ittesiflflftd fofusfa on elite ^2-pildh) typewriter,) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



ucaoo 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of , 



Authorization No. 



3. Generator's Name and Marling Address mi^ Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



A. Generator's Phone ( 



4JJ ! 561-5082 



5. Transporter 1 Company Name 
Cross Trucking, Inc, 



6. US EPA ID Number 

I NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B, Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10, US EPA ID Number 



NOT APPLICABLE 



C, Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 

No. Type 



13. 

Total 

Quantity 



14, 

Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardods) 

0.0 | 



D .T 



.0 .0 .1 .8 



D. Additional Descriptions for Materials Listed Above 

Lvc*p tUyHHA 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




1 6. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifesl^afglTg) subject to/ederal regulations for reporting proper disposal of Hazardous Waste 



Prin tea/Typed Name 



1 7. Transporter 1 Acknowledgement of Receipt 



5 rinted/Typed Name 



18. Transporter 2 Acknowledgement of Receipt oTrJIaluiiafy 



Printed/Typed Name 



Signature 



Month Day Year 
II I 



19. Discrepancy Indication Space 




</ i/crcs a 



": Please print or type 
jdfqi 



jjijriri designed forusa on elite (12-pitch) typewriter.) .. 




NWS MAY HUAU LANUHLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



ULJOJ 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 



Authorization No. 



3. Generator's Name and Mailing Address 



4. Generator's Phono ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



-444 561 - 5082 



5- Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Numbor 
NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Hon-Haz ardors) 



12. Containers 
No. Type 



o.o / 



D .T 



13. 

Total 
Quantity 



0.0 .0 .1 .8 



14. 

Unit 

Wt/Vol 



d. 



O. Additional Descriptions lor Materials Listed Above 

-Tfl* -tf-76 



E, Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Inlormalion 



16. GENERATOR'S CERTIFICATION: I certify tin? materials described above or this manifest gja-yjt subject^ federal regulations (or reporting proper disposal ol Hazardous Wasie. 



fift; 




Prin ted/Typed Name 



Month Day 



ORIGINAL - RETURN TO GENERATOR 



■."■_-.:■ . ■■•■■ ■-■ ■: : : . :■-■:■ 



XL 



) pn..i or t 
>mi tfesigned'fb^tise on site (12-prteh) typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 



UUOU 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3, Generator's Name and Mailing Address ^u. PrpcsiHln Trnqf- 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



A15 ! S fij-'iO H? 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



7, Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



2. Page 1 
of t 



Authorization No. 

3305 . 1 



A. Transporter's Phone 

(707)823-1483 



B. Transporter's Phone 



C, Facility's Phone 
(707)678-4718 



11. Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoi s) 

0.0 I 



D. Additional Descriptions for Materials Listed Above 



15. Special Handling Instructions and Additional Information 



12. Containers 



No. 



Type 



D T 



13. 

Total 

Quantity 



18 



14. 

Unit 
WWol 



E, Handling Codes for Wastes Listed Above 



,°5 



16. GENERATOR'S CERTIFICATION: I certify ths materials described above on this manifest aje^ol subject to^federal regulations far reporting proper disposal o( Hazardous Waste. 



Printed/Typed Name 



A//>/v 5c<Fa)Actf 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Month Day Year 

\/-2\,. 2 \c3 



Printed/Typed Ma me 



sVZts./, 



■3- 



Signature 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Month Day 

\/%\Fs \o' 



Printed/Typed Name 



Signature 



19. Discrepancy Indication Space 



Month Day Year 
III 



20. Facility Owner or Opsptor: Certifcajfon of receipt ol waste matenWccvered by trtfsmanilGst> 



Printed/Typed Nan/e 



& 



[Signalii 



ORIGINAL - RETURN TO GENERATOR 8 



^ i j . a fif arnifiaS * 



ww^ 



^Please print or 1ype . '■".-■';. 

g{Form designed (or use on elite (t2-pftch}1yffiiiuriter.) •. 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

{707) 678-4718 



UiO^i 



NON-HAZARDOUS 
WASTE MANIFEST 



1, Generator's US EPA ID No, 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address „, _ , , . „ 

The Presidio Trust 

1750 Lincoln Boulevard 

San Francisco , CA 94129 



4. Generator's Phone ( 



4-1 3 — U&l-y-Q^- 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



2. Page 1 
of n 



Authorization No. 



^05.1 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



8. US EPA ID Number 

NOT APPLICABLE 



B, Transporter's Phone 



9. esig naled Facility Na m e an d S i te Add re ss 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C, Facility's Phone 
(707)678^4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardov s) 

0.0 / 



D T 



.0 .0 .1 .8 



D. Additional Descriptions for Materials Listed Above 

Lie ^QPQijH}- 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are liot sufrfect to fetieraij^gulali^n 




5 lor reporting proper disposal of Hazardous Waste. 



PrinteoTTyped Name 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt of Materials 



j-fttk^ed/Typed Name ^ , ft 



Month Day Year 



18. Transporter 2 Acknowiedgement of Bcofeipl ol Materials 



Prin led/Typed Name 



Signature 



Month Day Year 
I I I 



19. Discrepancy Indication Space 




ORIGINAL - RETURN-TO GENERATOR 



;v £J£f<y 



Bledse print or type 
Ida 



asignad for use on elite (12-pjtch)"typawtrifef:) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



KJcoac 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No, 



2. Page 1 
of 1 



Authorization No. 
3305.1 



3. Generator's Name and Mailing Address T>ig Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4 Generator's Phone ( 



415 ] SM-^nft? 



5. Transporter 1 Company Name 
Cross Trucking, Inc< 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(7071823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. 



US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

Wl/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-HazardOL s) 

f 



D T 



18 



D. Additional Descriptions for Materials Listed Above 

\Vl t ■&& To 



E. Handling Codes for Wastes Listed Above 



1 5. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: i certify the materials described above on this manifest are not subject to fail era I regulations tor reporting proper disposal o[ Hazardous Waste. 



Printed/Typed Name 



Signa: 




A4mI~^ 



Month Day Year 

V 2\/'z\z3 



17. Transporter 1 Acknowledgement of Receipt of Materials 





P/lite a/Typed Name 



-K/f&VL 



Sign 



ZsU-^^*-** 



Month Day Year 

ULiMm 



18 Transporter 2 Acknowledgement of Receiptor Materials 



Printed/Typed Name 



Signature 



Month Day Year 
111 



1 9, Discrepancy Indication Space 



Jffit-.' •-■■-.'■■- 

'W&i ■'-.■' 
- ■ .Please print or type 

:.;(Sorrn designed for use on olifo (ia-pjtcti) 



NON-HAZARDOUS 
WASTE MANIFEST 



\J V? ^^NWK HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 

typewriter.) :^ V (707)678-4718 



ULJOJ 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name ancl Mailing Address j^ e presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( (qr- ) ^.c.-\ crico 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



2, Page 1 

ot ! 



Authorization No. 

3305 . 1 



A. Transporter's Phone 

(707)823-1483 . 



7. Transpo rte r 2 Com party N a m o 



US EPA ID Number 

NOT APPLICABLE 



B, Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C, Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



0.0 | 



D.T 



0.0.0.1.8 



D. Additional Descriptions lor Materials Listed Above 



T* *-•**- I) 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16, GENERATOR'S CERTIFICATION: I certity trie materials described above on this monif^st-tfe^Jt subject to lerjeral recjulaliorc far reporting proper disposal of Hazardous Waste 



Printed/Typed Name 



Month Day Year 



1 7. Transporter 1 Acknowledgement of Receipt of Malerials 



Printed/Typ 



Qkl« 60 M ^ r 



Month Day Year 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
111 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: Certification of receipt of wasle materials covered by this manifest except as noted in Hem 19. 




Signature 




Jl 



Moeilh Day Year 

\#\/5\®> 



■ ■ ;■■ : • .;■'•■-. : .:■-:■_■■:;., :■■■:■ 



TRANSPORTER #1 



.-. . ■. -■--■..,-■^1 



i pti^K or type. r V .' '. - 
^designed Tor iiss on elite. (12-pitch) typewriter) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



kjcooh 




NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 
A. Generator's Phone ( , , r ) csi cnoi 



5. Transp orter 1 Company Name t'^P t — \ 



7. Transporter 2 Company Name 



Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10- 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCEA, Non~Hazardo 



D. Additional Descriptions for Materials Listed Above 



15. Special Handling instructions and Additional Information 



16. GENERATOR'S CERTIFICATION; I certify trie materials described above on this manifest .af6"?ij)l subject to federal regi^jBns for reporting proper disposal of Hazardous Waste 



Printed/Typed Name 



Printed/Typed Name 



19. Discrepancy Indication Space 




20 Facility 0«6ner or qpejator: Certification of rejfeipt of waste materials cowered by this prfriifesl aVc^pt as/fiolpdip 



Printed.TyiedNafriei 





"^ 



a 



ORIGINAL - RETURN TO GENERATOR 



:Piease print or type ' ■■..-■- 

" ^omi (feigned for use on elite (12-ptteh) typewriter.) . 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 






NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of 1 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address rrvu„ Prp^idio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 
-508? 



4. Generator's Phone ( 



415 541 



E. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. ,Tj 



fflgffjgg*&b 3 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Tra ns porter' s P h one 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unil 

Wt/Vol 



Sp 



il contaminated with gasoline and lead (Non-RCRA, Non-Hazar 



do i 



s) 
1 



D T 



18 



D, Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional information 



16. GENERATOR'S CERTIFiCATlON: I certily trie materials described above on this manifest are not subject to federal regulations tor reporting proper disposal ol Hazardous Waste. 



Printed/Typed Name 




Month Oay Vesr 



17. Transporter 1 Acknowledgement ol Receipt of Materials 



PdjjlqrjPTyped Nam: 




p? Wfc 



'Zjz. 



rVIegfft Day Ye$£. % 



1 8. Transporter 2 Acknowledgemeni of Receipt of Materials 



Printed/Typed Name 



Month Day Year 

III 



1 9. Discrepancy indication Space 



20. Facility Owner or Operator: Certification of receipt of waste materials covered by this manifest except as noted in Hem 19. 



**% ?.,'*- /&, 



Y7Tr~> 



Signalure 



£& 



Month Day Vear 

i m/$iC$\ 



ORIGINAL- RETURN TO GENERATOR 



KBMHSS5aB-^.'i.r:£2a 



PERFORMANCE EXCAVATORS, INC. 
TRUCKING MANIFEST LOG 



JOB N&WE/NUMBER 3&$T 
DESTINATION OF MAT'L fjk<,fZd 
WASTE PROFILE NO. 3 ^<oS, J 



DATE 



/'%//£> 



V«3 



TRACKER 



R4 



TRACKING INFO 



TRANSPORTER ENFO. 



WEIGHT INFO. 



TIME INFO. 



LD 



MANIFESTS 



TAG 



DRIVER 
NAME 



HAULER 
TRUCK tf 



LICENSE tt 



TYPE 
OR# 

AXLE 



TARE 



TOTAL 



NET 



SITE 
ARR 



DEP 



RET 



ttWC 



ilJ 



\hir_ 



0U 



JW3?ilgi> 



a 



'flosi 



i'-iO J:VO 



m 



&fti 



£g4j>S 



jpo> vmm 



m 



o, 



f U>S> 



£tt 



foO 



//^ 



»7?sr 



X. 



LC 



Aif 



?/)l.5l I'/ 



CD 



i> 



£M 



r£t 



&M,1 



iP. 



fcS 



i'5f 



i y.n 



4 



(Mil 



M3JM3 



o% :mm 



tb 



^t-Mi 



A s. 



?M 



7te 



?0$2 



5" 6h oo ft- 



tS^AJ 



5.00 gr 



OP1?&0 



n> 



O^sS 



7: /a 



?-r-5 



iL^ 



<S3do/ 



-t 



Cftar 



Ol 



/! 



m%\ 



tt 




> \ on 



f-TN 



Q 



3 -r 



?3 



£m 



&U 






3- 



: ($&&£ 



y~f>^ 



i 



Jl .Stfcjyo 



40 



£Sj& 






ptt 



7:h 







(sioOJ 



UPt3 



PglJV? 



CO 






3: 



iMiJ 



Oo 



^30 



?;J5 



tf-'J'l 



&00.7- 



^AftV 



5 : ^fe 



m 



^ 



"* 



trtiT % 



teg 



i.i\ 



M 



te 



{300$ 



iL 



ixvgfrt 



313 75KW 



&£ 



fasj s 



J si, 



fjfl 



g;/s 



l):to 



n 



63QQ7 



MAtA 



fl 



HVJBsttff 



eo 



IS 



^ E5C 



3' 



*u rtk 



m. 



>z 



Cbo[0 



Shn. 



v( wm 



£h 



^ i$,L 



r 



3Q^ 



fry? 731 



H©" 



£3oil 



^>of. 



V^ 



msw 



to 



v\o 



HI 



^E 



■■toS g 



fascial 



#~ 



Zl 



— 1^©=/^®;-^ 



CJU2 i 



_ _ J.brintortype . 

(tin designed lorus&gh elite (12-pitch) typewriter.) 




NWb HAY HUAU LANUHLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

{707)678-4718 



yj l. o o u 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of 1 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address 'TKa Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



hi5 '■jfi i-son ?, 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



■(7W82!S £I E8S3 



7. Transporier2CompanyName 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



JO. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 , Waste Shipping Name and Description 



12. Containers 



No. 



Type 



13. 
Tola I 

Quantity 



14. 

Unit 
Wt/Vol 



Soil contaminated with gasoline and lead (Hon-RCEA, Non-Hazardous 



of 



D T 



18 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



1 5. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest aregjotjtfbj&gj to fwerat regulations for 




reporting proper disposal ot Hazardous Waste. 



Printed/Typed Name 



Month Day Year 

\/-*z\/z\d3 



1 7. Transporter 1 Acknowledgement ot Receipt of Materials 



Runted/Typed Namo/- , * 



Month Day Year 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Month Day Year 
111 



19. Discrepancy Indication Space 





0. Facility Owner cr Operator: Certification ol receipt of waste materials covered by this manifest except as noted in Itgfvi 19 



Mqnlh Day Irtsjjfc 

\mil iS 



ORIGINAL - RETURN TO GENERATOR 






(SK& I <J 



Ffease pifn< or typs , < ■ ■ ■■■.. 

'jtrjorm designed for use on elite (12Tpitch) typewriter j 




RVVti HAY HUftU U^NUhiLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

<707) 678-4718 



*-> i— o vj i 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
<" 1 



3g33&. '$A 



Authorization No, 

3305.1 



3. Generator's Name and Mailing Address The Presidio TruSt 

1750 Lincoln Boulevard 

San Francisco, CA 94129 

4. Generator's Phone (,, ),-,-, en on 

AL5 *Shl -^UK/ 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



\W^m^m3 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707J 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardot 



s) 
0/ 



D T 



18 Y 



D. Additional Descriptions for Materials Listed Abgve 

lac *fc.ofWrt 



E. Handling Codes tor Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTtFlCATIQM: I certify Ihe materials described Above on this manilest^ro no^subject to /ederal^egu rations for reporting proper disposal of Hazardous Wasle 



Printed/Typed Name 



Month Day Year 



1 7. Transporter 1 Acknowledgement of Receipt of Materials 



^ITnT A/a g£i ', 



)/^ — 



Month Day Year 



18. Transporter 2 Acknowledgement of Rocoiplol Materials 



Printed/Typed Name 



Signature 



Month Oay Year 
III 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 



Mease prim or type ._ 

j^pfrii designed tor usa on elite {l^pifch) 




NVVb HAT t-lWrtU LAN Uh ILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



ULJJU 




NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manilest 
Document No. 



3. Generator's Name and Mailing Address T^e Presidio TrUSt 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



41 ■» ' Sfi1-S082 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



7. Transporter 2 Company Name 



US EPA m Number 
NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 
Unit 

wr/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous 



°. / 



D T 



18 



D, Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify Ihe materials described above on Ihis man 



eral regulations for reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



Month Day Year 

Ia-z|/-z|-.J 



17. Transporter 1 Acknowledgement of Receipt ol Malerials 




Printed/Typed I 



3d Nape Cv / 



Month Day Year 



18. Transporters Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Monlh Day Year 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 



■ 



Neasepri.it or type -.'■■'■ ■ .<■'■■■ 

jJFonri designed tor use o^ejitejl^-pitchj typewriter) 



invvoi-iai nurtu LMiNuru 
6426 HAY ROAD 
VACAVILLE, CA 95687 
(707) 678-471 8 



*J l— O O v^ 




•■' ' A 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document Mo. 



2. Page 1 
of 1 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address TJie Presidio TlUSt 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( , i r ) sfil— ^(189 



5, Transporter 1 Company Nam 



Tie /"") —.^ .-, 6. US EPA ID Number 

, Inc. |j) V^> ' | . . NOT APPLICABLE 



tfoY?§ffl^3 



7. Transpo tie r 2 Company N a m e 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. 



US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 
WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardou 



00/ 



D T 



18 



D, Additional Descriptions for Materials Listed Above 



c Vrzvu » OV 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



1 6, GENERATOR'S CERTIFICATION; I certify the materials described above on this manifest-ate)? 10 * subj&qf [Q federal regulations tor reporting proper disposal of Hazardous Waste 




Printed/Typed Name 



Signati 



Month Day Yeat 

\/2\f Az-3 



17. Transporter 1 Acknowledgement of Receipt of Materials 



g Typed Name 'TTltZ 

"ransporler 2 Acknowledgement ol Rec 



Signature/ ft 



-J^- 



^Aj"^-;;-^ 



Montf? Day Year 



18. Transporter 



idgemenlol Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 



t_y^? 1 1 




j?ls8Ge print or type . 

f tfomi cfaskjiwd tor *ise on elite (1 2-pitch) .typewriter.) 



NVV^ MAY HUAU LAIN Ul" ILL 

6426 HAY ROAD 

VACAV1LLE, CA 95687 

(707)678-4718 



v-> *■/ U \J *~> 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 

Document No. 



2. Page 1 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address "phe Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 

4. Generator's Phone ( /ic ) <ifi1_S08? 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA 10 Number 
NOT APPLICABLE 



S, Transporter's Phone 



9 Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



11. Waste Shipping Name and Description 



12. Containers 
No. | Type 



13. 

Total 

Quantity 



14. 

Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardovis) 

0.0 j 



D T 



18 



D, Additional Descriptions tor Materials Listed Above 

Uc*fc tiVlKSO 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional information 



16. GENERATOR'S CERTIFICATION: J certify the materials described above on this manifest.afeTlpt subject to^ffedera^ regulations for reporting proper disposal of Hazardous Waste 




Printed/Typed Name 



Signal- 



Monlli Day Year 

\jA/j\oZ 



17. Transporter 1 Acknowledgement of Receipt of Materials 



^*2^5^2 



^^rgg^^Aj 



Month Day Vejr 



13. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signatu 



Month Day Year 
ill 



19. Discrepancy indication Space 





wner or Operator: Certification otreceipt ol waste materials co 




Month Day Year 



^~\ta ii\oa 






ORIGINAL - RETURN TO GENERATOR 



DD^^BBVH 



?P|aase print of. type . " 

'(Form designee) for use on elite (12-pitah) typewriter _) 




IMVVa MAY HUAU LAINDMLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 




ujyuj. 



" 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2, Pago 1 
of 1 



Authorization No. 



3305.1 



3. Gonerator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Garrets Phone { ) sfi1 _ snR? 



5. Transporter 1 Company Name 
Cross Trucking, Inc, 



6, US EPA ID Number 

| . . NOT APPLICABLE 



Ifmm^m-i 



7. Transporter 2 Company Name 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9, Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



11. Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 

Unit 

Wl/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardou 



00/ 



D T 



18 



D. Additional Desc rip lions for Mate rials Listed Above t 

L\cfcL SPY??// 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: 1 certify the material described above on this manifest j^e-net subject to tedoral regulations for reporting proper disposal of Hazardous Waste. 




Printed/Typed Name 



Month Day Vcar 

1/2 \/2 \o3 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Printed/Typed Name ^ i y 



Month Day Year 

\IL\/6\Q\ 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Mon'Jt Day Year 
III 



19. Discrepancy Indication Space 



f 





20, Facility Qwnej" or Operator: Certification of receipt of v*isle/mate rials covered by this manifest except as noted in Item 19 




Printed/Typep Name 



:: . '■:.'■ 



ORIGINAL - RETURN TO GENERATOR - -- 



— jprintortvnie . 

Sim deslgneL for use on el 




NWb HAY HUAU LANUhlLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



yj *j\j u £- 




NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of j_ 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( ^ jj > 561-5082 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

| , , NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



8. US EPA ID Number 

| ; , NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RGRAj Non-Hazardous 



DO J D 



12. Containers 
No. Type 



T 3 1 8 



13. 

Total 

Quantity 



14. 

Unit 

WWol 



D. Addit io n at Descri pti ons f g r Mate ria I s Li sted Above 



r^g^fe lA 



E. Handting Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION; I certify the materiaEs described above on Ibis manifest are no! subject to federal regulations for reporting proper disposal ot Hazardous Waste, 



Prin tod/Typed Name 



Signature 



lattffe J / y y 



AAonth Day Year 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



***\s #■€■&*/*-. 



c — 



Signatuna-— s/ 



^ />. Zz. 



Month Day/ Year 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year \ 



19. Discrepancy Indication Space 




ORIGINAL - RETURNTO GENERATOR 



Please print of type 
^fpmi designed (or use on 




I^VVi HrtY i-SUAU LAlMLtriLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

{707)678-4718 



\j *j yj w *j 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
o( 1 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( / , ^ ) cf ltnon 



5- Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



{mysn^fm 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



ES. Transporter's Phone 



9, Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA JD Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1. Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Tolat 

Quantity 



14. 

Unit 

WWol 



a ' Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoas) 

00 



D T 



18 



D. Additional Descriptions for Materials Listed Above 






E, Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest-aTa^o! subject tO/feder^t regulations tor reporting proper disposal of Hazardous Waste. 




Printed/Typed Name 



Month Day Year 



17. Transporter 1 Acknowledgement or Receiptor Materials 



/i^lntec 



Int^d/TypetfWame . 



Month Day Year § 

mAM 103 



18. Transporter 2 Acknowledgement ot Receipt of Materials 



Primed/Typed Name 



Signature 



Month Day Year 
III 



19. Discrepancy Indicalion Space 







ORIGINAL - RETURN TO GENERATOR 



JSE5BM—BH 

'.Please print or type 

"^Form designed for use on elite (1 




6426 HAY ROAD 

VACAVILLE, CA 95687 

{707)678-4718 




*-J U S.J W ,: 

'■'■■- 



'' ■■• - : 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifesl 

Document No. 



2. Page 1 
of 1 



Authorization No. 

3305,1 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( 4^5 > 561-5082 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



x dffi%vr-n%3 



7. Transporter 2 Company Name 



8. US EPA ID Number 

| . , NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No, Type 



13. 

Total 
Quantity 



14. 

Unit 
Wl/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoi s) 

0J 



D T 



18 



D. Additional Descriptions lor Materials Listed Above 



UC *■ Sf I3O2T0- 



TflMd*- 



7- 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify ihe materials described above on (his ma 



ol subjecl lo federal regulations for reporting proper disposal of Hazardous Waste, 



Printed/Typed Name 



Month Day Year 



17 Transporter 1 Acknowledgement of Receipt of Materials 




Month Day Year 

I A3 \h i<n 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 




n of receipt of waste materials covered by Itjts-fnanifest except as noted in Item 1 





Month Day Year 
-\fe\ll>\& 



W^^ 



ORIGINAL - RETURN TO GENERATOR 



1 



,. c . ^iase prinl or type . . '.'_ '. 

jtFonrt dasigrtad for use on elite (12-pftdQ typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



OJUOO 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of 1 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address ^he presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 I 561-5082 



S. Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

| , , NOT APPLICABLE 



(W&&9K&3 



Designated Facility Name and Site Address 



0. US EPA ID Number 

| NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. jig* 

Unit 
WIA/ol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoijis) 

0/ 



D T 



18 



D. Additional Descriptions lor Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify ths materials described above on this manifest MJfjigfcjRjtrjegt. to fe^fe/al regulations, tor reporting proper disposal of Hazardous Waste 



Printed/Typed Name 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt of Materials 




peT^A 



Montfi Day Year 



16. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
III 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 



w ^ / 






'(ease print or type 
Form designed for use on 




) typewnler.) 



6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 

of , 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address TVip Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4 - Genefa '^ sPhone Uls >Sfil-snH7 



5. Transporter 1 Company Name 
Cross Trucking, Inc- 



us EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

{707)678-4718 



11. Waste Shipping Name and Description 



12. Containers 

No. Type 



13, 

Total 

Quantity 



14. 
Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RGRA, Non-Hazardov s) 

.0 / 



D .T 



.0 .0 .1 .8 



D. Addi lional D a sc ript i on s f o r Wla te ri a I s Li sted Above 

Lie =tf- ?B58<rY? 



E. Handling Codes lor Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: i certify the materials described above on this, manifest an 



oris tor reporting proper disposal of Hazardous Waste. 




Month Day Year 



19. Discrepancy Indication Space 




20. Facility Owner o/TDperatoirCerlilicalion of receipt of waste materials covered 







ORIGINAL- RETURN TO GENERATOR 



■■:• .■■-; .. ■■ 
Please print or type":':.. r -- ■'■■-... 
[Eprrrr designed for use on elite (12-pttcti) typfewrrter:) : j. 




IMWb MAY hiUAU LMIMUMLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



WJU1U 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of , 



Authorization No. 
3305.1 



3. Generator's Name and Mailing Address wl. Presidio Truest 

1750 Lincoln Boulevard 

San Francisco, CA 94129 

4 Generator's Phono (,, , ) ct1 C /iot 

"r J -3 Th I — Tim/ 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



8. US EPA ID Number 

| NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

{707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 

No. Type 



13, 

Total 
Quantity 



14. 

Unit 

WtfVol 



Soil contaminated with gasoline and lead (Non~RCRA, Non-Hazardous) 



3 .0 .j 



d n .o .o j s 



D, Additional Descriptions lor Materials Listed Above 



E. Handling Codes for Waslos Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify the materials described above on Ibis manifest ara/ot subject ti 



for reporting proper disposal of Hazardous Waste. 



Print^dfTOped Name 



Month Day Year 



17. Transporter 1 Acknowledgement ot Receipt of Materials 



PrintatfTyped Name i 1 A, A i 

18. Tjansporter^ Acknowledgement of Receipt of Materials 



Month Day Year 

Li 



Printed/Typed Name 



Signature 



Month Day Year 
111 



19. Discrepancy Indication Space 



20. FacilityOwner or Operator: Certilicati on ol re ceipt o( waste materials coveredjjylrirs manifest except as noted in Item 19 



_^ 





PrintorJffyped Name 



Signature 



Month Day Year 



■'■■ ■^■?±-t:;: m ! !%; ■.-:.w^_L-n-;-.^."^- : 



ORIGINAL - RETURN TO GENERATOR 



;?.-'■■--".-■■■ ■■■ , .. :■; 



jpisase print or wps .; '■■ 
{trprm designed for vsa on elite (12-pl 




NWS MAY 1-HJAU LAINU(-|LL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



W *J \J _L J. 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 

of ! 



Authorization No. 



3305.1 



3. Generator's Name and Mailing Address qr. Presidio Trust 

1750 Lincoln Boulevard 



4. Generator's Phone ( 



San Francisco, CA 94129 
415 — 1-54.U50S2 



) 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

I NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Co mpa ny Na m e 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



1_ 

10. 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Totai 
Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardovs) 



0.0 . | 



D T 



18 



D. Additional Descriptions tor Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




1 6, GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest arajw3Tst>jjsct to todara regulations for reporting proper disposal of Hazardous Waste 



PrintedTyped Name 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt of Materials 



PrintedflXped NarrlEN^ 



Month Day Year 

\(t\/6\Q'5 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Month Day Year 
111 



19. Discrepancy Indication Space 




ORIGINAL - RETURN/TO GENERATOR 



i - - - -> 

PERFORMANCE EXCAVATORS, INC. 
TRUCKING MANIFEST LOG 



JOB wANjBffftJMBBft* ; ■&&&/? 
DESTINATION OF MAT'L U*L ^ 
WASTE PROFILE NO. "*>%&&. ZL 




TRACKING/CVFO. 


Transporter evfo. 


WEIGHT INFO. 


TIME INFO. 


LD 

§ 


MANIFESTS 


TAG 
ft 


DRIVER 
NAME 


HAULER 
TRUCKS 


LICENSES 


TYPE 

OR# 

AXLE 


TARE^ 


TOTAL 


NET 


SITE 
ARR 


DEP 


RET 


± 


63o/£ 




QxwH 


0{L° 


\?0Ml 


£J> 


ft 


ar 




&0 


(33 


-a- 


& 


. 




. 








* " ■ ' 






a -* 






2l 


% 




- 




















1 




























& 


"> i 










. ■ 


















v 




















&* 


7*- ' 















































\ 




%- 


li 


















■ 






JA. 


























■j£ 


* 


^■"X* 






















A 


g*** 




* 




















dk 






i 




















4 


























2 


->■ 
























it. 


























i£ 


























f 

13 


























Jl 


























l£> 


























ZL 














_ 












Ml 


























t^ 


























M 


















\ 








J&_ 


# 










i 















. pYint or.type ■■ - — ^ 

designs dfo-yiise on elKe '(12-ftitch) typewriter ) 



Please plrint or.tyj 
orrhi 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



DJUIL 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 

Document No. 



3. Generator's Name and Mailing Address T ^ e pj-egidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4, Generator's Phone ( 



445 ? 56i-sna? 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



2. Page 

of , 



Authorization No. 
3305 A. 



A, Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



8. US EPA ID Number 

| . , NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Namo and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardov s) 

.0 . | 



12. Containers 



No. 



Type 



13. 
Total 

Quantity 



D T 



18 



14. 

Unit 
WIA/ol 



A c. 
T 
O 
R 



D. Additional Descriptions for Materials Listed Above 






E. Handling Codes for Wastes Listed Above 



D 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on mis manifest argjmf^ubject to fefleral regulations for reporting proper disposal of Hazardous Waste 



Printed/Typed Name 



7, Transporter 1 Acknowledgement of Receipl ol Materials 



Month Dsy Year 



Prilled/Typed Name 





IS. Transporter 2 Acknowledgement of Receipt of Materials 



maim 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 




ORIGINAL - RETURN/TO GENERATOR 



PERFORMANCE EXCAVATORS, INC. 
TRUCKING MANIFEST LOG 



JOB NAME/NUMBER 
I DESTINATION OF MAT 
WASTE PROFILE NO 



■L g^yt t^.o 



"g.3eg ^ 



TRACKING INFO. 



LD 



V 



<r 



? 



63olf 



MANIFEST # 



fol/'S 



QolV 



ClMA 



6 ml 



&Dij 



fojiMj 



TAG 



1 



TRANSPORTER INFO. 



DRIVER 
NAME 



M/Jcf 



ly^y 



«! 



^v\ 



EOT 



Icoa) 



W. 



O^aJ 




oi. 



HAULER 
TRUC1C # 



(90 



jft?#?f 



03 utoswGb 



;gwv 



■Sfil 



iii 



.A? 



sfeyjQ 



iztt a. wbvq 



LICENSE U 



ff&gw 



TYPE 

0R# 

AXLE 



a 



a> 



££ 



C/3 



B. 



4U> 



WEIGHT INFO. 



TARE 



UV 



R C K'^ ^-^g 



^A* 



CLiiOiCi. 



^: 



\<otiaz5 



TOTAL 



Lfe: 



Pos/d 



(Lct 



DATE /£ /j*/o b 
TRACKER iT2/4 . ) i 

— — — — I 

TIME INFO. / 



NET 



im 



/J:&/ tt 



Co. 



im. 



SITE 
ARR 



[b*> 



i\:u 



\m 



[M I &t£ 



wuiHi 



DEP 



I JO 



/c 



fJK M 



Z^I5 



RET 



-CL- 



-€u 



gjgj>0jg 



s 



£&ZA2_ 



MA. 



£& 



Z&0M 



jfiAp'j 



bppfomttdb 



£ 



oMi 



Pu 



im 



a- 



(?<ftSS 



tf-39 



ffiB 



/0 



&Mli 



k 



<-\<aO 




"^»V? 



gfe ^g]^LMS 



£ 



a. 



flat 



M3. 



s^- 



V 



feO*V 



a 



a' 



630 16 



a 



W^ gAik^s^g 



c 



M£Sfl 



i-03 



1.70 



-©- 



f.yyy 



H'TfoBfl ffft 



frrr 



t • to t 1 -^ 



■B- 



£ 



6lQ% 5 



A 



t- 



$6? fowl 



eo 



55 



<iA 



j^S i 



7^^-p- 



/;oe5;^5 






K 

3d 

Ti 



63(W 



J* 1 






ton 



3yo3fi4^t) 



sfswo 



m 






3W? 






^® — 



"©" 



% - T 



■^N 



:- ■' - . 



MM 



ease pi;it pr type '. '- 

prm desfgned for use on elite (12-pitah) typewriter-) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



DOU10 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2, Page 1 
ol , 



Authorisation No. 
. 33052 



3. Generator's Name and Mailing Address ™ Prs>K-irHfi TVittif 

1750 Lincoln Boulevard 
. „ , . „ . San Francisco, CA 94129 
a. a-Mftiw > 5 61^5 82 



S. Transporter 1 Compariy Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



6. US EPA ID Number 

| NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Silo Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Pfiono 
(707)678-4718 



T 



1 1 . Wasfe Shipping Name and Description 



12. Containers 

No. Type 



13. 

Total 
Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-ECRA, Non-Hazardot s) 



o o i 



D T 



0.0 1 8 



D. Additional Descriptions for Materials Listed Above 



Lvc ** O^o^/t 7 ?/ 



\ 



7Ui-.U DO 



E, Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on lliis manifest are npf subject Ityfederai regulations tor reporting proper disposal of Hazardous Waste 




Discrepancy Indication Space 



-/ 

ily Owner or ( 



20. Faci 



Operator: Certification of receipt of w£sle materials covered by lliis manifest excepl as/toted in LKTfi"T9>. 
I } 1/1 S* h / !/ // // -^ 




Printed/Typed flame 



■'. -C^v 



Signature/' / - / ..■ J 

j/V - / A 



yt-\ 



TRANSPORTER #2 



i print or type .. 
i deaigp°d [of use on elite (12-pitch) typewriter.) 




NWS MAY KUAU LANUHLL 

6426 HAY ROAD 

VACAV1LLE, CA 95687 

(707)678-4718 



U *JU _L ""t 




NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of , 



Authorisation No. 



-nos.g. 



3, Generator's Name and Mailing Address Tfig Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 'sfii-sna? 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

| , , NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



8. US EPA ID Number 

| , , NOT APPLICABLE 



ES. Transpo tie r's P ho ne 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Totai 

Quantity 



14, 
Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



3 .0 ./ 



D T 



] ,0 1 8 



D. Additional Descriptions for Mate rials Listed Above 






E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certity [tie materials described above on Itiis manifest a/^nol subject to 



Tons for reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



Month Day Year 



17. Trarftsporter 1 Acknowledgement of Receipt of Materials 



?rinted/Ty4Jo4-Wamc ( 



rwsfa MMk 



Month Day Year \ 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printedfi~yped Name 



Month Day Year 
111' 



19, Discrepancy Indication Space 





20. Facility Owne/ or Operator: Certification of receipt of wastemiateriais covered by this manifest Ixcep, 




Printed/Typ^d Name 

I 



Signature 



: -«S' 



mm 






ORIGINAL- RETURN TO GENERATOR 



HBHflHHHflHflHHHEHHBBEHHHHBR 



B5 .. J7.0te.fj 

jBease prifit or type ._ . . ,'.-.. - ~. .."■. j- :. .;.'■ ■ .' ., ■>■ . 

das>Qned ■rorusg on eltte (1 2-prtch) typewriter.) .' -■■ 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UJU J. J 




NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



3. Generator's Name and Mailing Address T ^ e p res i(}io Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 — '5 61-50 &2 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



7, Transporter 2 Company Name 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardou 



D. Additional Descriptions for Materials Listed Above 



)nal Descriptions tor Materials Listed Above I 



15. Special Handling instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the male rials (J escrib ed above on this manifest ai 



PrintiSBTTyped Name 






17. Transfer 1 Acknowledgement of Receipt of Materials 



PW ^cT///»/?£> )6n//0 




19. Discreparfsyindication Space 



20. Facility Owner or Operator: Certification of receipt of waste KfSterials covered by this manifest oxofcpt as noted in Item 1 9 



_LX 




Printed/Ttperi Na™ 



ORIGINAL - RETURNTO GENERATOR 



MIlWMIIllHIIIIHllllilMIII 



(/*.. 



jWease print or type 
■"^ffonn designed for use on elite (12-pitcfi) typewriter.) 



NVVtj I-IAV HUAU LANUt-ILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-4718 



u ju±u 



NON-HAZARDOUS 
WASTE MANIFEST 



Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address ttu p Prp^idin Trust 

1750 Lincoln Boulevard 



4. Generator's PhoriQ ( 



San Francisco, CA 94129 



4X5 'SfiT-SflS? 



2. Page 1 

of , 



Authorization No. 



3305 .^L 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Trarvspo rte r 2 Company N ame 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



11. Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 

Unit 

WIA/ol 



a. v 

Soil contaminated .with gasoline and lead (Non-RCRA, Non-Hazard 



ous 



) 
P .0 



D T 1 8 



D. Additional Descriptions for Materials Listed Above 






E. Handling Codes tor Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify the materials described above on Hiis manitest agpe'not subject to f/deral regulations for reporting proper disposal ol Hazardous Waste 



Printed/Typed Name 



Monsf: Day Year 



ORIGINAL - RETURN TO GENERATOR 



ffjwssaBsSss: 



sprinter, type - 
jfcpmi designed for usa on elite (1£-pitch) typewriter:) 



NWi may nurtu lanumll. 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UJUl I 



'-■■'• 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



444 561 - 5082 



2. Page 1 
of 



Authorization No 



3305 ,% 



5, Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



ES. Transporter's Phone 



9, Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 , Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 

Unit 
Wl/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-IIazardov s ) 



I 



D T 



1 8 



D. Additional Descriptions for Materials Listed Above 



T-g-vi- fe V3? 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify (he malerials described above on Ihis rnanjfasr"arep6t subjecl tj/fed era lobulations tor reporting proper disposal ol Hazardous Waste 



Printed/Typed Name 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt oi Materials 



Printed/Typed 



ed Npme >V V 



v< g g_ 



Mcntli Day Yeas 



18. Transporter 2 Acknowledgement of Receipt ol Materials 



Printed/Typed Name 



Month Day Yesr 
III 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: CertificaJieiVof receipt of waste materials covered by this manifest except as noted in ItemJS: 



Printed.Typad^Nci': :•:• 



W:. 



Signature 



// 



Moitfi Day Year 

I /''I/ 71 /-3 



: iSk^-ll 



TRANSPORTER #2 



■ ....-' .'■ . 



SjPtea^ print or- type' > ■■■■„* 

^"gmnjlesigned for use on elite (ia-prtch) typtiwiitec.).; 



IMVVO nrtT HUMU l_rtlNUriLI_ 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



"V/UJ.W 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 



Authorization No. 



3305.^1 



3. Generator's Name and Mailing Address |j.„ Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 

4. Generator'sPhonet,^ )^_w> 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



A, Transporter's Phone 
(707)823-1483 



7. Transpo rte r 2 Co m pany f\l a me 



US EPA ID Number 

NOT APPLICABLE 



B. Transporte r*s P ho n e 



Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



Nrf 



12. Containers 
No. Type 



13. 
Totai 

Quantity 



14. 

Unit 
Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



OP.) 



D T 



D 1 8 



D. Additional Descriptions for Materials Listed Above 



E. Hendling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify Iho materials described above on (his manifesrare qof subject to ta 



ions for reporting proper disposal of Hazardous Wasle. 



Printed/Typed Name 



Month Day Year 

\fJ~\/f\*3 



17. Transporter 1 Acknowledgement of Receipt of Materials 



P ri nteaYTi(B«r Name 



1/TyeetTName ^-* — 



ts^t-e 



Month Day Voar 

\ J Z \/?\o, 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 

/ 



■.■--..-.■. . 



Slease print or type, - 

gjFprrn aeiiignyfifai/tf"; en eSte (12-phch) typewriter.) 



6426 HAY ROAD 

VACAVILLE, CA 95687 

{707)678-4718 



(.. .' r a J> 



yjuij 




NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

I NOT APPLICABLE 



Manifest 
Document No. 



2. Pago 1 
of 



Authorization No. 



-3305- 



^ 



3. Generator's Name and Mailing Address 



4. Generator's Phono ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



Ai3 561 - 50& 2- 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7 . Tra n sporter 2 Co m pany N ame 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

{707)678-4718 



11. Wasle Shipping Name and Description 



12. Containers 

No. Type 



13. 
Total 

Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



O ■ / 



D T -1 8 



D. Additional Descriptions for Materials Listed Above 

Lie *■ ? o a I J </0 



T s £ 4i Hct a. 



E. Handling Codes for Wastes Listed Above 



15. Special Handling instructions and Additional Inlormalion 




16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest a^/not subjccVto federal regulations lor reporting proper disposal ol Hazardous Wasla. 



PrinleaVTyped Name 

i aa a ! L L L 



/ '.. / f 







1 7. Transporter 1 Acknowledgement ol Receipt of Materials 



U {Ltc^e^s fj!^^ 



Printed/TypedJMame 



Month Day Year 

l /JI/> b-3| 



18. Transporter 2 Acknowledgement o! Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
III' 



19. Discrepancy Indication Space 



20, Facility Owne^erOperator>G^flification ol receipt ol wasle materials covered by this manilesl except as noted in Item 1 9. 




.Signature 

... V* 



Montlt Djy Year 



TRANSPORTER #2 



■ - ■ -.. :-"--.-, ■: 



PlerfK prim ~& Jyoe " -. ■-■ 

tlrniri aesignetfior use on elite (12-piteri) typewriter.) 



NVVSHMI MUAU LAIMUriLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 




NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address fT-io Presidio Tril^t 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 Ufii-sna? 



2. Page 1 
of , 



Authorization No. 



3305 &_ 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

j , . NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



1 



US EPA 10 Number 

NOT APPLICABLE 



B. Transporter's Phone 



9 Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
Mo. Type 



13. 
Total 

Quantity 



14. 

Unit 
Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRAj Non-Hazardous) 





M 



D T 



18 



D. Additio n a t Descri pti ons f o r Male ri als Li sted Above 






E. Handling Codes tor Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify trie materials described above on this ma. 



ions lor reporting proper disposal of Hazardous Waste. 



Prin tod/Typed Name 



Month Day Year 

|/.fc|/./1».t 



17. Transporter 1 Acknowledgement of Receipt of Materials 



glgggg Jbsftg£& 



Vear 

£ IC 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
III 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 



ie print or type ~ ■■'."■■ 2 •'■ 

orm designed for use en elite (tfrpitch) typewriter.) 



6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



NON-HAZARDOUS 
WASTE MANIFEST 



Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Docu merit No. 



2. Page 1 
of , 



Authorization No. 



33 * > .%,. 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



415 — ^ 61-503 2- 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



6. US EPA ID Number 

I NOT APPLICABLE 



A. Transporter's Ptione 

(707)823-1483 



7 . Tra n sporter 2 Co m pa ny Na me 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phono 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12 Containers 
No. Type 



13. 
Total 

Quantity 



14. 
Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



.0 - / D T 



.0 1 8 



D. Additional Descriptions for Materials Listed Above 






V 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify Lhe materials described above on (his manifest are nojfsubject^b federal /eolations for reporting proper disposal of Hazardous Waste 




Printed/Typed Name 



Month Day Year 



17. Transgoj^er 1 Acknowledgement of Receipt of Materials 




//?//,'/ 



Month Day Yea: 



1B. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Month Day Year 
III 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: Cerlificalion of receipt of waste materials covered by this manifest excepl as noted In Item 19. 



Printed/Typed Name 



Signature 



■/^ 



h JfV 



Month Day Year 

\/y-%\°\ 






■Wi 



% 



^ 



TRANSPORTER #2 




punt oi type ' ■:;■ ■"■'. ( 

deslo^rj fbruse on eSla (ia-p!tcbj typewriter.) 



6426 HAY ROAD 

VACAV1LLE, CA 95687 

(707)678-4718 



: ?.&%%£$? J 



NON-HAZARDOUS 
WASTE MANIFEST 



[1. Generator's US EPA ID No. 
NOT APPLICABLE 



Manifest 
Document Wo. 



2. Pagel 

of 



Authorization Mo. 

3305 



&. 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



ny Nam 



) 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



et-see-; 



S. Transporter 1 Company Nffme 

Cross Trucking, Inc 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C Facility's Phone 
(707)678-4718 



11, Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 

Unit 

Wl/Vol 



Soil contaminated with gasoline and lead (Hon-RCRA, Non-Hazardo is) 



0- ) D 



0- 0-0.1.8 



D. Additional Descriptions for Materials Listed Above 






E, Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16, GENERATOR'S CERTIFICATION: I certify the materials described above on Ihis manjte'st a/4 not subject ifi federal regulations far reporting proper disposal of Hazardous Waste 




Printed/Typed Name 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt ol Materia; 




flL>>J o /-h>-**«J$ 



Printed/Typed Name / y 

_ /L 



,tontli Day Year 

4LfM * 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Month Day Year 
1 1 1 



19, Discrepancy Indication Space 



20. Facility Owner or Operator: Gertiiicalion of receipt ol waste materials covered by this manifest except as noted in Item 1_<L 



( 



P ri ntGd/Typed~Ra' m s 



i/TyperJ'Ra' 



Sign 



nalure 



/ 



Month Day Year 



1 -7- .-_! . 



TRANSPORTER #2 




please LSnE or t]fl 




i-vnr or type - 

designed for use on eiite (t2-pitch) typewriter;) 



Mvvoimi nvjrtu i_rt(ML/rii_i_ 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address ^ & fj- es ±^± TrUSt 

1750 Lincoln Boulevard 
. _ , , m , San Francisco, CA 94129 



5. Transporter 1 Company Name 

Cross Trucking t Inc* 



US EPA ID Number 

NOT APPLICABLE 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



2. Page 1 
of , 



V-> *J \J C_ T 



— =1, — = 'Z 



Authorization No. 



33053. 



A. Transporter's Phone 
(707)823-1483 



B. Transporter's Phone 



C. Facility's Phone 
(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 
WWol 



Soil contaminated with gasoline and lead (Non-RGRA, Non-Hazardous) 

oo i 



D.T 



0.0.1 .8 



D. Additional Descriptions lor Materials Listed Abovo 

-<i\L. 4*= can 



E Handling Codes for Wastes Listed Above 



15, Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifesfare npfsubj'ect lo fedafal regulations (or 



Printed/Typed Ma me 



17. Transnpffej/1 AcknowledgementjCnSReceip^of Materials 




- - t- i— I -. /"• -,- / 



PrintedrTvge-i 



w;f\lifrtei 




PfHl- *t 



16. Transporter 2 Acknowledgement of Receipt of Materials 




r reporting proper disposal ot Hazardous Waste. 



Month Day Year 



Month Day Year 

\M\l-?\o 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 



20 Facility Owner or Operator: Certification of receipt of waste materials covered by this manifest except as noted in Item 19. 



Printed/Typed Name, i , / 

wJL- IjJM 



Signature^ /t X> 



TRANSPORTER #2 







Month Day Year 

VAt2M 



$&&' . '-'A 



M& : 



Please print o: type 

j(Fomi designed for use on elite (12-pi 




NWo rir> . , ,twu uMlNUhlLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UJUCv 1 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of , 



Authorization No. 



33fl5, 



3. Generates Name and Mailing Address ^ p residlo Trusfc 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



4 15 } 56 1 -508 2 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transpo rte r's P h one 

(707)823-1483 



7 . Tra nsporter 2 Com pa ny Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



11. Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 

Unit 

Wl/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoi s) 



0.0.| 



D .T 



0.0.0 .1 .8 



b. 



D. Additional Descriptions lor Materials Listed Above 



£1 ^C 



Jh 5 G ? 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest.a're no/subject tc/sdera^fegulations for reporting proper disposal of Hazardous Waste. 




Printed/Typed Name 



Month Day Year 



17. Transporter 1 Ackno^HedgerrjeVit of Receipt ol Materials 



PrMd^pgd NaJie j f 



Month Day Year 



18. Transporter 2 Acknowledgement of Receipt ol Materials 



Printed/Typed Name 



Signature 



Month Day Year 
I I I 



19. Discrepancy Indication Space 



20. Facilily Owner or Operator: Certification of receipt of waste materials covered by this manifest except as noted in Item 19. 



Printed/Typed Name 



Signature 



Month Day Year 






TRANSPORTER #2 




sis iet! !or,;li! 



iise on elite (12-oiteh) typewriter) 




NWb HAY HUAU LANUhlLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-4718 



UOU£_U 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manitest 
Document No. 



2. Page 1 

Of i 



Authorization No. 



3305.% 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 > 561-5082 



5. Transporter 1 Company Name 
Cross Trucking, Inc, 



6. US EPA ID Number 

I NOT APPLICABLE 



xTOWSSRfe 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13 

Total 
Quantity 



14. 

Unit 
WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoi s) 

/ 



D T 



18 



D. Additional Descriptions for Materials Listed Above 







E, Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifes 



emulations for reporting proper disposal ol Hazardous Waste. 



Printed/Typed Name 



Month Day Year 

\/JL \g£M 



17. Transpose r 1 Acknowledgement of Receipt of Materials 



Printlduyped Name 



itld, 



-e^ 



•Alt 



frfey 



Month Day Year 

l/-ai/;»ia2J 



16. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 



r Opera lor: Certification of receipt of waste materials covered by this manifest except as noted in Item 19, 




Si&& 



%^td 




Month Day Year 

\/3-\/7\& 



'■Si 



:;-,".,■'.- -■■■' 



B^Sa^aflyrea;. -■■-*■■■-:■-:• ■--:■■ ■? i -*y_---i 1 ~^j-j?\}\ 



ORIGINAL - RETURN TO GENERATOR 




..:■■,. :-:r 



r 1ease print or type 

infirm f^signed for use on eSte f)2- 




NWS MAY riUAU LANUML 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



KJ O KJ £_ (i 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2, Page 1 
Of i 



Authorization No. 



3305 .^L 



3. Generator's Name and Mailing Address T u Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4, Generator's Phone ( 



445 ! Sfi1-SQa2- 



5, Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

| . . NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



1 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Ptione 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 

Unit 

WtfVol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



.0 . | 



D T 



18 Y 



D, Additional Descriptions tor Materials Listed Above 



-\~~7ui Jfc |oil 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manitasfare nifl subject to 



ions for reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



Monlh Day Yea. 



17. Transporter 1 Acknowledgement of Receipt of Materials 



^Printed/Tycwd Name 



Month Dsy Ye&r 



18. Transporter 2 Acknowledgement ot Receipt of Materials 



Printed/Typed Name 



Month Day Year 

III' 



19. Discrepancy Indication Space 




ORIGINAL- RETURN TO GENERATOR 



1,-i-.- -,■■-.; , ■■„ ■ '■■'■■- :^H 




as^ print of "type- 
ami designed fjr use on elite (12-pitdi) typewriter.) *. 



NWS HAY HUAU LANUHLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



U *J U L. U 



■' - "■- V^:: : ^^-v 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Pago 1 

of ! 



Authorization No. 



3305 Q, 



3. Generator's Name and Mailing Address "phe Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 

4. Generators Phone ( 4I5 ) 561 _ 5Q g2 

6. 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 

No. Type 



13. 

Total 

Quantity 



14. 

Unit 
WlA/ol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardois) 

| 



D T 



18 Y 



D. Additional Descriptions for Materials Listed Above 



tor materials Listed adovc ,*f\ 

■=T-7t.t<i gfe T- I 



E. Handling Codes for Wastes Listed Above 



1 5. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify the materials described abewe on this 



t subject to H J^ral regulations for reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



Month Day Year 



17. Transporter 1 Acknowledgement ol 




rials 



Printed/Typed Nai 



Month Day Year 



18. Transporter 2Xcknowledgejfienl of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



13. Discrepancy Indication Space 




ORIGINAL -RETURN TO GENERATOR ™™ ' ! ■!■■■ ■HM I 1 



PERFORMANCE EXCAVATORS, INC. 
TRUCKING MANIFEST LOG 



JOB NAME/NUMBER 
I DESTINATION OF MAT 
WASTE PROFILE NO 



■L g^yt t^.o 



"g.3eg ^ 



TRACKING INFO. 



LD 



V 



<r 



? 



63olf 



MANIFEST # 



fol/'S 



QolV 



ClMA 



6 ml 



&Dij 



fojiMj 



TAG 



1 



TRANSPORTER INFO. 



DRIVER 
NAME 



M/Jcf 



ly^y 



«! 



^v\ 



EOT 



Icoa) 



W. 



O^aJ 




oi. 



HAULER 
TRUC1C # 



(90 



jft?#?f 



03 utoswGb 



;gwv 



■Sfil 



iii 



.A? 



sfeyjQ 



iztt a. wbvq 



LICENSE U 



ff&gw 



TYPE 

0R# 

AXLE 



a 



a> 



££ 



C/3 



B. 



4U> 



WEIGHT INFO. 



TARE 



UV 



R C K'^ ^-^g 



^A* 



CLiiOiCi. 



^: 



\<otiaz5 



TOTAL 



Lfe: 



Pos/d 



(Lct 



DATE /£ /j*/o b 
TRACKER iT2/4 . ) i 

— — — — I 

TIME INFO. / 



NET 



im 



/J:&/ tt 



Co. 



im. 



SITE 
ARR 



[b*> 



i\:u 



\m 



[M I &t£ 



wuiHi 



DEP 



I JO 



/c 



fJK M 



Z^I5 



RET 



-CL- 



-€u 



gjgj>0jg 



s 



£&ZA2_ 



MA. 



£& 



Z&0M 



jfiAp'j 



bppfomttdb 



£ 



oMi 



Pu 



im 



a- 



(?<ftSS 



tf-39 



ffiB 



/0 



&Mli 



k 



<-\<aO 




"^»V? 



gfe ^g]^LMS 



£ 



a. 



flat 



M3. 



s^- 



V 



feO*V 



a 



a' 



630 16 



a 



W^ gAik^s^g 



c 



M£Sfl 



i-03 



1.70 



-©- 



f.yyy 



H'TfoBfl ffft 



frrr 



t • to t 1 -^ 



■B- 



£ 



6lQ% 5 



A 



t- 



$6? fowl 



eo 



55 



<iA 



j^S i 



7^^-p- 



/;oe5;^5 






K 

3d 

Ti 



63(W 



J* 1 






ton 



3yo3fi4^t) 



sfswo 



m 






3W? 






^® — 



"©" 



% - T 



■^N 



:- ■' - . 



MM 



ease pi;it pr type '. '- 

prm desfgned for use on elite (12-pitah) typewriter-) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



DOU10 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2, Page 1 
ol , 



Authorisation No. 
. 33052 



3. Generator's Name and Mailing Address ™ Prs>K-irHfi TVittif 

1750 Lincoln Boulevard 
. „ , . „ . San Francisco, CA 94129 
a. a-Mftiw > 5 61^5 82 



S. Transporter 1 Compariy Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



6. US EPA ID Number 

| NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Silo Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Pfiono 
(707)678-4718 



T 



1 1 . Wasfe Shipping Name and Description 



12. Containers 

No. Type 



13. 

Total 
Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-ECRA, Non-Hazardot s) 



o o i 



D T 



0.0 1 8 



D. Additional Descriptions for Materials Listed Above 



Lvc ** O^o^/t 7 ?/ 



\ 



7Ui-.U DO 



E, Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on lliis manifest are npf subject Ityfederai regulations tor reporting proper disposal of Hazardous Waste 




Discrepancy Indication Space 



-/ 

ily Owner or ( 



20. Faci 



Operator: Certification of receipt of w£sle materials covered by lliis manifest excepl as/toted in LKTfi"T9>. 
I } 1/1 S* h / !/ // // -^ 




Printed/Typed flame 



■'. -C^v 



Signature/' / - / ..■ J 

j/V - / A 



yt-\ 



TRANSPORTER #2 



i print or type .. 
i deaigp°d [of use on elite (12-pitch) typewriter.) 




NWS MAY KUAU LANUHLL 

6426 HAY ROAD 

VACAV1LLE, CA 95687 

(707)678-4718 



U *JU _L ""t 




NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of , 



Authorisation No. 



-nos.g. 



3, Generator's Name and Mailing Address Tfig Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 'sfii-sna? 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

| , , NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



8. US EPA ID Number 

| , , NOT APPLICABLE 



ES. Transpo tie r's P ho ne 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Totai 

Quantity 



14, 
Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



3 .0 ./ 



D T 



] ,0 1 8 



D. Additional Descriptions for Mate rials Listed Above 






E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certity [tie materials described above on Itiis manifest a/^nol subject to 



Tons for reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



Month Day Year 



17. Trarftsporter 1 Acknowledgement of Receipt of Materials 



?rinted/Ty4Jo4-Wamc ( 



rwsfa MMk 



Month Day Year \ 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printedfi~yped Name 



Month Day Year 
111' 



19, Discrepancy Indication Space 





20. Facility Owne/ or Operator: Certification of receipt of wastemiateriais covered by this manifest Ixcep, 




Printed/Typ^d Name 

I 



Signature 



: -«S' 



mm 






ORIGINAL- RETURN TO GENERATOR 



HBHflHHHflHflHHHEHHBBEHHHHBR 



B5 .. J7.0te.fj 

jBease prifit or type ._ . . ,'.-.. - ~. .."■. j- :. .;.'■ ■ .' ., ■>■ . 

das>Qned ■rorusg on eltte (1 2-prtch) typewriter.) .' -■■ 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UJU J. J 




NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



3. Generator's Name and Mailing Address T ^ e p res i(}io Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 — '5 61-50 &2 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



7, Transporter 2 Company Name 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardou 



D. Additional Descriptions for Materials Listed Above 



)nal Descriptions tor Materials Listed Above I 



15. Special Handling instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the male rials (J escrib ed above on this manifest ai 



PrintiSBTTyped Name 






17. Transfer 1 Acknowledgement of Receipt of Materials 



PW ^cT///»/?£> )6n//0 




19. Discreparfsyindication Space 



20. Facility Owner or Operator: Certification of receipt of waste KfSterials covered by this manifest oxofcpt as noted in Item 1 9 



_LX 




Printed/Ttperi Na™ 



ORIGINAL - RETURNTO GENERATOR 



MIlWMIIllHIIIIHllllilMIII 



(/*.. 



jWease print or type 
■"^ffonn designed for use on elite (12-pitcfi) typewriter.) 



NVVtj I-IAV HUAU LANUt-ILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-4718 



u ju±u 



NON-HAZARDOUS 
WASTE MANIFEST 



Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address ttu p Prp^idin Trust 

1750 Lincoln Boulevard 



4. Generator's PhoriQ ( 



San Francisco, CA 94129 



4X5 'SfiT-SflS? 



2. Page 1 

of , 



Authorization No. 



3305 .^L 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Trarvspo rte r 2 Company N ame 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



11. Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 

Unit 

WIA/ol 



a. v 

Soil contaminated .with gasoline and lead (Non-RCRA, Non-Hazard 



ous 



) 
P .0 



D T 1 8 



D. Additional Descriptions for Materials Listed Above 






E. Handling Codes tor Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify the materials described above on Hiis manitest agpe'not subject to f/deral regulations for reporting proper disposal ol Hazardous Waste 



Printed/Typed Name 



Monsf: Day Year 



ORIGINAL - RETURN TO GENERATOR 



ffjwssaBsSss: 



sprinter, type - 
jfcpmi designed for usa on elite (1£-pitch) typewriter:) 



NWi may nurtu lanumll. 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UJUl I 



'-■■'• 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



444 561 - 5082 



2. Page 1 
of 



Authorization No 



3305 ,% 



5, Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



ES. Transporter's Phone 



9, Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 , Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 

Unit 
Wl/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-IIazardov s ) 



I 



D T 



1 8 



D. Additional Descriptions for Materials Listed Above 



T-g-vi- fe V3? 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify (he malerials described above on Ihis rnanjfasr"arep6t subjecl tj/fed era lobulations tor reporting proper disposal ol Hazardous Waste 



Printed/Typed Name 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt oi Materials 



Printed/Typed 



ed Npme >V V 



v< g g_ 



Mcntli Day Yeas 



18. Transporter 2 Acknowledgement of Receipt ol Materials 



Printed/Typed Name 



Month Day Yesr 
III 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: CertificaJieiVof receipt of waste materials covered by this manifest except as noted in ItemJS: 



Printed.Typad^Nci': :•:• 



W:. 



Signature 



// 



Moitfi Day Year 

I /''I/ 71 /-3 



: iSk^-ll 



TRANSPORTER #2 



■ ....-' .'■ . 



SjPtea^ print or- type' > ■■■■„* 

^"gmnjlesigned for use on elite (ia-prtch) typtiwiitec.).; 



IMVVO nrtT HUMU l_rtlNUriLI_ 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



"V/UJ.W 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 



Authorization No. 



3305.^1 



3. Generator's Name and Mailing Address |j.„ Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 

4. Generator'sPhonet,^ )^_w> 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



A, Transporter's Phone 
(707)823-1483 



7. Transpo rte r 2 Co m pany f\l a me 



US EPA ID Number 

NOT APPLICABLE 



B. Transporte r*s P ho n e 



Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



Nrf 



12. Containers 
No. Type 



13. 
Totai 

Quantity 



14. 

Unit 
Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



OP.) 



D T 



D 1 8 



D. Additional Descriptions for Materials Listed Above 



E. Hendling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify Iho materials described above on (his manifesrare qof subject to ta 



ions for reporting proper disposal of Hazardous Wasle. 



Printed/Typed Name 



Month Day Year 

\fJ~\/f\*3 



17. Transporter 1 Acknowledgement of Receipt of Materials 



P ri nteaYTi(B«r Name 



1/TyeetTName ^-* — 



ts^t-e 



Month Day Voar 

\ J Z \/?\o, 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 

/ 



■.■--..-.■. . 



Slease print or type, - 

gjFprrn aeiiignyfifai/tf"; en eSte (12-phch) typewriter.) 



6426 HAY ROAD 

VACAVILLE, CA 95687 

{707)678-4718 



(.. .' r a J> 



yjuij 




NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

I NOT APPLICABLE 



Manifest 
Document No. 



2. Pago 1 
of 



Authorization No. 



-3305- 



^ 



3. Generator's Name and Mailing Address 



4. Generator's Phono ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



Ai3 561 - 50& 2- 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7 . Tra n sporter 2 Co m pany N ame 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

{707)678-4718 



11. Wasle Shipping Name and Description 



12. Containers 

No. Type 



13. 
Total 

Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



O ■ / 



D T -1 8 



D. Additional Descriptions for Materials Listed Above 

Lie *■ ? o a I J </0 



T s £ 4i Hct a. 



E. Handling Codes for Wastes Listed Above 



15. Special Handling instructions and Additional Inlormalion 




16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest a^/not subjccVto federal regulations lor reporting proper disposal ol Hazardous Wasla. 



PrinleaVTyped Name 

i aa a ! L L L 



/ '.. / f 







1 7. Transporter 1 Acknowledgement ol Receipt of Materials 



U {Ltc^e^s fj!^^ 



Printed/TypedJMame 



Month Day Year 

l /JI/> b-3| 



18. Transporter 2 Acknowledgement o! Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
III' 



19. Discrepancy Indication Space 



20, Facility Owne^erOperator>G^flification ol receipt ol wasle materials covered by this manilesl except as noted in Item 1 9. 




.Signature 

... V* 



Montlt Djy Year 



TRANSPORTER #2 



■ - ■ -.. :-"--.-, ■: 



PlerfK prim ~& Jyoe " -. ■-■ 

tlrniri aesignetfior use on elite (12-piteri) typewriter.) 



NVVSHMI MUAU LAIMUriLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 




NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address fT-io Presidio Tril^t 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 Ufii-sna? 



2. Page 1 
of , 



Authorization No. 



3305 &_ 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

j , . NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



1 



US EPA 10 Number 

NOT APPLICABLE 



B. Transporter's Phone 



9 Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
Mo. Type 



13. 
Total 

Quantity 



14. 

Unit 
Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRAj Non-Hazardous) 





M 



D T 



18 



D. Additio n a t Descri pti ons f o r Male ri als Li sted Above 






E. Handling Codes tor Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify trie materials described above on this ma. 



ions lor reporting proper disposal of Hazardous Waste. 



Prin tod/Typed Name 



Month Day Year 

|/.fc|/./1».t 



17. Transporter 1 Acknowledgement of Receipt of Materials 



glgggg Jbsftg£& 



Vear 

£ IC 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
III 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 



ie print or type ~ ■■'."■■ 2 •'■ 

orm designed for use en elite (tfrpitch) typewriter.) 



6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



NON-HAZARDOUS 
WASTE MANIFEST 



Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Docu merit No. 



2. Page 1 
of , 



Authorization No. 



33 * > .%,. 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



415 — ^ 61-503 2- 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



6. US EPA ID Number 

I NOT APPLICABLE 



A. Transporter's Ptione 

(707)823-1483 



7 . Tra n sporter 2 Co m pa ny Na me 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phono 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12 Containers 
No. Type 



13. 
Total 

Quantity 



14. 
Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



.0 - / D T 



.0 1 8 



D. Additional Descriptions for Materials Listed Above 






V 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify Lhe materials described above on (his manifest are nojfsubject^b federal /eolations for reporting proper disposal of Hazardous Waste 




Printed/Typed Name 



Month Day Year 



17. Transgoj^er 1 Acknowledgement of Receipt of Materials 




//?//,'/ 



Month Day Yea: 



1B. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Month Day Year 
III 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: Cerlificalion of receipt of waste materials covered by this manifest excepl as noted In Item 19. 



Printed/Typed Name 



Signature 



■/^ 



h JfV 



Month Day Year 

\/y-%\°\ 






■Wi 



% 



^ 



TRANSPORTER #2 




punt oi type ' ■:;■ ■"■'. ( 

deslo^rj fbruse on eSla (ia-p!tcbj typewriter.) 



6426 HAY ROAD 

VACAV1LLE, CA 95687 

(707)678-4718 



: ?.&%%£$? J 



NON-HAZARDOUS 
WASTE MANIFEST 



[1. Generator's US EPA ID No. 
NOT APPLICABLE 



Manifest 
Document Wo. 



2. Pagel 

of 



Authorization Mo. 

3305 



&. 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



ny Nam 



) 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



et-see-; 



S. Transporter 1 Company Nffme 

Cross Trucking, Inc 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C Facility's Phone 
(707)678-4718 



11, Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 

Unit 

Wl/Vol 



Soil contaminated with gasoline and lead (Hon-RCRA, Non-Hazardo is) 



0- ) D 



0- 0-0.1.8 



D. Additional Descriptions for Materials Listed Above 






E, Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16, GENERATOR'S CERTIFICATION: I certify the materials described above on Ihis manjte'st a/4 not subject ifi federal regulations far reporting proper disposal of Hazardous Waste 




Printed/Typed Name 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt ol Materia; 




flL>>J o /-h>-**«J$ 



Printed/Typed Name / y 

_ /L 



,tontli Day Year 

4LfM * 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Month Day Year 
1 1 1 



19, Discrepancy Indication Space 



20. Facility Owner or Operator: Gertiiicalion of receipt ol waste materials covered by this manifest except as noted in Item 1_<L 



( 



P ri ntGd/Typed~Ra' m s 



i/TyperJ'Ra' 



Sign 



nalure 



/ 



Month Day Year 



1 -7- .-_! . 



TRANSPORTER #2 




please LSnE or t]fl 




i-vnr or type - 

designed for use on eiite (t2-pitch) typewriter;) 



Mvvoimi nvjrtu i_rt(ML/rii_i_ 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address ^ & fj- es ±^± TrUSt 

1750 Lincoln Boulevard 
. _ , , m , San Francisco, CA 94129 



5. Transporter 1 Company Name 

Cross Trucking t Inc* 



US EPA ID Number 

NOT APPLICABLE 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



2. Page 1 
of , 



V-> *J \J C_ T 



— =1, — = 'Z 



Authorization No. 



33053. 



A. Transporter's Phone 
(707)823-1483 



B. Transporter's Phone 



C. Facility's Phone 
(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 
WWol 



Soil contaminated with gasoline and lead (Non-RGRA, Non-Hazardous) 

oo i 



D.T 



0.0.1 .8 



D. Additional Descriptions lor Materials Listed Abovo 

-<i\L. 4*= can 



E Handling Codes for Wastes Listed Above 



15, Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifesfare npfsubj'ect lo fedafal regulations (or 



Printed/Typed Ma me 



17. Transnpffej/1 AcknowledgementjCnSReceip^of Materials 




- - t- i— I -. /"• -,- / 



PrintedrTvge-i 



w;f\lifrtei 




PfHl- *t 



16. Transporter 2 Acknowledgement of Receipt of Materials 




r reporting proper disposal ot Hazardous Waste. 



Month Day Year 



Month Day Year 

\M\l-?\o 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 



20 Facility Owner or Operator: Certification of receipt of waste materials covered by this manifest except as noted in Item 19. 



Printed/Typed Name, i , / 

wJL- IjJM 



Signature^ /t X> 



TRANSPORTER #2 







Month Day Year 

VAt2M 



$&&' . '-'A 



M& : 



Please print o: type 

j(Fomi designed for use on elite (12-pi 




NWo rir> . , ,twu uMlNUhlLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UJUCv 1 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of , 



Authorization No. 



33fl5, 



3. Generates Name and Mailing Address ^ p residlo Trusfc 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



4 15 } 56 1 -508 2 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transpo rte r's P h one 

(707)823-1483 



7 . Tra nsporter 2 Com pa ny Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



11. Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 

Unit 

Wl/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoi s) 



0.0.| 



D .T 



0.0.0 .1 .8 



b. 



D. Additional Descriptions lor Materials Listed Above 



£1 ^C 



Jh 5 G ? 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest.a're no/subject tc/sdera^fegulations for reporting proper disposal of Hazardous Waste. 




Printed/Typed Name 



Month Day Year 



17. Transporter 1 Ackno^HedgerrjeVit of Receipt ol Materials 



PrMd^pgd NaJie j f 



Month Day Year 



18. Transporter 2 Acknowledgement of Receipt ol Materials 



Printed/Typed Name 



Signature 



Month Day Year 
I I I 



19. Discrepancy Indication Space 



20. Facilily Owner or Operator: Certification of receipt of waste materials covered by this manifest except as noted in Item 19. 



Printed/Typed Name 



Signature 



Month Day Year 






TRANSPORTER #2 




sis iet! !or,;li! 



iise on elite (12-oiteh) typewriter) 




NWb HAY HUAU LANUhlLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-4718 



UOU£_U 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manitest 
Document No. 



2. Page 1 

Of i 



Authorization No. 



3305.% 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 > 561-5082 



5. Transporter 1 Company Name 
Cross Trucking, Inc, 



6. US EPA ID Number 

I NOT APPLICABLE 



xTOWSSRfe 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13 

Total 
Quantity 



14. 

Unit 
WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoi s) 

/ 



D T 



18 



D. Additional Descriptions for Materials Listed Above 







E, Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifes 



emulations for reporting proper disposal ol Hazardous Waste. 



Printed/Typed Name 



Month Day Year 

\/JL \g£M 



17. Transpose r 1 Acknowledgement of Receipt of Materials 



Printlduyped Name 



itld, 



-e^ 



•Alt 



frfey 



Month Day Year 

l/-ai/;»ia2J 



16. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 



r Opera lor: Certification of receipt of waste materials covered by this manifest except as noted in Item 19, 




Si&& 



%^td 




Month Day Year 

\/3-\/7\& 



'■Si 



:;-,".,■'.- -■■■' 



B^Sa^aflyrea;. -■■-*■■■-:■-:• ■--:■■ ■? i -*y_---i 1 ~^j-j?\}\ 



ORIGINAL - RETURN TO GENERATOR 




..:■■,. :-:r 



r 1ease print or type 

infirm f^signed for use on eSte f)2- 




NWS MAY riUAU LANUML 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



KJ O KJ £_ (i 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2, Page 1 
Of i 



Authorization No. 



3305 .^L 



3. Generator's Name and Mailing Address T u Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4, Generator's Phone ( 



445 ! Sfi1-SQa2- 



5, Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

| . . NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



1 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Ptione 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 

Unit 

WtfVol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



.0 . | 



D T 



18 Y 



D, Additional Descriptions tor Materials Listed Above 



-\~~7ui Jfc |oil 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manitasfare nifl subject to 



ions for reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



Monlh Day Yea. 



17. Transporter 1 Acknowledgement of Receipt of Materials 



^Printed/Tycwd Name 



Month Dsy Ye&r 



18. Transporter 2 Acknowledgement ot Receipt of Materials 



Printed/Typed Name 



Month Day Year 

III' 



19. Discrepancy Indication Space 




ORIGINAL- RETURN TO GENERATOR 



1,-i-.- -,■■-.; , ■■„ ■ '■■'■■- :^H 




as^ print of "type- 
ami designed fjr use on elite (12-pitdi) typewriter.) *. 



NWS HAY HUAU LANUHLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



U *J U L. U 



■' - "■- V^:: : ^^-v 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Pago 1 

of ! 



Authorization No. 



3305 Q, 



3. Generator's Name and Mailing Address "phe Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 

4. Generators Phone ( 4I5 ) 561 _ 5Q g2 

6. 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 

No. Type 



13. 

Total 

Quantity 



14. 

Unit 
WlA/ol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardois) 

| 



D T 



18 Y 



D. Additional Descriptions for Materials Listed Above 



tor materials Listed adovc ,*f\ 

■=T-7t.t<i gfe T- I 



E. Handling Codes for Wastes Listed Above 



1 5. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify the materials described abewe on this 



t subject to H J^ral regulations for reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



Month Day Year 



17. Transporter 1 Acknowledgement ol 




rials 



Printed/Typed Nai 



Month Day Year 



18. Transporter 2Xcknowledgejfienl of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



13. Discrepancy Indication Space 




ORIGINAL -RETURN TO GENERATOR ™™ ' ! ■!■■■ ■HM I 1 



"t-i 11 ifil* 
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TRUCKING MANIFEST LOG 
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PERFORMANCE EXCAVATORS, INC. 
TRUCKING MANIFEST LOG . 



JOB NAME/NUMBER 



■»,„„^,„ w ^ *#% ■ DATE li~lr~Q^ 

DESTINATION OF MAT'L j/dV 7&rt /•) ^ 

WASTE PROFILE NO. >?&»"-.&> TRACKER /?£>+- 





WAV W 


_c)AA (/Ac/£IJ\.LCC 


















TRACKING INFO. 


TRANSPORTER rNFO. 


WEIGHT INFO. 


TIME INFO. 


LD 


MANIFEST # 


TAG 


DRIVER r r ■ 

NAME 


HAULER 
TRUCK # 


LICENSE # 


TYPE 

OR** 

AXLE 


TARE 


TOTAL 


NET 


SITE 
ARR 


DEP 


RET 
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tf^a^t 
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Please print or type 

JFoitn designed for iisa or) elite. (12-pi: 




INVVi MAY hUAU LMINUhlLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UJULo 




^''■' r r'"'.'' 



NON-HAZARDOUS 
WASTE MANIFEST 



Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



Page 1 
of , 



Authorization No. 



3305 .*L 



3. Geitiator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



445 — 561 - 5082 - 



5. Transporter 1 Company Name 
Cross Trucking, Inc, 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Sile Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

{707)678-4718 



1 1 , Waste Shipping Name and Description 



12. Containers 

No. Type 



13. 

Total 
Quantity 



14. 

Unit 
Wl/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoi 



0.0 . / 



n j 



0.0.0 1 .8 



rj. 



D. Additional Descriptions for Materials Listed Above 

Lie* l)pe3>£flL 



E. Handling Codes for Wastes Lisied Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are not subject to federal regulations tor reporting proper disposal ot Hazardous Waste. 




ORIGINAL - RETUBN TO GENERATOR 



■wmm 

prm designed-tor use ; ori elite (1 2-pitcti} typewriter.} >\ ;' 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

{707) 678-4718 



u ou o u 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generators US EPA 10 No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 

Of H 



Authorization No. 



3305.^ 



3, Generator's Name and Wailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( , i c ) 56]_5n82 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

I NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

{707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12, Containers 
No. Type 



13. 

Total 
Quantity 



14. 

Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardotjs) 





M 



D T 



18 



D. Additional Descriptions for Materials Listed Above 

Lie *t fDlSH'i 



E. Handling Codes lor Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: i certify the materials described above on this manifest are not subject \6 federal regulations lor reporting proper disposal of Ka;ardous Waste 



Printed/Typed Name 



jZ*/A*J ££&±&£&££ 



Month Day Year I 



17. Transporter 1 Acknowledgement of Receipt of Materials 



PrinJprWyp/d Nar/e 1 



Month Day Year 



1B. Transporter 2 Acknowledgement of Receipt ot Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 




r ' - " : 



ORIGINAL- RETURN TO GENERATOR 



. . ' ■'" ' 



: Please pjinl or type. \ ,> . -. '■.-,'-..■ 

^(Fortn designed for L uae on elite (te^phch). typewriter.} 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



uouOi 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 

Document No. 



2. Page 1 

of , 



Authorization No. 

3305. ^L 



3, Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



A15. ' 561-5082 



S. Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

| . . NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



S. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 , Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 
Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardot s) 

0/ 



D T 



18 



D, Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16 GENERATOR'S CERTIFICATION: I certify the materials described above on this rrian^^rfra not subjec/o tertera>jegulalions tor reporting proper disposal of Hazardous Waste 



Parte d^Typed Name 



Mopttt Day Year 



17. Transporter 1 Acknowledgement of ReceipKif Materials 



Jftiowledgefient of Receipt ot Materials 



Printed/Typed Name 



Month Day Year 



18. Transporter 2 AcKnowledgefient of Receipt ol Materials 




ORIGINAL - RETURN TO GENERATOR 




'x^-lease Pnnit or typ? 

' TjFcitm designed for use on .elite (12-pilch) typewriter) 



NWS HAY HOAU LANUHLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

{707)678-4718 



o vjvj o c_ 




NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 

of i 



Authorization Wo. 



3305 f)^ 



3. Generator's Name and Mailing Address T]i e Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 

4. Generator's Phone (,, ,- )cnt cno 

41 5 '561-5082 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



\RW5W3$&3 



7. Transporter 2 Company Name 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardou 



s) 




D T 



18 



b. 



D. Additional Descriptions for Materials Listed Above «^ 



E. Handling Codes for Wastes Listed Above 



15, Special Handling Instructions and Additional Information 




ORIGINAL- RETURN TO GENERATOR 



■^ Rease print or type ■■■- ■ 

i designed far (is6 do elite (12-pjteh) 




NWb HAY HUAU LANUNLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UjOJJ 



.-■ 



: 3l 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No, 



2. Page 1 
of , 



Authorization No. 



330^ 



3. Generator's Name and Mailing Address 



A. Generator's Phone ( 



415 — 561-508 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 
2 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. T ranspo rte r 2 Com pany N a m e 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 -'". ' 



10. 



US EPA ID Number 



NOT APPLICABLE 



C, Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

Wl/Vo! 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardot s) 

.0 . | 



D .T 



.0 .0 .1 .8 



D. Add itional Desc ripli on s for M ate rials Listed Above 

Lie #= o p in y? 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




1 6. GENERATOR'S CERTIFICATION: I certify the materials described afapw; gn this mgnilest ar^nol^Object to federju regulalorj^for reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



Signatii 



Month Day Ycsr 

l/z-l/V>3 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Crrem 4&xlii 



SignaFurl 



Month Day Year 



ORIGINAL- RETURN TO GENERATOR 



vi^Vi? 



ff;orm designed fcr^ise on ^ife(12-pitch)iype.wiTiter.) - 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 



UOUOH 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 

of , 



Authorization No, 



3305 §^ 



3. Generator's Name and Mailing Address Tt,„ Prp=;id"in Tru<?t 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 's6i-sn«7 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



S. US EPA ID Number 

| . , NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, C A 95687 



10- US EPA ID Number 



NOT APPLICABLE 



C, Facility's Phone 
(707)678-4718 



11. Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

To la I 

Quantity 



14. 
Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



0.0 . | 



D T 



18 



D. Additional Descriptions for Materials Listed Above 



Lie * vjfl^BO 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify the materials described above on this 



proper disposal of Hazardous Waste. 



Printed/Typed Name 



Month Day Year 

\/M/f\*J 



17. Transporter 1 Acknowledgement of Receipt of Materials 
^ j » ^y 



Printed^~yped Nam 



inted.TTyped Namsjf ^-, .. 



Month Day Yes. 



18. Transporter 2 Acknowledgement of Receipt ol Materials 



Printed/Typed Name 



Month Day Yc,ir 

III 



19. Discrepancy Indication Space 




■ v:.,- 



ORIGINAL - RETURN TO GENERATOR 



aseprfnlortype 
pnn designed for use onajile.(lg-pilch) typewrite;.) 




NWti HAY HOAU LANUHLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

{707)678-4718 



U OU oo 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
ol 1 



Authorization No, 
3305, 



3^ 



3. Generator's Name and Mailing Address ^i „ „„ „,-j-:„ rr_..„.- 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Gators Phone ( ^ ,, ) ^^, nR? 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. T ranspo rte r 2 Compa ny N ame 



8. US EPA ID Number 

| , , NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
" VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

WtA/olj 



Soil contaminated with gasoline and lead (Non-RCEA, Non-Hazardous) 



0,0, | 



D T 



18 



D. Additional Descriptions [or Materialslisled Above 



"Y^-ic^H -312, 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify thg materials ctescnbet] above on lliis manifest a r/not Object to federal r™ illation sjor reporting proper disposal o( Hazardous Waste 



Printed/Typed Name 



Month Day Ysar 



17. Transporter 1 Acknowledgement of Receipt of Materials 



P ^fi^ra^p 




M-onth Day Yoar 

\Mimm 



13. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 




■::i::\y?^: y: L-':-; 



. ^Please print or type- ;.'.'■■■':. ■ .--■■-;- . ■ ' '■"-"■ 

■ < ''^F6rrn..cfe^hedYi>ru^.6n._feiljte (12-pflch) typewriter:) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



ouou 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generators US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address .p^ p res i<lici Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



l\ s } qfii-snft? 




5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9, Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardo 



D. Additional Descriptions lor Materials Listed Above 



oitional uescriptions lor Materials Listed Above , / — \ *s. 



^itt.^ 9- 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certily the materials described above on this ganjiljC aryniot sub] eel p federal regulations far reporting proper disposal of Hazardous Wasie 



Printed/Typed Name 



Month Day Year 

l/-*l/-.rU-3 i 



1 7. Transporter 1 Acknowledgemstriof Receipt of Materials 



i^/Typed Name V 



Monlti Day Year 

\tm±M 



1fi. Transporter 2 Acknowledgement ol Receipt of Materials 



PrintedTyped Name 



Signature 



Month Day Year 
III' 



19. Discrepancy Indication Space 



20. Facility owner or Opera la npertlffcition of receijSNtf waste materials covered by this manifest except asjwTetTin Item l"a 



Prir/ytl/Typed Name 




Monti} Day Year 



— \ m/T\?m 



ORIGINAL - RETURN TO GENERATOR 




'^.Pteasp print or type ' ,...._ 

'/{Form designed for use on ©lite (12-pHch) typewriter) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



uuuo s 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No, 



2. Page 1 

or i 



Auihorizatton No. 



3305 /L 



3. Generator's Name and Mailing Address 



4. Generator's Phone { 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



415 561=5083 



Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12, Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 
VWVol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardo is) 



0. 0. j 



D T 



18 



D. Additional Descriptions for Materials Listed Above . 

Lie it OPoMt-^ 



E. Handling Codes for Was las Listed Above 



15. Special Handling Instructions and Additional Information 




15. GENERATORS CERTIFICATION; I certify the materials described above on this 



'tions for reporting proper disposal ot Hazardous Waste. 



Printed/Typed Name 



w/tgrf Ss£u%A^r^- 



Month Day Year 

\f2.\rr\»? 



1 7. Transporter 1 Acknowtedgemdnl or Receipt of Mate 



tvledgpmdfi 



Printed/Typed Name 



(k*\ c^ -r rj c_q 



Mcnth Day Year 

ut\/r\o: 



18. Transporter 2 Acknowledgement of Receipt ol Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 



M 



sprint or type.;S\r - -; ; : 
i designed far usa on -elite (1£-pitcih) typewriter.). 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UOUOO 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manliest 
Document No. 



2. Page 1 
ft 1 



Authorization No. 

3305. 2L 



3. Generator's Name and Mailing Address m-u Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 J sfii-sna? 



S. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



8, US EPA ID Number 

| , , NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. 



US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12, Containers 
No. Type 



13. 

Totai 

Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Hon-HazardoL s) 



0.0 J 



D T 



18 



D. Additional Descriptions for Materials Listed Above 



E, Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16, GENERATOR'S CERTIFICATION: I certify the materials described above on liiis manifest arej»fjt subject to f/deraLr&BUlations for reporting proper disposal of Hazardous Waste 



Printed/Typed Name 

Kit Am ssstsf/i^rf- 



Month Day Year 

\tL\t-f\<? 



1 7. Transporter 1 Acknowledgement of Receipt of Materials 




5&7P 4/:/a7 



Month Day Y$& 



18, Transporter 2 Acknowledgement o I Receipt of Materials 



Printed/Typed Name 



Month Day Year 



19. Discrepancy Indication Space 



je.prtrriD^tyra.^'.". 
£orm designed tor use on elite (12-pitch) typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



uuuoo 



_ ■. .,. ■ 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 

of i 



Authorization No. 



3305, 



3. Generator's Name and Mailing Address TUp Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( , , ,- ) c , , moi 

itlh ^ni-Tl)H/ 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7 Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ED Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 

Unit 
WWo! 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



0.0, j 



D T 



18 



D. Additional Descrip ti on s fo r Mate ria I s Lis led Abo ve 

Lie #Sf%i3 t f7 



E. Handling Codes for Wastes Listed Above 



1 5. Special Handling Instructions and Additional Information 



m 





16. GENERATOR'S CERTIFICATION: I certify the materials described above on this rnanif 



nrjt subject (federal regulations for reporting proper disposal of Hazardous Waste 




fr7dor.il reg ulations tc 



Printed/Typed Name 



Month Day Year 

I /2-|/j"|oj 




'y{A-i<^ 




g SJ4 KM 



Month Day 



18, Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
III 



1 9. Discrepancy Indication Space 



ORIGINAL - RETURN TO GENERATOR 



Hease pririror type 



eskjried Ionise gn elite (Ig-pitch) typewriter.) 



.nU LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 
(707) 678-4718 



63040 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2, Page 1 
of , 



Authorization No, 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



445 — 561-5087 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7 Transporter 1 Company Name 



US EPA ID NumbQr 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10, US EPA ID Number 



NOT APPLICABLE 



C. Faciiily's Phone 

{707)678-4718 



1 1. Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoiis) 

0,0 \ 



D T 



.0 .0 .1 .8 Y 



d. 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16, GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest 



ra] regulations for reporting proper disposal of Hazardous Waste. 




Printed/Typed Name 

Aft? *■* 




Month Day Year 



Month Day 



18. Transporter 2 Acknowledgement ot Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
III' 



19. Discrepancy Indication Space 



20. Facility Qwner or Operator: Certilicatip^j-flfTeceipt of wSste materials covered by this manifest except as noted in Itei 
I 



:e(//X/pe 




Printed/Xffied Name 



Signature 



Month Pay Year 







TRANSPORTER #2 



•;■?■■ 



ii-PJease print .or type 
""grat. designed (or use on "elite (J2-pifchj typewriter,) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 



UOU41 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 

Document No. 



3. Generator's Name and Mailing Address The Presidio TrUSt 

1750 Lincoln Boulevard 
San Francisco, CA 94 129 



4. Generator's Phone ( 



415 > '561- t 5082 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



2. Page 1 
of r 



Aulhorr^alion No. 



33.05.3_ 



A, Transporter's Phone 
(707)823-1483 



B, Transporter's Phone 



9. Designated Facilily Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12, Containers 
No. Type 



13. 

Tolal 

Quantily 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 







D T 



18 



O, Additional Descriptions for Materials Listed Above 

tAA. * falsity 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Informalion 




16. GENERATOR'S CERTIFICATION: I certify the materials described above on this mariifegt^?rq/gt subject tOjfederal^flUlalions fur reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



Month Day Year 

\/.2.\f-r\*? l 



ORIGINAL - RETURN TO GENERATOR 






? print or type ...:-. . " i . ■; 

designed for .use on eltfe .{1 £^pttch) typewriter. ) " 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-4718 



UJU4L 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 

Document No. 



a. Generator's Name and Mailing Address fho Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 ! 561-S087. 



2. Page 1 



of 



1 



Authorization Mo. 
3305.^ 



5. Transporter 1 Company Name 
Cross Trucking, Inc, 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



a. US EPA ID Number 

I NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 





12. Containers 



No. 



Type 



D T 



13. 

Total 
Quantity 



18 



14. 

Unit 
WVVol 



0. Additional Desc rip lions tor Materials Listed Above 

tve 4t UP 637- a 4 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manilest/fg ng/subject to jftteral regyfjtions for reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



&(&** S&Eu&A^f 



Month Day Year 



17 Transporter 1 Acknowledgement of Receipt of Materials 



^PflhtedfTypediName / ^ 



\*-<t~ 



Month 0jy VeJ. 

l uiim j 



1 B . Trans po rter 2 Ac kn ow I e dg ement of R eceipt of Mate rial s 



Printed/Typed Name 



Signature 



Month Day Year 



1 9. Discrepancy Indication Space 



20. Facility Owner or Operator: 



Slgnstuf^r 7 



& 



Printed/Typed Name 



ORIGINAL - RETURN TO GENERATOR 



•■(Form d 



irint or type , - ■ ■: 

isigned for use on elite 112 -prtcE^typ^vwitar,) : 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



bj I | /I 
out 



J 




NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No, 



2. Page 1 
of , 



Authorization No. 
3305 ."IL 



3. Generator's Name and Mailing Address 



Generator's Phone ( 



4 15 561 - 508 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 
2 



Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A, Transporter's Phone 

(707)823-1483 



7, Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



H. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



.0 . J 



D T 



18 Y 



D. Additional Descriptions for Materials Listed Above 



Lac 4^ $??5?/0 



E. Handling Codes (or Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATORS CERTIFICATION: I certify Lite materials described above on Ihis manifest ate-not subject to fed/raf regulations/br reporting proper disposal of Hazardous Waste. 





Prinied/Typed Name 



Month Day Year 

i/-*i'n«3 



17. Transporter^ Acknowledgement of Receipt of Materials 



'WJdtieisdA 



Month Day Year 



1 8, Tra reporter 2 Acknowledge merit of Receipt of Materials 




ORIGINAL -RETU 



ise (Mint or type •■ 



ihjn itesignadtbr use on elite (12-pitch) lypeywltef,) ■ 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 



OJU44 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generators US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4 - Generalor ' 5Phone( 41S Nfil-SOR? 




5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 
NOT APPLICABLE 



A. T ra nsporter' s Pti one 
(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. USEPAIDNumbor 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardc 



12. Containers 
No. Type 



D. AdditionaLDescriptions (or Materials Listed Above 






(3fVT 



E. Handling Codes for Wastes Listed Above 



y e , 



1 5. Special Handling Instructions and Additional Information 




1 6. GENERATOR'S CERTIFICATION: I certify the materials described above on this maral^st are/not subject to federal retmi^tipris lor reporting proper disposal of Hazardous Waste 



Printed/Typed Name 



Month Day Year 

I/-*IaTU* 



17. Transporter 1 Acknowledgement of Receipt of Materials 



•s 



Wf^ 



njed/Typed Name 
sporter 2 Ackrfo 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
III 



19. Discrepancy Indicalion Space 




ORIGINAL - RETURN TO GENERATOR 



i'm 'i "i jiihj rnnnrw 



SPteasa printer troe : :.^-. 

' fiJFJMTin designad far use on elite (12-prtcti) typewriter.) ■: 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 



UOUHO 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 

Document No. 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



415 ' Snl-^08 ?. 



5. Transporter 1 Company Name 
Cross Truckings Inc. 



US EPA ID Number 
NOT APPLICABLE 



Authorization No. 



3305.^ 



( T 707W-?4 e 83 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
{707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 

Unit 
WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardou 



D T 



1 



D. Additional Descriptions for Materials Listed Above 



ipiiunt, lur iviaienais Listen ftoove f^f~\ /> JQ /*■ , I t- 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16- GENERATOR'S CERTIFICATION: I certify the mats rials described above on this manifest ar&ffoUCbiecl lo 




ilations for reporting proper disposal ot Hazardous Waste- 



Printed/Typed Name 



jree<~&A*-^ 



Signatun 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Prin 



18. Trar 



orith Day Year 

\/*m 



spotter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
III 



19. Discrepancy Indication Space 




■ .i^:" j . ■-..^. :■-:::.'■.. . ■ ■:...;..... 



ORIGINAL -RETORN TO GENERATOR I 



;e print or type ■' ; '. ,.- i'*- . ; "' 

j.ifesigneLlfor use on eEte (f 2-pifcti) tyjpiswrfter.} 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



OjuhO 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 

of j; 



Authorization No. 



3305 £» 



3, Generator's Name and Mailing Address m>,a Prp^iriin Trust 

1.750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phono ( 



-U$ — 561-50H? 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Prions 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9, Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. 



US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Descriplion 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 

0.0. j 



D T 



18 



D. Additional Descriptions lor Materials Listed Above 



Lie fr s pf/3 y? 



E. Handling Codes (or Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




15. GENERATOR'S CERTIFICATION: I certify the materials described abora or this marifi 



hject to fe/eral regulations tor reporting proper disposal of Hazatdous Waste. 



Printed/Typed Name 



Month Day Year 

lA«U>1'J| 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Prirfec/Tyrfed Ma me/1 




l/ist &. >T 



Month Day Year 

i /-ai/-rH 



18 Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
111 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR 



y3rin* : or type ;'■.(■.' •,; 

. eaign&d fpruse <ni elite (12-pilch) typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 



Oouo c 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 




415 — 561-5082 



5, Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



B. Transporter's Phone 



C. Facility's Phone 
(707)678-4718 



1 1 Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 

Unit 
Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoi s) 
0.0./ 



D T 



0.0.0 .1 .8 



D. Additional Descriptions for Materials Listed Above 



Ucfc tJP IH Y? 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are not subject to fedoral regulations for reporting proper disposal of Hazardous Wasle. 



Pjjfttejfn"yped Name 



i 




Month Day Year 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Printed/Typed Name - > „, 






Month Day year 

\/j\/m 



18. Transported Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Month Dgy Year 



_l_L 



19, Discrepancy Indication Space 




ORIGINAL- RETURN TO GENERATOR 



i designed fonusa on eJite (12^^}.ttfj9wrrter,} 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 






NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No, 



2. Page 1 
of , 



Authorization Mo. 



3305 



3. Generator's Name and Mailing Address ^ g g re gj.^£ Trust 



<1 , Generator's Phone ( 



1750 Lincoln Boulevard 
San Francisco, CA 94129 



415 — 5frl-5Q82 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



_i 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Typo 



13. 

Total 
Quantity 



14. 

Unit 

WtfVol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardou 



D T 



.0 .0 1 .8 



D. Additional Descriptions for Materials Listed Above 






E, Handling Codes for Wastes Listed Above 



15, Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify Hie materials described abova on this man&fst ar^iol subject* federal regulations for reporting proper disposal of Hazardous Wasle 



Prin 



t ££E.is$^ 



Month Day Vear 




J>v 



Month Day Yasr 

1/ i l l fin 43 



1B. ^raniporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature^ 



Month Day Year 



19. Discrepancy Indication Space 





20, Facility Owner or Operator: Certification of receipt of waste materials coven 




PrintedfTjpeti N 



& 



ORIGINAL -RE 



TO GENERATOR 



mm 



e print or type ■-... . 

i designed for: iiW.m elite (12-pitch) typewriter;) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 



UJUOH 



NON-HAZARDOUS 
WASTE MANIFEST 



J, Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document Wo. 



2. Page 1 

of - 



Authorization No. 



TWS 



fc^p i^M 



3. Generator's Name and Mailing Address fjk e Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4, Generator's Phone ( 



415 L5&l=5fl&2 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



8. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C, Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No, Type 



13. 

Total 

Quantity 



14. 

Unit 
Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 

3 



D T 



3 18 



D. Additional Descriptions for Materials Listed Above 






1 5. Special Handling Instructions and Additional Information 



E. Handling Codes for Wastes Listed Above 




CERTIFICATION: I certify the materials described above on this manifest j are"fe)l subject ig^edorai regulations tor reporting proper disposal el Hazardous Waste 




jbfoj JSELAuau^ 



Month Day Year 



17f Transporter /Acknowledgement of Receipt of Materials 



2 



fni y\^i^J sr ^_ 



1 8. Transporter 2 Acknowledgement of Receipt of Materials 



sftmft Day Year 

1 /^/^ 3 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 




ORIGINAL - RETURN TO GENERATOR « 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



OJUOJ 




jpnnt ortype^.. 
qeWgnedfolr'uS9:one|te-(f2-ptich) typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA95687 

(707)678-4718 



UJUOO 




NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of 



3. Generator's Name and Mailing Address m^g presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 ] sfii-sos? 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phono 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



Soil contaminated with gasoline and lead (Won-RCRA, Non-Hazardoi 



s) 
0.0 J 



D. Additional Descriptions for Materials Listed Above 

Lie *- 






E. Handling Codes for Wastes Listed Above 



1 5. Special Handling instructions and Additional information 



16.GENERATOR'SCERTIFICATION:lcertirylhematerialsdescribedaboueonthismanitast 



ubjecl to federal regulations tor reporting proper disposal of Hazardous Waste 




PriptediTyped Name 




Month Day Year 



1 7 /Transporter 1 Acknowledgement of Receipt of Materials 



'"" tgtyH 0I4C 



Month Day Vear 



1B. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



19. Discrepancy Indication Space 



ORIGINAL - RETURN TO GENERATOR 



se print gr.type . - -. . J. . ■'■".. . 

1 designed tor ti!^ dfi'elHs- (12-pstth) typawfriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



OvJUO 




NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Documenl No. 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



) 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



6. US EPA ID Number 

j NOT APPLICABLE 



7. Transporter 2 Company Name 



8. US EPA ID Number 

| , , NOT APPLICABLE 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



US EPA ID Number 



NOT APPLICABLE 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Hon-Hazardo 



D. Additional Descriptions for Materials Listed Above 






15. Special Handling Instructions and Additional Information 



16. GENERATOR'S CERTIFICATION: I certify Itia materials described aboue or this mafli 



'rijUMl/Typed Name 



1 7. Transporter 1 Acknowledgement of Receipt of Materials 



Printed 



18. Transporter 2 Acknowledgement of Receipt ol Materials 



Printed/Typed Name 



19. Discrepancy Indicalion Space 




20. Facility Owner or Operator: Ce/lifi/ation 



Printed/Typed Name/ £ 



^™^ ORIGINAL - RETURMTO GENERATOR 



.,.„ print or type 

efrhriesignaJ for use on elite (12-ipitch) typewriter.} 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



03UBO 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generators US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No, 



2. Page 1 
of 



Authorization No. 



3305 fU 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 



415 — 561-50^3- 



5, Transporter 1 Company Name 

Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA tO Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. 



US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 

Unit 

Wt/Vo! 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Ha2ardous) 



0-/ 



D T 



-0 I 8 



D. Additional Descriptions for Materials Listed Above 

Lie # ?Dl5lN 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are ndfsutjfect to federal regulations for reporting proper disposal of Hazardous Waste 



Printed/Typed Name 



/ '//(A/ .Vc : <~£sk/s 



Month Day Year 




T 
R 
A 
N 
S 

do 

\ B 

T 

E 
R 



17. Transporter 1, Acknowledgement of Receipt of Materials 




UL£- 






18. transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 

ill 



19, Discrepancy Indication Space 



F 

M A 

~ c 
I 

L 
I 

T 
Y 



20. Facility Owner or Operator: Certification of receipl ol waste materials covered by this manifest except as noted in item 19. 



.-rtinted/Typed Name , 



/^> 



Signajyro 



Oft 



J£s &£&£*&» 



MonSi] Day Year 



n~ 



~ — .".. ■' .. — : — 



U/I./VU 



■■>•■■■:■ 



t 



TRANSPORTER #2 






I Please prim or type , ■ • - 

Tjbtm designed tor use on eiito (1 Z^iitch) lypewrflet.) 



NVVS MAY MUAU LMNUI-LLL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



uouoa 



NON-HAZARDOUS 
WASTE MANJFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
ol 



Authorization No. 



3305 .9^ 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 
'i !5 ' 561-50 83 



) 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



6. US EPA ID Number 

I NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Tra ns porl e r 2 Company Nam e 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facilily Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. 



US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Kon-Hazardoi s ) 



12. Containers 
No. Type 



/ 



B T 



13. 

Total 

Quantity 



1 8 



14. 

Unit 

WWol 



D. Additional Descriptions for Materials Listed Above 






E, Handling Codes (or Wastes Listed Above 



15. Special Handling Instructions and Addiiional Information 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are not subjgtft to federal regulations for reporting proper disposal of Hazardous Wa$t& 



Printed/Typed Name 



m 



j 



'£ L 



t/ktf 



Signature 



Month Dzy Year 



17, Transporter 1 Acknowledgement of Receipt of Materials 




inted/Typed Name , 



16. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Month Day Year 
III 



19. Discrepancy Indication Space 



20. Facilily Owner or Operator: Certification of receipl of waste materials covered by (his manifest except as noted in Item 1 9, 



-Printed/Typed Nanne 



/I 



7J J///. 






/<yyj j^*c^- 



Month Day Year 



TRANSPORTER #2 



e print or typa v ■ .-'' 

t "designed for use on eJtt© (1 2.-pHch) typewriter.) ■ 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UOUOU 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No, 

NOT APPLICABLE 



Man if es l 
Document No, 



3, Generator's Name and Mailing Address ^he Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone (, . } , _=:riQ ? 



2. Page 1 



Authorization No. 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

| , , NOT APPLICABLE 



A, Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10, US EPA ID Number 



NOT APPLICABLE 



C, Facility's Phone 
(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 
Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



\ 



D .T 



.0 1 8 



D. Additional Inscriptions tor Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 




16. GENERATOR'S CERTIFICATION: I certify the materials described atxwe on this manifest arejiafsubjegl lo federal regijj&ions (or reporting proper disposal ot Hazardous Waste 



Printed/Typed Name 



l fAN Sc£i£$ctf J " 



Signatun 



Month Day Year 

i/-g-l/-Al*J 



17. Transporter 1 Acknowledgement of Receipt of Materials 



~H 



Printed/Typed Name 



ecge 



til 



'^ 



Signature 



Month Day Year 



YWSs 



18. Transporter 2 Adxnowlecjgemcnt ot Receipt ot Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: Certification of receipt of waste materials covered by Iriis monilest except as noted in item 1 9 




.. ....'.:. ■ 



ORIGINAL - RETURN TO GENERATOR 



■ '■" ■■;■ , - ; ". / 

, '^V . - . '4 ■"'" 

PERFORMANCE EXCAVATORS/lNC, 

TRUCKING MANIFEST LOG £ 



f 



■■ , 



JOB NAME/NUMBER - fo-tOd A3 / 

DESTINATION OF MATlTg^Ql 
WASTE PROFILE NO. 



PATE %J^MJ 

TRACKER y^ft UWt>2 - 



TRACKING INFO, 



TRANSPORTER TNFQv 



WEIGHT INFO. 



TIM K INFO. 



LD 

n 



MANIFEST U 



TAG 



DRIVER 
NAME 



HACKER 



LICENSE # 



TYPE 
OR# 
AXLE 



TA 



TOTAL 



NET 



SITE 
ARR 



DEP 



RET 



(sns 



it€wi 




ufo.C^.6 S D 






X 



voo Wz 



# 



a 



■fcsni 



tew!f 



TP513J 



-X 9) 



Ik 



#30 



1 



U 1 V* 



il 



[MP 



it) 



^m 



><^sk 



?:^o 



w 



v^ 



Wi 1 1 



feo ■'' 



£ 



T O- a 



IM^L 



€D 






bjiv^ 



ft<* 



i)L-4 



fctofe- 



L „ 



ikilJEo 



?:* 



Mbi» 



?fis 



ss 



fell3fi 



LT>iV£ 



CMai 



Hfe 



VI 




TO/t) 



SMl^^j 



Mi 



%£&& gp^WT 



bg£JSka&b 



WM 



fe&> 



Ui 



w 



fo&> 



% 



1*1 I 20. 



^g 



gMj &tf 



ifr^a-t 



I 



ks 



tb 



n.'Q 



t 



'•Vial 



grtOD'juKjt 



Hi 



gftMa fo-"51.<j- : 



&1%JZ 



i ;oS 



V3 



fci^ v ( 



^i^fftU^ 



MOM 



tA^i'^ gfc 



^qjlI 



fofe 



.«# 



tes 



1.;'. 



rt 



teloS 



-^t 



fo-.X 



<\DoMW tfr 



£ > $w i 



j^^JilB 



a 



k^bSo 



&9&-^tA 



K-4.1 



^osi-u^txtoAT 



"^IVs^ 



C 



:i^33to< 



n«ct. 



6 



tso?- 



v 



- 5*£.Pfcr^ .feti 



W. 



l%$liD-Sl^f 



Sas. 



<?:st 






5" 



6!>i^t> 



ii 



Vm : i^\ 



t 



l£pg*j 



M3-„ 



jP^T5> II ) 



?o4J 



g^gMgg 



af JLv^u-h 



1 



A- 



\M 



ik 



(*>rsb 



fcre-V> 



LlFq 



i^asC b 



D ^k^C^f ' -y 



A 



fe{# 



X 



1% 

ft 



Jfei£* 



0^C' 



•\^ 



EMac^j 



o ^i^foc rx) 



a 



oz 



k 



fc.^-1 i>-i_ 



5*2 



5&£L 



**ftU\ 



W 6 : n <iu;, : 



X 



m 



z 



ii 



4i>iyv 



r>\,i(E 



S&^j 



i?ft^&) Sir SWfct 



>^ 



u? 



>L 



at) 

21 



^r^ 



Scr^p-s 



Mi 



fyfesflto ^D 



£*«*> 



gl4oDi tJU 



^ 



jftjgH 



-S.hf..-t-"pj 



H tn-Su4 



X 



B4 



X 



x 



MS 



3L 



xz 



p v \ 












^^jg T so 



^RdSBi 



€.0 






X 






I 



7- 



\ 



:• -3 ; HjntKiasFgned for use. on efrfe fl 2-pttch) typewriter ) 



IJBeaWprint ur type. ■• 
Jforuse 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



OjliG 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's JS EPA ID No, 

NOT APPLICABLE 



Manifest 
Document No. 



3, Generator's Name and Mailing Address n^g Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( ^ ) 5^ 1 _5Q8 2 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



7. Tl^spTTfcr^jCompanyJdajHe 



1 



US EPA ID Number 

NOT APPLICABLE 



' t^W^^fp^^^ | 8 



US EPA ID Number 

NOT APPLICABLE 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



Sfir&v 



2. Page 1 
of , 



Authorization No. 

. 3305 .p3 



A Transporter's Phone 

(707)823-1483 



(SgfT^ - qg\ f 



C. Facility's Phone 
(707) 678-471 8 



1 1 . Waste Shipping Name and Descriplion 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardoi s) 

0.O.I 



D. Additional Descriptions for Materials Listed Above 



1 5. Special Handling Instructions and Additional Information 



12. Containers 



No. 



Type 



D T 



13. 
Total 

Quantity 



0.0 .0 .1 .8 



14. 

Unit 
Wl/Vul 



E. Handling Codes for Wastes Listed Above 



"L* 3u3 



k^id£B UPDfc3j&6 



IS, GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are/rol subject to federal regulations for reporting proper disposal of Hazardous Waste 



Printed/Typed Name 



Signatun 





Month Day 

i tH£l?i 



17. Transporter 1 Acknowledgement of Receipt of Materials 



W^d pgv£ 



Signatun 



16. T/atisporter 2 Acknowledgement of Receipt of Materials 



Monti} .Dan. 



Printed/Typed Name 



Signature 



19. Discrepancy Indicalion Space 



Month Day Yoar 
III 



20. Facility Owner or Operator; Certification of receipt of waste materials covered by litis manifest except as noted in Item 19. 



PrinlerJ/Typi 



W&4- fa 



Vtfzz* 



Signature 





Month Day Year I 



£i'& - . ,_ 



ORIGINAL - RETURN TO GENERATOR 



m 



. jcrtype ". 
i designator use on elite {1S-f itch} typewriter:) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



OJ1J.U 




■. -lit 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generators US EPA ID No. 

NOT APPLICABLE 



|£ 



Manifest 

'ocument No y 

ill 4 



2. Page t 
of I 



Authorization No. 

3305. ;0 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln. Boulevard 
San Francisco, CA 94129 

4. Generator's Phone { ^5 ) 561-5082 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



6. US EPA ID Number 

| . . NOJ APPLICABLE 



-T&3 



7. Transporter 2 Company Name 



_L 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9 Des i g nated Facil i ty N a me a nd Site Add ress 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



11, Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 
VWVol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardo&s) 

( 



D T 



18 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



r^t o-x 



li<^iJCt: rpO^k*^ 



■iyfo\ subject i 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are/rat $ghj<fct to federal regulations for reporting proper disposal of Hazardous Waste 




Printed/Typed Name 



Signaturi 



Month Day Year 

1 3- 133 1 *y 



17. Trangpprter 1 Acknowledgement ot Receipt of Materials 



FriVlawTyped Name \ 1 

-&^\! rat 



know 



Sign; 



tenth Duv Yes 



lot 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
I II 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: Certification of receipt of waste materials covered by this manifest except as noted in Item 1 9. 



Prjpwdffyped Name 





■■■■'' .-."■■'.. ■-'->: •:. 



Signature 




Month Day Year 



-^d. 



ORIGINAL - RETURN TO GENERATOR 




■signed tor usoon elite (12-pftch) typewriter.) : 



NON-HAZARDOUS 
WASTE MANIFEST 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



CQ1 1 1 

Ojij.1 



1 Generator's US EPA. ID No 



Manifest 



NOT APPLICABLE P^ m f3nX 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( 415 ) 561— 5082 



5 - afj profiter jA t 



SA.T 



US EPA ID Number 

NOT APPLICABLE 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 




9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 

3.0 .IblbDD 1 8 



D. Additional Descriptions tor Materials Listed Above 



15, Special Handling Instructions and Additional Information 



T*^ 10 



U^zs *wst 



16. GENERATOR'S CERTIFICATION; I certify the maleriais described above on this manliest am nc^subjec-no federal regulators (or [sporting proper disposal ot Hazardous Waste 



Printed/Typed Name 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Prinlodfl^EDd Name I — ~^ * __» i 



1B, Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



1 9. Discrepancy Indication Space 



20. Facility Owner or Operator: Certilication of receipt of waste materials covered by this manifest excepl as noted in Item 



Printed/jyped Name ,y f 



ORIGINAL - RETURN TO GENERATOR 





n; Of )ypp :. . ;-■.■.■■'■'-'■'.■■ _v .;■■■.. 
inji .designed for use on efrte: (12-pItdi] typewriter;) 



S HAY ROAD LANDFILL 
426 HAY ROAD 
VACAVILLE, CA 95687 
(707)678-4718 



6 



01 1 O 

JllO 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 




3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone j 4 £c ) 561-5082 



5, Transporter 1 Company Name 
Cross Trucking, Inc. 



7. Transporter 2 Company Name 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Hon-RCRA, Non-Hazard 



D. Additional Descriptions for Materials Listed Above 



15. Special Handling Instructions and Additional Information 



ui^-TOo. j^j lffi% 



16- GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest aj^f&Subject lo federal regulations for reporting proper disposal ol Hazardous Waste 



Printed/Typed Name 



17, Transporter 1 Acknpr?tqdgennenr)of Receipt of Materials 



rgggg ^\$t^' 



1B. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



19. Discrepancy Indication Space 



20, Facility Owner or Operator: Certification ol receipyfcf waste materials covered by thtsTnaniTi^t exi 




Printed/" "ype/hlamo 



ORIGINAL - RETURN TO GENERATOR 



TO. 7M 



(■ print of type , '. '.i ■■_■,.; 

' jeskjried tor use on elite (IZ^ttGh) typewriter :) = 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



POI -1 O 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



3, Generator's Name and Mailing Address Xtie Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone (4^5 ' 5 6 ] -5 8 2 



Manifest 
.Document No. 

Iks Q4 




2. Page 1 
of I 



Authorization No, 

3305.1 



5, Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

I NOT APPLICABLE 



A dW88S2SSR3 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Wasle Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 





12. Containers 
No. Type 



D T 



18 



13. 

Total 

Quantity 



14. 

Unit 

WWol 



D, Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



03 



15. Special Handling Instructions and Additional Information 



T*.K */ZK*/ /,^^,t Refill 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are ncj-?tftjecl to federal relations tor reporting proper disposal ot Haaardous Waste 




Printed/Typed Name 



Signalun 



Month (J^ajiv ^ ear 

i & m IT 



17. Transporter 1 Acknowledgement of Receipt of Materials 



TWZmM ;s*/S* 



Signature 



Month Day Year I 

hx\i\\o4 



1 S. Transporter 2 Acknowledgement of Receipt ot Materials 




ORIGINAL - RETURN TO GENERATOR 



J$Q.lk5. 



jepifrit or type ■ >'.'.. v 

1 designed for use on elite (1g-pitch) typewriter,} 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 







NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



3. Generator's Name and Mailing Address Xhe Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4, Generator's Phone ( ^ j c; ) 561_5Q82 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



7. Transporter 2 Company Name 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 9S687 



. please rrintar type . * ■.*■"'■" 

i(F6mi designed for use on eiita (1£-pSch).rypew[iter.} 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



bJl^i 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 



2. Page 1 
oi 1 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4, Generator's Phone ( 415 ) 561-5082 



5. Transporter JLCompany Name T 
Crdss Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. X 



< T 7r^2Y- h i?83 



7, Tra ns porte r 2 Com pany Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C, Facility's Phone 
(707)678-4718 



11. Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 
Unit 

Wl/Vol 



Soil contaminated with gasoline and lead (Non-RCEA, Non-Hazardous) 



| 



D T 



18 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Lisled Above 



2)3 



15. Special Handling Instructions and Additional information 



\Uc 



*^ \0^ 



i-Kgr^ WWCftC 



16. GENERATOR'S CERTIFICATION: I certify |he ma (ertals described above onlhfs manifest are noj^&tf^cl to fede/al regulations (or reporting proper disposal of Hazardous Waste 




PrinledfiTyped Name 



Signature''' 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Prin led/Typed Name ^~) 

Transporter 2 Acknowledgement of Receipt of 



Signat- 



Month Day Yea/i 



eipt of Materials 



Printed/Typed Name 



Signature 



Monlh Day YGar 



19. Discrepancy Indication Space 




-^C-ij^L'H 



ORIGINAL - RETURN TO GENERATOR 



S*oi 3£ 



:^PIeaso print or type .■ ■ ■'■".'.■ 

i&rT* ? 1 designed forws>p!Y^e/(i2^pi^}type«rHie^ 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



c 1 1 n o 




NON-HAZARDOUS 
WASTE MANIFEST 



1. Generators US EPA ID No. 

NOT APPLICABLE 



3. Generator's Name and Mailing Address 



4. Generator's Phone ( 4 1 5 



The Presidio Trust 
1750 Lincoln Boulevard 
San Francisco, CA 94129 
) 561-5082 



Manifest 
ntNo. 

3^4 



LJIn.il III 

pogy me 



2. Page 1 
of 1 



Authorization No. 
3305.1 



Wfitf f fflm&8g? inc. 



6. US EPA ID Number 

I NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



8. US EPA ID Number 

| NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 
Unit 

WUVol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardot 



s) 




D T 



.0 .1 .8 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



D3 



15. Special Handling Instructions and Additional information 



TLfc.** £qC[ U<Cwir£fc Tft^LLf 1 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are not subject to federal regulations for reporting proper disposal of Hazardous Waste. 



P tinted/Typed Name 



Pf*+1 S^<£t-B*L*a 




Month Day Year 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Prin led/Typed Name 



^a-j h HfiL/faAt 



,■*"? j^j jf f\ Month Day Year 



18. Transporter 2 Acknowledgement ol Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19, Discrepancy Indication Space 




20. Facility Ownarl or Operator: Ceitilication of receipl ol waste/materials covered by this manife] 

c // /I -A. / 



Printed/Typfld Name 



ORIGINAL - RET 



TO GENERATOR 



HO/S7 



; punt or t) 



JiForm designed for use on elite (l^-pitch) typewriter,) . 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 






NON-HAZARDOUS 
WASTE MANIFEST 



1, Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
pocumenLNo^ 



2. Pago 1 
of , 



Aulhori2alion No. 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 

4. Generator's Phone ( 4^5 '561-5082 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



I 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
{707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRAj Non-Hazardou 



s) 
3 .0 



D I 



3 1 8 



D. Additional Descriptions (or Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



fP- 



15, Special Handling Instructions and Additional Information 



rcK * lK 



Lc**<E <^><*H4 



1tj. GENERATOR'S CERTIFICATION: I certify the material described above on ihis manifest are not subject to federal regulations for reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



1 7. Transporter 1 Acknowledgement ol Receipt of Materials 




<UdLf7_ 



Month Day 



Printed/Typed Name 



jSV/^/Vaca ?> 



Month Day Yea, 

POl3-?l/) ? 



MS. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 



# onrsv- 



is print or type ' .: . 

fi'.'desigried tor-use on dile'(lg-j)rtch) typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

{707)678-4718 



UJ1L 



H 




NON-HAZARDOUS 
WASTE MANIFEST 



t Generator's US EPA ID No. 

NOT APPLICABLE 



3. Generator's Name and Mailing Address '1'he fresidlO Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Plione j 415 ) 561-5082 



Manifest 



5 > lH^a er T£f^$ri^ me inc. 



6. US EPA ID Number 

| , . NOT APPLICABLE 



7. Transporter 2 Company Name 



US EPA ID Number 
NOT APPLICABLE 



9, Designated Facility Name and Siie Address 
NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



1 1 . Waste Shipping Name and Description 



a. Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardc 



D, Additional Descriptions tor Materials Listed Above 



15. Special Handling Instructions and Additional Informalion 



T^* MOH 



iupx^e qftvs'ys 



16. GENERATOR'S CERTIFICATION; 1 certify the materials described above or* this manifest are ngt^tjbject to federa/regulations for reporting proper disposal of Ha.^aftfc-L'S Waste 



Printed/Typod Name 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Esgrtiti /& %& { 



18. Transporter 2 Acknowledgement of Receipt of Materials 



PrinteoTTyped Name 



19. Discrepancy Indication Spacg 




20. Facility Owner/or Operator: Certification pi receipt of waste materials covered by Niis manife 





Printed/Typr=H Nfimey 



ORIGINAL - RETURN TO GENERATOR 



Heasa print or iypa ': ■■;■■;■ 

■<Fpjm-iJHsJ3ned,;.iiaLi6q"6ii .fjlitojl g:pUclii typewriter '■).■', 



G 

^N 
E 
R 
A 
T 
O 
Ft 



NON-HAZARDOUS 
WASTE MANIFEST 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-471 8 



63125 



iasi 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



3. Generators Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( 415 J 561— 5082 



I 



Manliest 
Document No. 

iL 7^ 



5. Transporter] Company Mama 

Crofis Trucking, Inc. 



7. Transporter 2 Company Name 



6. US EPA ID Number 

I . , NOT APPLICABLE 



US EPA ID Number 

NOT APPLICABLE 



9. Desig nate d Facili ty Na m e and S i le Add ress 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



1 1 . Waste Shipping Name and Description 






2. Page 1 
of j 



Authorization No. 

3305.1 



A. Transporter's Phone 

(707)823-1483 



B. Transporter's Phone 



C. Facility's Phone 
(707)678-4718 



a Soil contaminated with gasoline and lead (Nen-ECRA, Son-Hazardous) 

)0.!t>Tfc001S 



D. Additional Descriptions lor Materials Listed Above 



15. Special Handling Instructions and Additional Information 



12. Containers 



No. 



Type 



E. Handling Codes for Wastes Listed Above 




Uv^fa-Sk )./ ?h wr c < TDOMWM> 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are not subject to federal regulations tor reporting proper disposal ot Hazardous Waste 



Printed/Typed Name 



Signature 



T 



/.■■'■' 



17. Transporter 1 AcKnowledge merit of Receipt of Materials 



/*//%■ 



Month Day Year 



Printed/Typed Name 



rr- 

Signature 



1 8. Transporter 2 Acknowledgement of Receipt ot Material s 



Month Day Year 



Printed/Typed Name 



Signature 



1 9, Discrepancy Indication Space 



Month Day Year 
III 



20. Facility Owner or Operator: Certification of receipt of waste materials covered by this manifest except as noted in Item 1 9. 



Prin tod/Typed Name 



Signature 



Month Oey Year 






■L: ' V-"v:, f : ... '■:."' ■■ : ■ ■■ ; - .' ' _..__ 



:,-"i 



Qt^yC-t a pre- - RTri-vZtJ tt> r? , /,- U: ' -.- 



jSEm&mew&G&PY 



fj & /r^ 



™ -ease print dr type : -. ..' .- v 

*"ffprm designed for use ori eKta (1£-ptich) typewriter.) , ■; 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

{707)678-4718 



t ■ \J 'I * j i - 

0J1£.0 




NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



! Manifest 
MDo.cijnnentNty" 



2. Page 1 



3. Generator's Name and Mailing Address TJhe Presidio Trust 

1750 Lincoln Boulevard 
,:\ San Francisco, CA 94129 

4. Generator's Phone ( 4 j 5 ) 56 1-5082 



5. Transporter 1 Company Name > 

Cross Trucking, Inc. 



6. US EPA ID Number 

| . . NOT APPLICABLE 



A, Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



8. US EPA ID Number 

I NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 

No. Type 



13. 

Total 

Quantity 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous 



D. Additional Descriptions (or Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



• •fa.vffrgr^i UcGtjcB as&saa 



16. GENERATOR'S CERTIFICATION: t certify the materials described above on ihis manifest are not subject to federaJ/reguiations tor reporting proper disposal of Hazardous Waste 




Printed/Typed Name 



Signati 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Prin(ed/Typed Name \J V 



4 

port< 



ou^q- 



Signature 



Month Day Year 

b-ab-frio*- 



13. Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Yea: 



1 9, Discrepancy Indication Space 



se print brtype'-. ... 
oriitWeiilgried fj- use on elite (12^tch) typewriter} 



NWS HAY ROAD LANDFILL -fl £/ /yO 
6426 HAY ROAD ' " 

VACAVILLE, CA 95687 
(707)678-4718 



Ujli.ll 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA !D No. 

NOT APPLICABLE 



Manifest 
^Document Ng 



2. Pago 1 
of 



L. 



Authorization No 



J. 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( 4^5 ) 561-5082 



5. Transporter 1 Company Name 
Cross Trucking, 



Inc. 



6. US EPA ID Number 

I . NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14. 

Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Kon-Hazardc 



ois) 



.0 / 



D .T 



.0 .0 .1 .8 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



,03 



15. Special Handling instructions and Additional Information 



r^ Hen- U^ue 3feMi3£ 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on this manifest are ntjUsaTJjabt lo federal regulations for reporting proper disposal of Hazardous Waste 




Printed/Typed Name 



Signature, 



Month Day Year 



17. Transporter 1 Acknowledgement oi Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Yo^ 



18. Transported Acknowledgement ol Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 



19, Discrepancy Indication Space 






20. Facilily Owner o/Cperal 



t of wast jf materials covered by tl 



-Be- 



P ri n ted/Typed/Mame 



fl^- V 



ORIGINAL- RETURN TO GENERATOR 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



cgi no 
Oo±co 




ORIGINAL - RETURN TO GENERATOR 



;_ Please print or.type ■ : 

C ; (F6mi designed for use on elite (12-pitchj typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UOJ.£U 




NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
-Document N»?> 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 > 561-5082 



5 Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

I NOT APPLICABLE 



7. Tra ris porta r 2 Co m pany N ame 



US EPA ID Number 

NOT APPLICABLE 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardov 



D. Additional Descriptions for Materials Listed Above 



15, Special Handling Instructions and Additional Information 



Td6 



S&ZL 



(jC/SriCt qf¥0U<g 



16. GENERATOR'S CERTIFICATION: I certify trie materials described above on this manifest arejat-sgbjecl to federal regulations tor reporting proper disposal o( Hazardous Waste 



Printed/Typed Name 




nsporter 1 acknowledgement fof Receipt of Materials 



P/inted/Tybed f^me 



VQ& 



1B, Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



19 Discrepancy Indicalion Space 



20, Facility Owner or Operator: Certificalion of receipt of waste materiafs covered by this manifest excepl as noied in Item 1 9 



Print^ff/Kped Name 




Signal a ro 



-Zl± - .flBBI 



ORIGINAL - RETURN TO GENERATOR 



> prini or type 
i assigned tor use qii^Bta (la-pileh) typewriter:) - 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



63130 



<m 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 



2. Page 1 

of T 



Authorization No. 
330S.1 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 

4. Generator's Phone ( A i c )Sfj1— S08? 



Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phono 
(707)823-1483 



7, Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B, Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707) 678-471 8 



1 1 . Waste Shipping Name and Description 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardou 



I] .( 



12. Containers 



No. 



.1.) T ) 1 8 



Type 



13. 
Total 

Quantity 



14. 

Unit 

WWol 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



TaX * ix~ M 



tnggg RKoft-VJ 




16. GENERATOR'S CERTIFICATION: I certify the materials prescribed above on this manife^fare not subject to fejreral regulations for reporting proper disposal of Hazardous Waste 



PrinteaVTyped Name 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Ported/Typed 



vr/tyw )/~a;/i 



18. Transporter 2 Acknowledgement of Receipt of Materials 



Month Day Yea* 

Js o m b 1 ) 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 



20. Facility Owner or Operator Certification ol receipt of waste materials covered by this manifest except as noted in Item 1 9. 




PrinteiVTwed Name 



A 



"^2. 



Signature 




Monffi Day Year ~j 



ORIGINAL - RETURN TO GENERATOR 



. 




Pteaset-lntortypo 

ffijpmi designed for use on eSie (12-pitdi} typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-4718 






i 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 

. vTv/ 



2. Page 1 
of , 



Authorization No. 



•1305 .1 



Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 
Generator's Phone ( 415 ) 561—5082 



Transporter 1 Company Name 

Cross Truck- 



ing, Inc. 



6. US EPA ID Number 

I , , NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transporter 2 Company Name 



8. US EPA ID Number 

I ; , NOT APPLICABLE 



B. Transporter's Phone 



Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous 



.0 .| 



D X .0 .1 8 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



TH&- 1 -fry u^ick- g ACflm (, 



16. GENERATOR'S CERTIFICATION: I certify the materials described above on ifris manifest are not^uliject to fed era/regulations for reporting proper disposal of Hazardous Waste, 




Printed/TypGd Name 



ffifrW S^Z-L&A**/ 



Month Day Year 

I 2- \yj \+r 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Printed/Typed Name /") 



)(W^ Vc*^ 



18. Transporter^ Acknowledgement 



of Receipt of 



Month Day Yea f. 



Materials 



Printed/Typed Name 



Month Day Yoar 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: Certification ol receipt of waste materials covered by this manifest except as noted in Item 19. 





Printei 




'dname 



//nW^- 



& 



Z- 



Signature 



( ^S± — i 



Monlh Day Year 



L 



ORIGINAL - RETURN TO GENERATOR 



s*? print or -type , '■ ' . ■..' '- ■ : ".^ ,, -;I 
ft dsffi gneti for use on elite (12-pltch) typewriter,) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VAC AVI LIE, CA 95687 

(707) 678-4718 



UOJ.JC 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 



&. 



2. Page 1 

of , 



Authorization No. 

3305.1 



3, Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 

San Francisco, CA 94129 

4. GBnerator'sPhonet^ l^-WR? 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



_L 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 
(707)823-1483 



7. Transpor!er2CompanyNamo 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Sile Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10, 



US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 

Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardou 



s) 

.0 .] 



D T 



18 



D. Additional Descriptions tor Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



IdL* Sot 



Uciwcgjftlli^f 



16. GENERATOR'S CERTIFICATION; I certify the materials described above on this manitest are not subject to federal regulations for reporting proper disposal of Hazardous Waste 



Printed/Typed Name 



■c-f /hj^-jf 



Signature 



Month D$y Year 



17. Transporter 1 Acknowledgement ot Receipt of Materials 



nwledrinmenl n! RAreinl nf Materials * 



Printed/Typed Name, 



16. Transporter 2 Acknowledgement ol Receipt of Materials 



Printed/Typed Name 



Signature 



Month Day Year 
III 



19. Discrepancy Indication Space 



20.FacililyOwnerorOperator;Certiticationofreceiptotwastemaleria[scoveredbythismanifestexceptasnotedinltem19. 




ORIGINAL- RETURN TO GENERATOR 



sejprtr'ortype , 
i designed tor.tise on etite (12-pitch) typewriter.}- 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UO.LO 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
•Document No_ 

>V)JS3 



2. Page 1 



Authorisation No. 
3305.1 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4 Generator's Phone ( 4 j 5 ) 56 1-5082 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



US EPA ID Number 

NOT APPLICABLE 



A. Transporter's Phone 
(7075823-1483 



7. Transporter 2 Company Name 



US EPA ID Number 

NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10, US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 . Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 
Total 

Quantity 



14, 
Unit 

WWo! 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 



:a t 



) 1 8 



D. Additional Descriptions lor Materials Listed Above 



E. Handling Codes (or Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



& 



W.1I 5~Q-^ 



Litres* W$%M 



16- GENERATOR'S CERTIFICATION: t certify [he materials described above on this manifest are rjai^subi/ct to federarrsgLJtatjpns tor reporting proper disposal ol Hazardous Waste. 




Printed/Typed Name 



Signature 



Month Day Year 



17. Transporter 1 Acknowledgement of Receipt ot Materials 



Print^pQ^'p'boAjame 



Signature 



Month Day Yea^ 



18. Transporter 2 Acknowledgement of Receipt of MatGrials 



lay Years 



Printed/Typed Name 



Signature 



Month Day Year 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: Certification ol receipl of waste materials covered by this manifest except as noted in Item 19. 




] tftr~T?Vs 



Signature 



Month Day Year 




J 



ORIGINAL - RETURN TO GENERATOR 



? printer types. . ' .. ,. 

irfti V**$igrieti for use on.e1itgjJ2-pitch) 4ypsfofnter:) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



01 O/l 
UJXOH 



NON-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 




3, Generator's Name and Mailing Address tu„ Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone { ^ ,. ) ,-^ , rgon 



5. Transporter 1 Company Name 
Cross Trucking, Inc 



7. Transporter 2 Company Name 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



ORIGINAL - RETURN TO GENERATOR 



;e print or type . -T '■ '■■..■■■.•■;,■'■ v." >';;,-'--■ 
n designed for use on elite (12-pttoh) typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



<_■ \J n 'J u 

UJ1JJ 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
Document No, 



3. Generator's Name and Mailing Address The Presidio Trimt" 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4 Generator's Phone ( 



415 ! 561-5082 



2. Page 1 
of . 



Authorization No. 

3305 . 1 - 



5. Transporter 1 Company Name 
Cross Trucking, Inc. 



6. US EPA ID Number 

| , . NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



1 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



9, Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 , Waste Shipping Name and Description 



12. Containers 
No. Type 



13. 

Total 

Quantity 



14. 
Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardous) 

0.0,/ 



D .T 



-0 -0 1 -8 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15, Special Handling Instructions and Additional Information 



) eX 



* u 



1% 



Uctz»c£ c \iM^~ < i l l 



16. GENERATOR'S CERTIFICATION; I certify the materials described above on this manifesl are not subject to federal regulations lor reporting proper disposal of HazardDus Waste 




Prinlednypsd Name 



Mm 



Month Day Year 

I 2- I /3| *V 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



e»uKtos?eft%Mifr 



Month Day Year* 

p->bgio-y 



18. Transporter 2 Acknowledgement ol Receipt ol Materials 



Printed/Typed Name 



Signature 



Month Day Ysar 



19. Discrepancy indication Space 



20. Facility Owner or Operator: Certification of receipt ol waste materials covered by this manifest except as noted in Item 19. 




ORIGINAL - RETURN TO GENERATOR 




NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAV1LLE, CA 95687 

(707) 678-4718 



JJ.OU 



1. Generator's US EPA ID No. 

NOT APPLICABLE 



2. Page 1 

or i 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4, Generator's Phone ( A \ 5 ) 56 1—5082 



US EPA ID Number 
NOT APPLICABLE 



A. Transporter's Phone 

(7075823-1483 



US EPA ID Number 
NOT APPLICABLE 



B. Transporter's Phone 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



12. Containers 
No. Type 



13. 

Total 
Quantity 



14. 

Unit 

WWol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazard 



OU3 



3 T 



3 18 



D. Additional Descriptions tor Materials Listed Above 



E. Handling Codes for Wastes Listed Above 



15. Special Handling Instructions and Additional Information 



Tux* (t~X 



LcevicE Spo^yifT- 



\ 6. GENERATORS CERTIFICATION: I certify the materials described above on this manifest aj^not subset to lederajyfegulatjpns for reporting proper disposal of Hazardous Waste 





FrinLedrryped Name 



fiYsfrU ££&-£g±gs 



Month Day 
\-Z\/k\A) 



17. Transporter 1 Acknowledgement of Receipt of Materials 



Printed/Typed Name ""7 



CT^S^ &A 



*^*^r 



Sig 



&> " 



'#4&!a**-~ 



Month Day Yea 



18. Transporter 2 Acknowledgement of Receipt ot Materials 



Printed/Typed Name 



Signature 



Month Day Year 
111 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: Certification ol receipt of waste materials covered by this man its si except as noted in item 19. 



~& 




Signature 



Month Day Year 




ORIGINAL - RETURN TO GENERATOR ^™^ 



agforuseqngljta (13-pjtch) typewriter^ 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707)678-4718 



UjlJ i 



NOM-HAZARDOUS 
WASTE MANIFEST 



1 . Generator's US EPA ID No. 

NOT APPLICABLE 



Manifest 
/JosurrieftiW^V 



2. Page 1 
of l 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address Thfi "Pt^^t H "i n Tt^i^T 

1750 Lincoln Boulevard 
San Francisco, CA 94129 



4. Generator's Phone ( 



415 ' sfii-sns? 



5. Transporter 1 Company Name 

Cross Trucking, Inc. 



6. US EPA ID Number 

| , , NOT APPLICABLE 



A. Transporter's Phone 

(707)823-1483 



7. Transporter 2 Company Name 



8. US EPA ID Number 

I NOT APPLICABLE 



B. Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. 



US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 
(707)678-4718 



1 1 . Waste Shipping Name and Description 



12, Containers 
No. Type 



13. 

Total 

Quantity 



14. 

Unit 

Wt/Vol 



Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardojis) 

j 



D T 



18 



b. 



d. 



D. Additional Descriptions for Materials Listed Above 



E. Handling Codes for Wastes Listed Above 






15. Special Handling Instructions and Additional Information 



M 
HI 

m 

16. GENERATOR'S CERTIFICATION; I certify trie materials described above on this manif^f^rB notsubject to federal regulations for reporting proper disposal of Hazardous Waste. WjBt 



-rdr R-1- 1 \jlwSe qfrys » 3d 




Printed/Typed Name 



gfezL ^ggJ^/ 



17, Transporter 1 Acknowledgement of Receipt of Materials 



Printed/TynetfNa 



1B. Transports 



ter 2 ActJftowledgemens of Receiplof Materials 



.Month Day V^l 



Printed/Typed Name 



Month Day Year 
111 



19. Discrepancy Indication Space 



20. Facility Owner or Operator: Certification of receipt of waste materials covered uy this manifest except as noted in Item 1 9. 





Printed/Typ^d/Jame 



t&'/L. 



$?%/?: 



?zz 



Signature 




Month Day Year 



Vrtx 



ORIGINAL - RETURN TO GENERATOR 



feass print or type " .1 , ■ : 
(form designed far.usa on alite (12-pitcti) typewriter.) 



NWS HAY ROAD LANDFILL 

6426 HAY ROAD 

VACAVILLE, CA 95687 

(707) 678-4718 



ujiocJ 



NON-HAZARDOUS 
WASTE MANIFEST 



1. Generator's US EPA ID No. 



NOT APPLICABLE 



Manifest 
Document No. 



2. Page 1 
of 1 



Authorization No. 

3305.1 



3. Generator's Name and Mailing Address The Presidio Trust 

1750 Lincoln Boulevard 
San Francisco, CA 94129 

4. Generator's Phone ( 415 ) 561-5082 



CmT r T^u»lltr Inc . 



6. US EPA ID Number 

| , , NOT APPLICABLE 



rs^i3 



7. Transporter 2 Company Name 



8. US EPA ID Number 

| , . NOT APPLICABLE 



B, Transporter's Phone 



9. Designated Facility Name and Site Address 

NWS HAY ROAD LANDFILL 
6426 HAY ROAD 
VACAVILLE, CA 95687 



10. US EPA ID Number 



NOT APPLICABLE 



C. Facility's Phone 

(707)678-4718 



1 1 , Waste Shipping Name and Description 



12. Containers 
No. Type 



a - Soil contaminated with gasoline and lead (Non-RCRA, Non-Hazardou 



D T 



18 



b. 



D. Additional Descriptions (or Materials Listed Above 



E. Handling Codes lor Wastes Listed Above 



Q3 



15. Special Handling Instructions and Additional In formation 






% 



\S 



4*" 



UC- 





16, GENERATOR'S CERTIFICATION: I certify the mate Nats described above on this manife^fare rig/ subject to fedora* regu tgtkfos for reporting proper disposal of Hazardous Waste. 



Printed/Typed Name 



Month D$y Yenr 



17. Transporter 1 Acknowledgement of Receipt of Materials 



j| c ffltPtj/ZP /<&tf/Z 



hfanth Day 



IB, Transporter 2 Acknowledgement of Receipt of Materials 



Printed/Typed Name 



Signature 



Monln Day Year 



19. Discrepancy Indication Space 




20. Facility Owner (FNOperaton Certification of receipt of waste r/alerials covered by this nffaniflst exol^as /otedjKjjrffT 13 






Printed/Typed Nlrne 



ORIGINAL 



RN TO GENERATOR 



-;' 



4 . ' 



,-* 



4 



..4.. 



PERFORMANCE EXCAVATORS, IN 
TRUCKING MANIFEST LOG / 






JOB NAMEmUMfiER 3|3? DATE CZ-/ /£/<*& 

DESTINATION <fe MAT'L d?x~ ^ 7>/" 
i v^ASTE PROFIlf NO. ^^"ggg'^g TRACKER ^(g 





IM 



tok* ' ftdN **v ^ a 



rvtriiei vsanyvn 

Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



I JO VJA IVIUUMICIMI 

Sanitary Landfill 

. 12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1 81 9 
Fax (650) 726-9183 



| | llWWUy I9IC1MU 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



I | i vi vvaiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWiC 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



ganFranicisco,CA94129 



PHONE 



(415) 561 -5082 



Q GLOVES □ GOGGLES □ RESPIRATOR 
□ TY-VEK Q OTHER 



Q HARD HAT 



I CONTACT PERSON 



I Ryan 3eelbach 



SPECIAL HANDLING PROCEDURES: 



ISIGNATURE OF AUTHORIZED AGENT /TITLE 



% 



%ft* 



hM^ 1 



DATE 



'*/*/* 



GENEFtefOR'-^bfeFfTIRCATtON: I herejfy certify thatihe above named malarial is not a hazardous 
waste as ifeftnetfby 40 CFR Part 261 or title 22 of (ha California code of regulations, has been property 
described, classified and packaged, and is in proper condition for transportation a ■cording to applicable 
regulations: AND, If the watte I* a treatment residue ol a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, i certify and warrant that the waste has been (reeled in 
accordance with the requirements of 40 CFR Pan 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261, 



RECEIVING FACILITY 



I WASTE TYPE: 



Q DISPOSAL 

O CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



IGENERATING FACILITY 



Building 1065, Gongas Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cr OB3 Tfruclung 



I ADDRESS 



TfH5VZ(, £ 



(0-2- 



Pfiwt. Offir*. ftre 397 



CITY, STATE, ZIP 



ForeBt.ville,CA 9543 6 



PHONE 



H 



END DUMP 



BOTTOM DUMP 



TRANSFER 



1M7 



tfffft.ftM.1AS3 



□ 



□ 



| SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 




jQ^SfcS 



a 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



%. 



^?,Q^ 



&t 








LogZzs 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



| REMARKS 



□ SOIL 



FACI LITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



[ SIGNATURE OffAUTHORIZED AGENT 



/ 



1 1 ■/ g 



Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



Q.ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



' MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
'PON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269255 



Sanitary Landfill 

901 Bailed Road 
t Pittsburg, CA 94565 i 
Phone (925) 458-9800 
Fax (925) 458-9891 



j Sanitary Landfill 

1 231 San Mateo Road 
Half 'Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



"vp frui *** 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



I The Presidio Trust 



MAILING ADDRESS 



1 7 50 Lincoln Boulevard 
I CITY, STATE, ZIP 



SanFrancisco,CA94U9 



PHONE 



1(415)561-5082 



I CONTACT PERSON 



[Ryan Seslbaoh 



SIGNATURE OF AUTHORIZED AGENT /TITLE 



iL XiL hm 



DATE 



/* 



hA 



tJwzaiddtt 



Of 



GENER&TOR'&ilfRTIFICATION: I hedby certify that the aba^e named material is not a t 
waste as defiriiStray 40 CFR Part 261 pr title 22 of the Caiitomia code of regulations, has been properly 
described, claSsrlied and packaged, and is in proper condition for transportation according to applicable 
regulations; AND, If the waste Is ■ tronlmiint residue of « previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Pari 268 and is no longer a hazardous waste as defined by 
40CFRParl261. 



I WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

O SPECIAL WASTE 



□ SLUDGE 
QWOOD 
Q OTHER 



GENERATING FACILITY 



WASTE ACCEPTANCE NO. 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



Q 6L0VES □ GOGGLES □ RESPIRATOR 
Q TY-VEK Q OTHER 



Q HARD HAT 



SPECIAL HANDLING PROCEDURES: 






RECEIVING FACILITY 



grg g 



& * &dP 



W^ 



u 



Building 1065, Congas .Ape, 



SAN FRANCISCO 



| TRANSPORTER 

Croag Trucking 
I ADDRESS 



Pnrf. OfTi™. Rcr* 39? 



CITY, STATE, ZIP 



Foreetyiiie,CA9S4.3<5 



PHONE 



| SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



Crntfr 



../-_ 



AJ 



''O ->.^J' 



DATE 



&-& 



NOTES: 



VEHICLE LICENSE NUMBER 



Wmsm 



TRUCK NUMBER 



o3 



*e* 



END DUMP 



DUt* 



BOTTOM DUMP 



TRANSFER 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



Q 



□ 



\ ■ 

I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



[REMARKS 



CUBIC YARDS 



^V7fe>, 



FACILITY TICKET NUMBER 




DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



a soil 



a CONSTRUCTION 
DEBRIS 



Q NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL \jfoH ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE; 

I GENERATOR COPY MANIFEST # q o Q O C A ' ' 



Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 ' 
Phone (925) 458-9800 
Fax (925) 458-9891 



i a ua Hiuuiiioiii 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



iicnuj ioicimu 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



| | ■ Ml IIQIU 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWK: 0S668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



;SanFraitci8co,CA94129 



PHONE 



1(415)561-3062 



□ GLOVES Q GOGGLES Q RESPIRATOR 

□ TY-VEK Q OTHER 



Q HARD HAT 



I CONTACT PERSON 



J Ryan See i bach 

ISIGNATU^E QF AUTHORIZED AGENT /TITLE 



SPECIAL HANDLING PROCEDURES: 





DATE 



GENERATOR'S CERTIFICATION: I hereby certify thai the above named material is not a hazardous 
waslo hi defined pyAQ CFR Pari 261 or title 22 ol the California code o1 regulations, has been property 
dascrtjed, class ifsd and packaged, and is in proper condition for transportation a Trading to applicable 
regulations; ANDYH the waste Is a treatment residue ol a previously restricted hazardous waate 
subject 1o the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with ihe requirements ol 40 CFR Part 263 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

a CONSTRUCTION 

□ DEBRIS 

O SPECIAL WASTE 



□ SLUDGE 
QWOOD 
Q OTHER 



GENERATING FACILITY 



Building 1 065, Gongas Ave, 



SAW FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



4-6? 



Cross Trucking 



ADDRESS 



gfeigiijE 



I Post Office Box 397 



CITY, STATE, ZIP 



•#?■ 



[Foreatyilie,CA95436 



PHONE 




END DUMP 



BOTTOM DUMP 



TRANSFER 



f/?0Ti 823-148; 



SIGNATURE Of AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



/?-£&* 



□ 



Q 



CUBIC YARDS 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



flo 72Q 



C < (TOBE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 




□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PFHOHTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL/UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

<? GENERATOR COPY MANIFEST # npQOCQ 



■ V\-*ll^»l 



Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 ' 
Phone (925) 458-9800 
Fax (925) 458-9891 



I rn w^v iiivmiiivi 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca.CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



IGENERATOR 
1 The Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
17 50 Lincoln Boulevard 



SWStC 05668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



I 3an?'r6ndsco,CA94129 



PHONE 



1(415)561-5082" 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



□ HARD HAT 



CONTACT PERSON 



[ Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 





3R'S CfflTIFiCATION: I hereby certify/that the above named material is not a tiazarddus 
ilinesS by 40 CFR Pan 261 or lille 22 $' the California code of regulations, has been properly 
. class ifjed and packaged, and is in proper condition for transportation a "-cording 10 applicable 
regulations; ANC^tf the waste la a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Pail £66 and is no longer a hazardous waste as delined by 
40 CFR Part 261. ' 



RECEIVING FACILITY 



I WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

Q SPECIAL WASTE 



O SLUDGE 
Q WOOD 
Q OTHER 



[GENERATING FACILITY 



Building 1065, Gongas Ave, 



SAN FRANCISCO 



■TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



ADDRESS 



gPffJM 



4-) 



Post Office Boy 3 97 



ICITY, STATE, ZIP 



*■■' 



Foregtville.CA. 95435 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 




1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



CUBIC YARDS 



\\7) o O 



DISPOSAL METHOD: ' (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



T<? 



./hrx. <y 



1^7 ( 



Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



QASH 



Q SPECIAL OTHER 



SCHEDULING MUST BE MADE PRiORTO 3:00 P.M.THE DAY PRtORTO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

{ GENERATOR COPY MANIFEST* 



269252 



iveiier vanyuri 
Sanitary Landfill 

901 Bailey Road , 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



LXJ UA IVIUUNUHM 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



newuy isianu 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



l_j rutwaru 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SW*C 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



3snFranciB«>,CA94129 



| PHONE 

(415)561-5082 



Q GLOVES Q GOGGLES Q RESPIRATOR 
□ TY-VEK □ OTHER 



□ HARD HAT 



CONTACT PERSON 




SPECIAL HANDLING PROCEDURES: 



GE^iEfi^TOnS CERTIFICATION: I Hereby (W!fy 
wasteas defined b/40 CFR Pan 261 or title 32 of 



Hal the aboue named material Is not a I 
f the California code o! regulations, has been properly 
ad, classified and packaged, and ii in proper condition for transportation a-cording to applicable 
regulations: AND; If the waste Is a treatment residue at a previously restricted hazards us waste 
subject to the fcand Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance wilh the requirements of 40 CFR Part 263 and is no longer a hazardous waste as defined by 
40 CFR Part 2S1. 



RECEIVING FACILITY 



I WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065i Gongas Ave, 



3AN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER. 



TRUCK NUMBER 



^3T 



Grogs Tracking 



I ADDRESS 



«?b W2 2-7 



Post Office Box 397 



CITY, STATE.ZIP 



I Forestvitle.CA 95436 



[ PHONE 

f? 071 823-1483 



END DUMP 

If* 



m 



BOTTOM DUMP 



TRANSFER 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



□ 



DATE 



ROLL-OFF(S) 



FLAT-BED 



DRUMS 




I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



B^2zn 



5"l%3.< 



&r0SL£ 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



Q NON-FRIABLE 
ASBESTOS 




SCHEDUUNG-MUST BE MADE PRiORTO 3:00 RM.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE, 
Sf ^K, cn .TA PA v MANIFEST # rj n q q C A 



GENERATOR COPY 



Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 fe ... 
Phone (925) 458-9800 
Fax (925) 458-9891 



Lfl \JA IVIUUIUdlll 

Sanitary Landfill 

12310 San Mateo Road 
,-j.HalfMoon.^ay, CA94019 
Phone (650) 726-1 81 9 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



ruiwaru 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



SWIC 05668 



JCITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



SanFrancisco,CA9412g 



PHONE 



(41 Sj 561-5082 



□ GLOVES Q GOGGLES Q RESPIRATOR 

□ TY-VEK □ OTHER 



Q HARD HAT 



I CONTACT PERSON 



1 Ryan Seeibach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 




*^1U- Ufa 



DATE 



RTIFICATION: I herebjiwertily thai Irifl above named material is not a Hazardous 

lira 2 




n/n 



Or*, 



ATOfi'Sf 

i definadjrjy 40 CFR Pan 261 or title 22 o! iri8 California e«ia of regulations, has been proparly 
described, classified and packaged, and is in proper condition for transportation a -cording to applicable 
regulations; AMD, if the waste I* a treatment residua of a previously restricted hazardous waste 
Subject to the Land Disposal Restrictions, I certify and warrant that the waste has been trealed in 
accordance with the requirements of 40 CFR Pan 260 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gangas Ave, 



SAN FKAtf CISCO 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Tracking 



I ADDRESS 



<$&MM§_ 



Post. Offutfittos 397 



BQ 



[CITY, STATE, ZIP 



PorestyilicCA 95436 



jL J & <flu C Pa p 



PHONE 



END DUMP 

3K 



BOTTOM DUMP 



TRANSFER 



C7<m 823-1483 



Q 



_□_ 



(SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



1? 







IMJoS. 



i*# 



f 



"s. 



(if%/o3 



□ 



□ 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



D^ (TO BE CC$1 r£LETEB BY^NDFItt) 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBEI 



f 



□ CONSTRUCTION 
DEBRIS 



I SIGNATURE OF AUTHORIZED AGENT 



HOFJIZED 

,/r 



y 



^_.,-~--' 




~ 



DATT 

v 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MA DE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARR VAL, ONGOING DAILY DELIVERIES. MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # n r> n n i- n 

269250 



si-;. 



'0y Road 
_jgJTrg, GA 94S6S 
*hone (925) 458-9800 
Fax (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 1 
Fax (650) 726-91 83^,, 



Sanitary Landfill 

1601 Dixon Landing Road 

Mitpitas, CA 95035 ' 
. Phone (408): 945-2800 * ,: 
Fax (408) 262-2871 



Landfill | 

'■'-<- 9999 S.Aikife Road 
3 ,»Manteca, §A 95336 

Phone (209) 982-429B 
, Fax (209) 982-1 009 



NQN-HA2ARDQUS WASTE MANIFEST 



GENERATOR 
1 The Presidio Trust 



I MAILING ADDRESS 
1 1750 Lincoln Boulevard 



ICITY. STATE/ZIP 



I San FtaiciBco.CA 94 1 29~ 



I PHONE 
U415)561-50S2 



I CONTACT PERSON 
fRymaeelbtfchr' -i 




i certify that tha above named malariaHs nola hazardous 
,. _Jb S of the California coda or regulations, has b«n property 
.1 packaged, arid is in proper condition (or transportation according In applicable 
regulations; AND, If the wstUj I* a treatment reeidue of a previo usiy restricted hazardous waste - 
sublet to the Land Disposal Restrictions, 1 certify and warrant that the waste has bean treated in 
accordance with the requirements of 40 CFB Part £68 and is no longer a hazardous waste as defined bv 
40CFH Part 261. «S 



IWASTETYPE 



WASTE ACCEPTANCE NO. 



SWiC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



□ GLOVES ,Q GOGGLES Q RESPIRATOR 

□ TY-VEK POTHER 



□ HARD HAT 



T'--'# - ■} '--^ t V- V 1 ,-SP.EQ WL H ANDU Nfl PROCEDURES: T f'^ 



.. ,,. 



■ - 

... , 



RECEIVING FACILITY 



:Q DISPOSALS ! 
,Q CONSTRUCTION 
: dcEBRis •„ ;;,...<;:::: 

Q. SPECIAL WASTE; 



□ SLUDGE 

□ WOOD 

□ OTHER 



I GEN ER ATING j AGILITY 



IMJaing 1 065,;Gongae Aye, 



3AST5RANCI3CO 



TRANSPORTER 



CroiiilhMikmfc 



.ADDRESS 



JLM 



FoBhOffiffettwryyr 



^m 



-^•^■-■r^--v 



ICITY, STATE, ZIP 



|ForeatyiUe.CA9S436 



IP40NE' 



»*14ft3 



ISfGNATURE OF AUTHORIZED AGENT OR DRIVER 



• \) Wir. 




DATE 



lX~/$^o 



NOTES: 



l-'-f-' 



VEHICLE LICENSE NUMBER 



f&F 



$ TRUCK NUMBER 



ENBDUMP 



il£-OFi 



BOTTOM DU MP g 

— i — F=t — ~ — — 



TRANSFER 



RObL-OFF(S) 



FLAT-BED 



VAN 



m 



DRUMS 



■□ 



JQ. 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 







; scheduungTSISstIeK 
to f^fusal ubon arrival. ongoing daily deliveries must be scheduled with the landfill the day before. 



CUBIC YARDS 



DISPOSAL METHOD; (TO BE COMPLETED BY LANDFILL?"' 



DISPOSAL METHOD; (TO BE I 

DISPOSE 



LANDFILL) 

OTHER 



GENERATOR COPY 



MANIFEST* 



269249 



rvenei v/ciiiyuii 

Sanitary Landfill 

901 Bailey Road , 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



\ji \JA IVIUUIlldlll 

Sanitary Landfill 

1 231 San Mateo Road 
Half Moon Bay, CA940T9 
Phone (650) 726-1819 
Fax (650) 726-9183 



newuy laidiiu 

Sanitary Landfill 

1 601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



ruiwdiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



| MAILING ADDRESS 
17S0 Lincoln Boulevard 



SWIC 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



|SanEtetnci8co,CA94129 



PHONE 



!(4 15)5^.50*2 



Q GLOVES □ GOGGLES □ RESPIRATOR 
□ TY-VEK □ OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan Seelbacb 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AQENT / TITLE 




DATE 




GEflEflfflOR'S CEffflFiCATlON: I hereby certify lhat Ihe above named material is not a hazardous 
waste as defined by 4CI CFR Part 2S1 or title 22 of the California coda ol regulations, has been properly 
described, dassifieo-and packaged, and is in proper condition for transportation a 'cording to applicable 
regulations; AND, If the waste is a treatment residue ol a previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant thai the waste has been treated in 
accordance with the requirements of 40 CFft Part 2S8 and is no longer a hazardous waste as defined by 
40CFftPanr291. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gongss Ave. 



SANERANO3C0 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER. 



Cross Trucking 



ADDRESS 



gg $M£3. 



gs-Z-W 



P ort Office fi mr 3^7 



CITY, STATE, ZIP 



FarestviUe,CA 95436 



PHONE 



ENDQUMP 

pa 
LL-OFF 



BOTTOM DUMP 



TRANSFER 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

Is true and accurate. 



$*>l*n 



-l-*«rr. 3HOOX) 



DISPOSAL METHOD: (JO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



w4< 

■i 



\/7 

\ / z 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PfflbRTOsSoRM^EDAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPO^ ARRIVAL, ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

/ GENERATOR COPY MANIFEST # O C Q O /I Q 



7 



I_i rvener isaiiyun 
Sanitary Landfill 

- .901 BaiieyRoad 
j. Pittsbyrg, GA?94565 

W*fWne (925) 458-9800, 
- ! Fax (925) 458-9891 



La ux mountain 

* Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1 81 9 
Fax (650) 726-9183 



newDy isiana 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



L_i rorwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS" 



1750 Lincoln Boulevard 



SWIC 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



g3nFranciseo,CA94129 



| PHONE 

1(413) 561-5082" 



□ GLOVES □ GOGGLES Q RESPIRATOR Q HARD HAT 

□ TY-VEK □ OTHER 



CONTACT PERSON 



Ryan Seeloach 



SIGNATURE OF AUTHORIZED AGENT / TITLE 




|L Ifrn 



It 



DATE 



SPECIAL HANDLING PROCEDURES: 



- ::;. 



fan 



GENEHjt/tiRS CERTIFICATION; I hereby certify that the above named material is not a hazardous 
waste a&Jelined ptAQ CFR Part 261 or title 22 of the California code of regulations, has been properly 
described, classifftrj and packaged, and is in proper condition for transportation according to applicable 
regulations; AND, if the waste Is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance wHh the requirements of 40 CFH Part 266 and is no longer a hazardous wasie as defined by 
40CFP.Pa«J61, 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 
WOOD 
Q OTHER 



-W 



GENERATING FACILITY 



m 



1 * 3 



Building! 065, Gongss Are, 



StAN FRANCESCO 



^.j&- w 






TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Thickinfe -- - 



ADDRESS 



£?&[ 70 



\Z^ 



Post Office Box 397 



CITY, STATE, ZIP 



|Fore8tyille.CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



r70T)ftZ3-MB3 



xof 



(SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



~^r> lr i' £L 



/z//r/U 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



llSBo 



f^z . , %OMg& 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



a CONSTRUCTION 
DEBRIS fi~> 



Q NON-FRIABLE 
ASBESTOS 




SCHEDULING MUST BEMADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ^RRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY ,, MANIFEST* 9009/17 



Sanitary Landfill 

9Q1 Bailey Road 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



IK UA IVIUUIIldlll 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



ruiwaiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



IGENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SW1C 05668 



IC1TY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



1 Ssn FranciBco,CA 94129 



PHONE 



1(413)361-5082" 



□ GLOVES □ GOGGLES □ RESPIRATOR 
Q TY-VEK □ OTHER 



Q HARD HAT 



(CONTACT PERSON 



Ryan SeeJbach 



SPECIAL HANDLING PROCEDURES: 



ISIGNATURE OF AUTHORIZED AGENT /TITLE 




DATE 



GEriEFLjfebfVS CEfljfFIC&TION: I hereby certify that th/ above named material is not a hazardous 
waste aOTefined by #0 OFF) Part 261 or litis 22 of the California coda si regulations, has bean property 
described, classified am packaged, and is in proper condition tor transportation according to applicable 
regulations: AND, If the waste la a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant trial Ihe waste has been treated in 
accordance with the requirements of 40 cfr Part 2G8 and is no longer a hazardous waste as defined by 
40 CFH Part 261. 



RECEIVING FACILITY 



IWASTETYPE: 



Q DISPOSAL 
Q CONSTRUCTION 
.Q DEBRIS 
Q SPECIAL WASTE 



□ SLUDGE 
QWOOD 
Q OTHER 



I GENERATING FACILITY 



Building 1065, Gongas Ave, 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Crcaa Tracking 



I ADDRESS 



<$Plb&H 



11 



■BaskQffice BasJffL 



IC1TY, STATE, ZIP 



Foreatvilie.CA 95436 



PHONE 



END DUMP 

ML 



BOTTOM DUMP 



TRANSFER 



1-7 (Y71 ft23.U&! 



□ 



ISIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



K 



£rdJ& <<a 'or//? /#/&* 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



>-*-M|| \_J 



\MQ 



y : ^moo 



DISPO^AtyiETHbD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



I REMARKS 



□ SOIL 



I FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



ISIGNATURE OF AUTHORIZED AGENT 



IM^H 



t-V 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRiORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



GENERATOR COPY 



MANIFEST** 



269246 



Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



LSI UA IHIUUIIldlll 

Sanitary Landfill 

12310 San Mdteo Road 
Half Moon Bay, CA 9401 9 
Phone {650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dtxon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



rui waru 

Landfill 

9999 S. Austin Road 
Manteca. CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Prsaidio Trust 



WASTE ACCEPTANCE NO. 



I MAIUNG ADDRESS 
i 730 Lincoln Boulevard 



SWIC 05668 



I CITY STATE. ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Franc jgco.CA 94 1 29 



PHONE 



(415)561-5082 



Q GLOVES □ GOGGLES □ RESPIRATOR 
QTY-VEK □ OTHER 



Q HARD HAT 



I CONTACT PERSON 



I Ryan EJeejbach 

[SIGNATURE OF AUTHORIZED AGENT /TITLE 



SPECIAL HANDLING PROCEDURES: 



DATE 




GEflElitiOR'&fcfeRTIRCA'nON: I hereby certify thai the above named malarial is not a hazardous 
wasta as defined 'by 40 CFfl Part 26 1 or title 22 of the California code of regulations, has been property 
described, dakulied end packaged, and is in proper condition (or transportation a -cording lo applicable 
regulations; AND, If the watte !■ a tr eminent residuo'of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant (hat the waste has been treated in 
accordance with the requirements of 40 CFfl Part 263 and is no longer a hazardous wasta as defined by 
40 CFB Part 261. 



RECEIVING FACILITY 



IWASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

SPECIAL WASTE 



□ SLUDGE 
Q WOOD 
D OTHER 



IGENERATING FACILITY 



Building 1065, Gongaa Ave. 



SANFEjWCISCO 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER. 



Crosa Tracking 



I ADDRESS 



swzy*} 



Jl 



Post. Office ftp* 337 



ICITY, STATE, ZIP 



|Fors8tviUe,CA95436 



PHONE 



ENDDLIMP 
L-oW{: 



BOTTOM DUMP 



TRANSFER 



f70r> 623-1483 




rSIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



DRUMS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

Is true and accurate. 



mm 



£>t> g 



DISPOSAL METHOD: (TO BE COMPLETEDBY LANDHLL) 

DISPOSE OTHER 



IflEMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



ISIGNATURE OF AUTHORIZED AGENT 



i^D 



a NON-FRIABLE 
ASBESTOS 



DATE 



Q WOOD 



QASH 



Q SPECIAL OTHER 



SCHEDULING MUST BE MADE PfllORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # QCQQ A A 



Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 
Phflne (925) 458-9800 
Fax (925) 458-9891 



Sanitary Lanami 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650)726-1819 
Fax (650) 726-9183 



January Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4^98 
Fax (209) 982-1 009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



WASTE ACCEPTANCE NO. 



[MAILING ADDRESS 
1 7 30 Ltofcfr l fl BoUttsVarfi 



SWIC 05668 



ICiTY. STATE, ZIP 



Ban tfranasco.CA y4 1 zv 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



m 



m 



I 



I PHONE 



— □ GLOVES 
QTY-VEK 



Q GOGGLES 

Q OTHER 1 



■ Q RESPIRATOR Q HARD 1 



I CONTACT P ERSON 

JRyan3«eibach 



SPECIAL HANDLING PROCEDURES: 



ISIGN-. 




.UTHORIZED AGENT /TITLE 



7 fit 



DATE 



/l-/i 



m 



waste as tie: 
descrtoed.e 



, w , 1RCATION: I hereby certify that the above named material is not a hazardous 
by 40 CFR Part 261 or -litis 22 of the California cade of regulations, has best properly 
gnwa. wnwstid and packaged, and is in proper condHionj for transportation according lo applicable 
regulations; AND, H the waits Is a ttsitmsnt residua of a preview sty rsitricted hazardous waste 
subject ro the Land Disposal Rsstrlctlons; i certify and warrant thai the waste has been treated in 
accordance with lha refluiremenw of 40 CFfi Pah 268 and is no longer a hazardous waste as 'defined by 
40 CFR Part 261. -■■' "■--,-. ..^ 



RECEIVING FACILITY 



I WASTE TYPE: 



O DISPOSAL . 
d CONSTRUCTION 
□ DEBRIS 
a SPECIAL WASTE 



□ SLUDGE 

□ WOOD ^ 

□ OTHER : 



IGENERATING FACILITY 



> Building 3065 , Qonga* Aw&> L| . .. 



tffe '■■■*. 



3AWfRAWC33CO 



ITjRANSPORTEr 
] Cro«s Trucking 






•£^ 



■ADDRESS 



I Port OfficgBo* 3??_ 



ICITY, STATE, ZIP ■ 
| FofeatriHcCA 95436 

Iphone 



I fflm 823-1483 

SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



± 



Vt» 



S^t. 



& 



£ 



DATE 



{^b-<fy 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



NOTES; 1 VEHICLEItCENSE NUMBER 




StP&d&z- 




ENO DUMP 



SffT 



BOTTOM DUMP 



TRANSFER 



ROLl-OPF(S) 



m 



FLAT-BED 



VAN 



DRUMS ; ; :: 



— :.:■: 



m 



□ 



a 



CUBIC YARDS 



2£3M 



-*£? 



^Sm 



'"■*&>-. 



asm/ 



DISPOSAL METHOD: (TO-BE COMPLETED BY LANDFJlL) 



I FACILITY TICKET NUMBER 




□ SOIL 



Q CONSTRUCTION 
DEBRIS - 



□ NON-FRIABLE 
ASBESTOS 



.SIGNATURE OF AUTHORIZED AGENT 



QWOOD 



q ash 



O SPECIAL OTHER 



DISPOSE 



OTHER 



*- 



■■':.''-■ ; : s : ; TIWNSPQRfER COPY ;^ ;;;rr ; : ;.:MANIFEST# 969243 ^1 



Sanitary Landfill 

9Q1 Bailey Road 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



I 8 \JA IHIUUIIldlll 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 940 19 
Phone (650) 726-1819 
Fax (650) 726-9183 



iwwuy i&iaiiu 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



ruiwdiu 

Landfill 

9999 S. Austin Road 
Manteca. CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



"Erie Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAIUNG ADDRESS 
1750 Lincoin Boulevard 



SWIC 05668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



I San Franeisc:o,CA 94129 



PHONE 



(415J561-5082 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



□ HARD HAT 



CONTACT PERSON 



I Ryan Sedbach 



SPECIAL HANDLING PROCEDURES; 



SIGNATURE OF AUTHORIZED AGENT /TITLE 




r 



AJ^C 




DATE 



r^/fi./o'i. 



VSjGEflTIFlCATION: I hereby cerlif/that the above named material is not a hazardous 
infld tfy 40 CFR Part 261 or fills 22 Of the California cods Of regulations, has been property 
described, classified and packaged, and is in proper condition for transportation acording to applicable 
regulations: AND, If the watte It a treatment residue of « previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



* 



RECEIVING FACILITY 



IWASTETYPE: 



tJ DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 
O OTHER 



IGENERATING FACILITY 



Building 1 065, Gongss Ave. 



SANPKANCISCO 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Croaa ThxHru* 



I ADDRESS 



^P Iff 7X1/ 



lb 



pc>#.OfF;^Rn^3cn 



I CITY, STATE, ZIP 



Forestv-ille.CA 95436 



PHONE 



END PUMP 



^CjT 



BOTTOM DUMP 



TRANSFER 



fTftT.BM.i4tK 



□ 



ISIGNATJJRE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



-/#^n 



□ 



□ 



/%&*¥# 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

Is true and accurate. 



q$l^o 



-Ur--- J.) VQ^ 



DISFbSAL METHOD: (TO BE COMPLETED BY~LANDFILL) 
DISPOSE OTHER 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 




SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UpON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY " MANIFEST # r> C Q O /| 9 






ivetier uanyun 
Sanitary Landfill 

901 Bailey Road ' 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



L» ux mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-91 83 



riewoy isiana 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



l_l rorwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Traet 



WASTE ACCEPTANCE NO, 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWiC 05668 



CITY. STATE. ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



SanIVancisco.CA94l29 



PHONE 
1(415) 5 61 -5 0ST 



□ GLOVES Q GOGGLES □ RESPIRATOR 

□ TY-VEK Q OTHER 



□ HARD HAT 



CONTACT PERSON 



Ryan Scelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT / TITLE 





DATE 



/? /£■ ^3 



GENERATOR'S CERTIFICATION: I hereby certify that the above named material 1$ rot a hazardous 
wastoWdsfFned by /o CFR Pari £61 or title 22 of the California code of regulations, has been properly 
dosoftrad, classlflejiand packaged, and is in proper condition Tor transportation 3 "cording la applicable 
regulations: AH9rff the wa*te It a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that .the waste has been treated in 
accordance with the requirements of 4Q CFR Part £63 and Fs no longer a hazardous waste as defined by 
40 CFR Part 261. 



-- 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL : ■■.,■■:-' 
Q CONSTRUCTION. 
Q DEBRIS ""■■ -'■■■■ 
Q SPECIAL WASTE 



a SLUDGE 
Q WOOD 
□ OTHER 



GENERATING FACILITY 



Building 1 065, Ganges Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Croaa ThicJdn^ 



I ADDRESS 



gfflQL2 



J-l 



Post .OfltMBfli 397 



CITY, STATE, ZIP 



Fore styille.GA 95436 



PHONE 



zz 



END DUMP 



BOTTOM DUMP 



TRANSFER 



f»m sm.um 



□ 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 




DATE 



ROLLtOFF(S) 



FLAT-BED 



VAN 



DRUMS 



/*L 



m 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



CUBIC YARDS 



Sboia 



JriK %o-3 8<) 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 




SCHEDULING MlfST BE MADE PRIORTOfcOQ P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

MANIFEST* 



3 

IN 



GENERATOR COPY 



269241 



Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



Ljfil WMIIUUIIIOIII 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



I I ncvvuy i^ioiiu 

Sanitary Landfill 

1 601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



I I i ui vvaiu 

Landfill 

9999 S, Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1 750 Lincoln Boulevard 



SWEC 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Francisco.CA 94 1 19 



| P HONE 

(415)561-3082 



□ GLOVES Q GOGGLES □ RESPIRATOR 
Q TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



I Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 





DATE 



/'2- Y2-6? 



GENER/JTOR'S CERTIFICATION: i hareby certify that the above named materia! is not a hazardous 
waste is defined fjMo CFR Part 261 or title 22 of the California coda at regulations, has been property 
described, classified and packaged, and is in proper condition for trans portal ion according to applicable 
regulations; AND, If the waste is a treatment residue of a previously restricted hazardous waste 
subject So the Land Disposal Restrictions. I certify and warrant that 1he waste has been treated in 
accordance with the requirements of 40 CFR Part 26B and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



a DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 
QWOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gongae Aw. 



3A& FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



[ADDRESS 



HM^uA 



AG1 



Posi Office Box 397 



CITY, STATE, ZIP 



|Fore5tviile,CA95436 



PHONE 



fflfflS23-Uft3 



7 



L 



END DUMP 



i~Sff 



BOTTOM DUMP 



TRANSFER 



Q 



SIGNATURE OF ALJTHQRIZED AGENT OR DRIVER 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



fl~($tn 



□ 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



9fPO OO 



L 



ED BY LAND! 



'2. 



DISPOSAL METHOD: {JO BE COMPLETED BY LANDFILL) 

OlSPOSr OTHER 



REMARKS 



Q SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AG ENT 



V.. 



J >C 



C$ A 



■f 



.j =? 



DATE 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING NJUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

^~~ x GENERATOR COPY MANIFEST* q C Q r < A 



I_l neuer uanyon 
Sanitary Landfill 

■ 901 Bailey Road 
Pittsburg, CA 94565 
Phorte (925) 458-9800 
Fax (925) 458-9891 



W ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-91 83 



newoy tsiana 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



l_l rorwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



(MAILING ADDRESS 



1750 Lincoln Boulevard 



8WC 05668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Frsncisco.CA 94 1 29 



PHONE 



(415)561-5082 



Q GLOVES □ GOGGLES Q RESPIRATOR 
Q TY-VEK □ OTHER 



Q HARD HAT 



I CONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT / TITLE 



DATE 




GErJBfiATOF/fr CERTIFICATION: I hereby certify that the above named materia! is not a hazardous 
waste as defied by 40 CFR Part 261 or tltJa £2 ol the California coda of regulations, has been properly 
described, classified and packaged, and is in proper condition for transportation according to applicable 
regulations; AND, If the waste I* a treatment residue at ■ previously restricted hazardous waste 
subject to Bie Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance wilh the rectuirements. or to CFR Pan 26a and is no longer a hazardous waste as defined by 
40 CFH Part 261. 



RECEIVING FACILITY 



IWASTETYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 
a WOOD 
Q OTHER 



^GENERATING FACILITY 



Building 1065, Gouges Ave. 



SANFRANCI3CO 



:■,... 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



fADDRESS 



*7)>35T72r 



43? 



FoBhOffira 13^397 



CITY, STATE, ZIP 



FareatviUe.CA 95436 



PHONE 



END DUMP 



W. 



BOTTOM DUMP 



TRANSFER 



|si< 



flr7)S23-14B3 



□ 



□ 



IGNATURE OF AUTHORIZED AGENT OR DRIVER 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



{^jhnt*^ A t 



F 



/2^o3 



□ 



□ 



6 

I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



CUBIC YARDS 



Ug*,& ( ^T-tf AJS 



WBm 



4»~ &13MQ 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



1 REMARKS 



QSOIL 



I FACILITY TICKET NUMBER 



□ CONSTRUCTION 
, DEBRIS 



{SIGNATURE OF AUTHORIZED AGENT 



□ NON-FRIABLE 
ASBESTOS 




SCHEDULING MUST EE 
TO REFUSAL UPON 



HADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
IRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269239 



Sanitary Landfill 

901 Bailey Road, 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



m 



UA IVIUUMldIM 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650} 726-91 83 



nvviuy laiciiiu 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (406) 262-2871 



ruiwcuu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



IGENERATOR 



I Ifca Presidio Trust 



WASTE ACCEPTANCE NO. 



[ MAILING ADDRESS 
175U Lincoln Boulevard 



SWK 0S668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



| San Fr6acieoo,CA 94129 



PHONE 

K41SJ361-50S2 



Q GLOVES Q GOGGLES □ RESPIRATOR 
Q TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



I Ryan 3eelbsch 



SPECIAL HANDLING PROCEDURES: 



I SIGNATURE OF AUTHORIZED AGENT/ TITLE 



/ 



EfltobR'SeSE^TIFCATlON- 1 ru^eby certify th 
} arf dafW oV 40 CFR Part 261 Of litis 22 of th 



DATE 



/£ ■/£ o 



GEKEWTOR'S £EftTIFiCAT10N' I Ks/sby certify thai the above named material Is not a hazardous 
waste as dsfinadjiy 40 CFR Part 261 or tide 22 of tha California code of regulations, has been properly 
described, classified and packaged, and is in proper condition for transportation a -cording to applicable 
regulation;; AND, If the waste Is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 26a and is no longer a hazardous waste as delined by 
40 CFR Part 281. 



RECEIVING FACILITY 



IWASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
Q OTHER 



IGENERATING FACILITY 



Building 1065, Gongas Ave. 



SAM FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



1 Cross Tracking 



ADDRESS 



^MkM 



3/^3 



*3 



Fmifr. Office Box 397 



CITY, STATE, ZIP 



Forefltyiilg.CA 95436 



[LJM TWTMfcj 



IPHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



f7(mft23-UB3 



Sr 



□ 



ISIGNATURE OF AUTHORIZED AGENT OR DRIVER 



J 



llxL^i^ 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



n 



/ 



<< fb3 



a 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



% q£Q 



3 / a 40 



DISPOSAL METHOD: ' (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



ISIGNATURE OF AUTHOR IZERAQENT 



YZ^h 



I 



■X. 



.^f\ 




wmm 



~-< - y 



s 



Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M/THE DAY PRIORTO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL LJPON ARRIVAL,/ ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



/ 



GENERATOR COPY 



MANIFEST # 



269238 



PERFORMANCE EXCAVATdR^ING. j , JOB I^AMElflyiJMBER 1 5p7 

EST LOG DESTINATION OF MAT'L /Q/:~M?~N 

AA—r- K I .WASTE PROFILE NO. Sifc//^ £>S'6^&> 



TRUCKING MANIFEST LOG 




DATE JZj/'/ch'S 
TRACKER K A^- "^ 



TRAC 



FO. 



TRANSPORTER INFO. 



WEIGHT INFO. 



TIME INFO. 



LD 

# 



MANIFEST # 



TAG 



DRIVER 
NAME 



HAULER 
TRUCK # 



LICENSE # 



WP.E 

OR# 

AXLE 



TARE 



TOTAL 



NET 



SJTE 
ARR 



DEP 



RET 



/ 



%?S>31 



© 



Bui 



■&- 



aaio-rftwy 



n 



G 



(2o 
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£id 
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H- 
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S 



Of 



Ml 
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£L 



id 
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7va 



r/5* 
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UjtN 



£1 



OflWflfl 
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ft 
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r.io 



m 
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i 



llQ/lCf 



M 
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AT 



fe/5 



7% 



\V05 



7 
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&>£> 



t> 



SfW 



ei 



A^vj 



~e> MC 



5?c 



7?457ya 



mi 



$ mzz 



k 



tj 



AAJ 
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5fi?730 
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X 



^- 



Cn?./trj 



Cd Ul 



136 
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s 



gfli 13 



& 



^> 



^i 



|ojglJM!J 



CD 



On^ 
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u, 



w Mm.% 



€> 
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Wb 



mm 
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iL 
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£j> 



A3 
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ffr>*>S 
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^ 
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bit 
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1-iD 
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iVora 
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PERFORMANCE EXCAVATORS, INC. 
TRUCKING MANIFEST LOG 



JO» NA^E/NUMBER J 3 & f DATE J &~ / £ - O 3 

DESTINATION OF MATT Chi . pj\ /J • 

WASTE PROFILE NO. <s\fi\C Q*s<U& ' TRACKER QLS \ 



TRACKING INFO. 



TRANSPORTER INFO. 



WEIGHT INFO. 



TIME INFO. 



LD 

U 



MANIFEST # 



TAG 
6 



DRIVER 
NAME 



HAULER 
TRUCK # 



LICENSE U 



TYPE 

0R# 

AXLE 



TARE 



TOTAL 



NET 



SITE 
ARR 



DEP 



RET 



# 



U&ll 



& 



Ju aaJ 



lo \jfflM 



£J>. 



}>\ 



aA-ivrj 



o 



/••so 



135 



*3? 



tt911t 



i 



L^o 



± 



It* jW<« 



£6 



Oft. A 






;i& 



m 



% 



w 



W»7fl 



/k 



,U? ;j DISH*/ 



Ci 



MWjl? 



[:«5 



l-*5o 



•o- 



5°) 



HJS-O*! 



© 



iO 



,smoi 



niy 



froio^ftftff! 



£k 



(V^s 



Jp S3** 



oi 



jiwogb 



£ 



&v 



sl 



&W07 



Gk 



Mi\^C 



ao 



JW*9S 



u 



%unM 



S> 



B^kz. 



>\Eoe. 



$o\\ 



jjteoi 



ei> 



Q*£sS 



;^06 



%'S 



-&- 



J;<o 



*?:« 



■<£* 



y,frkd\ 



-G- 



fc«r *M 



£k 



33 



AW<S 



£§Mi 



S-QQf 



jggjj3 



e* 



a 



fi.DSS 



):i5 J?o 



i>y 



&710Y 



v>0^ 



JOfl^ 



tfmsotb 



£ 



RP5S 



'"#> 



£j(J 



^J_ 



*25 
3« 






© 






Kn3 nWA5» 



es.vl 



fWffl 






Cam 



£S£ 



^ 






j 00 






H 



s_ ^eller Canyon 
, /^anitar^tatttffill ,. 

. 901 BaileyRoad <* '3 
- • M^ttsburg.CA 94565 *' 
Phone (925) 458-9800 
Fax (925) 458-9891 



Ox Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Mobil BayjCA 94019- 
Phone (650) 726-1819 
Fax (650) 726-9183 



□ Newby Island 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S.Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR' 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1730 Lincoln Boulevard 



SWIC 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



SanFratKiisco,CA.94129 



I PHONE 
(415)561-5062 



□ GLOVES Q GOGGLES □ RESPIRATOR 

□ TY-VEK Q OTHER 



□ HARD HAT 



CONTACT PERSON 



I Ryan Seeibach 



SPECIAL HANDLING PROCEDURES: 



[SIGNATURE OF AUTHORIZED AGENT /TITLE' 




/ 




>Q /fix 



DATE 



/Z '/&-.&% 



GENERATOR'S CERTIFICATION: I hereby certify ttfat trie above named material is not a hazardous 
waste as delined HMO CFR Part 261 or tilla 22 of I ho California code of regulations, has been properly 
described, classified and packaged, and is in proper condition for transportation according to applicable 
regulations; AND, if the waste Is a treatment residue ot a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, i certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and Is no longer a hazardous waste as defined by 
■tOCFHPart2St. 



RECEIVING FACILITY 



| WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

□ SPECIAL WASTE 



a SLUDGE 

a wood 

a OTHER 



I GENERATING FACILITY 



Building 1065, GongasAve. 



SANFRAFOSCO 



TRANSPORTER 



Xi %■ 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Crog3 ; Truckmt; 



[ADDRESS 



*Qdj i$j 



mm 



Fort. Office B«x SOT 



ICITY, STATE, ZIP 



|Forestvi»e,CA95436 



~r 



IPHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



r70r)B23-U83 



SIGNATURE OF AUTHORIZED AGENT OR DPJtlVEfi H^ATE 



□ 




71 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



/z-/6q 



□ 



□ 



CUBIC YARDS 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



REMARKS 



| FACILITY TICKET NUMBER 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



Q SOIL 



Q CONSTRUCTION 
DEBRIS 



Q WOOD 




Q NON-FRIABLE 
ASBESTOS 



'■SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDUUNGMUSTBEMADErS 
9 REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE &HEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY. MANIFEST* O R Q O O 7 



□ .-Keller Canyon 
i Sanitary Landfill 

'-""90J BatfMRoad* , 
Tffls&urgTCA9456S 
Phone (925) 458-9800 
Fax (925) 458-9891 



I Ox Mountain 
Sanitary Landfill 

12310 San Mateo Road*-.. 
Half Moon Bay, C A 94019 
Phone (650) 726-1819. 
Fax (650) 726-9183 



G Newby Island 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



IGENERATOR 



fThe Presidte Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1735 Lincoln Boulevard 



SWJC 05668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



I Sen Fraticisco.CA 94 1 29 



| PHONE 

(4 1SJ 361-4082 



□ GLOVES □ GOGGLES □ RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



CONTACT PERSON 



Rysn Sselbach 



{SIGNATURE OF AUTHORIZED AGENT / TITLE 



,■-'"7 ~7 1 



DATE 



SPECIAL HANDLING PROCEDURES: 



J2.-/Z- ojj 



GENEHA"TOR'S ff&flTiHCATlOM; I nereby certify thai the above named material is not a hazardous 
wasted defined by 40 CFR Part £61 W title 22 Of the California Code Of regulations, has been properly 
described, classified and packaged, and is in proper condition lor transportation a "cording to applicable 
regulations; AND, If the waits It a treatment residua of a previously restricted hazardous waste 
subject to trie Land Disposal Restrictions, I certify and warrant that trie waste has been treated In 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



1WASTETYPE: 



□ DISPOSAL 

□ CONSTRUCTION.. • 
Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 
Q WOOD 
Q OTHER 



IGENERATING FACILITY 



Building 1065, Congas Ave, 



SAN FRANCISCO 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



T 



TRUCK NUMBER 



Cross Trucking 



I ADDRESS 



rfp?~z 4^ 7 



L^ ZS 



7fJ? 



Poet Office Box 397 



T^ 



ICITY, STATE, ZIP 



[Foresfcville.CA 95436 



<*p$~5 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



f707->S23-US3 



_Q_ 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



I n 7^ . k&. • 



&Mh 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and! to the best of my knowledge the foregoing 

is true and accurate. 



Jf 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



REMARKS ? 



QSOIL 



I FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



[SIGNATURE OF AUTHORIZED AGENT 



<1// 




DATE 



Q NON-FRIABLE 
ASBESTOS 



QWOOD 



l£i0j£ 



a ash 



Q SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* « « r* r> ^ r* 



□,Keller Canyon 
-^S^itary Landfill 

" v " * 901. Bailey Road 
"iPttTsbtfrgrCA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



s 



Ox Mountain 
Sanitary Landfill 

1 231 San Mateo Road ** 
HalfMoon'Bay, CA94Q19. 
Phone (650) 726-^819.1^ 
Fax (650) 726-9183 



□ Newby Island 
Sanitary Landfill 

■— 1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWIC 05668 



| CITY, STATE. ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Francisco.CA 941 29 



PHONE 



(415)561-5082 



Q GLOVES □ GOGGLES Q RESPIRATOR 
□ TY-VEK □ OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan Seelfeach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHOR IZED AG ENT / TITLE 



^ M^ 




DATE 



>2. • 1% 



63 



GENERATOR'S QtfTl 1FI CATION: I hereby certify that the above named material is not a hazardous 
wast* as defrnerfby 40 CFR Part £61 or iitlc/22 of the California cods Of regulations, has been properly 
described, classified and packaged, and is in proper condition for transportation a "corrli ng to applicable 
regulations; AND, If the waste is a treatment residue of a previously restricted hatetdous waste 
subject to the Land Disposal Restrictions, I certify and warrant that Ihe waste has been treated In 
. accordance wilh the requirements of 40 CFR Pari 26B and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

O DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 
Q WOOD 
□ OTHER 



GENERATING FACILITY 



Building 1 065 s Congas Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



9P?5?/Q 



TRUCK NUMBER 



Cross Trucking 



[ADDRESS 



JM 



Post. Office Bra* 3 OT 



CITY, STATE, ZIP 



Forestvilie,CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



fftffl 823-1483 



•? 



^_ 



JL 



□ 



SIGNATURE OF 



AUTHOR 




IZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



Ai/ito 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD; (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



REMARKS 



□ SOIL 



I FACILITY TICKET NUMBEB^-~7 



□ CONSTRUCTION 
DEBRIS 



/ 



SIGNATURE OF AUTrjPRIgED AGENT 




□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



XEDUUNG MUST BE MADE PRIORTO 3:00 P.M.TKE DAY PRIOR TO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



GENERATOR COPY 



MANIFEST* OCQOgC; 



□^Keller Canyon 
^^anjtary Landfill 

} :' VWl Bailey Road 
" - "t%sburg, CA 94565 
Phone {925) 458-9800 
Fax (925) 458-9891 



m 



Ox Mountain 
Sanitary Landfill 

J 23 10 San Mateo Road 
Half Moon Bay, CA 9401'§- 
Phone (650) 726-1819 
Fax (650) 726-91 85 



□ Newby Island 
Sanitary Landfill 

1 601 Dixon Landing Road 
*"» Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



IGENERATOR 



I The Presidio Truet 



I MAILING ADDRESS 

1750 Lincoln Boulevard 



ICITY, STATE, ZIP 



Ban Francisco,CA 941 29 



PHONE 

1(415) 56 1-50"S2~ 



ICONTACT PERSON 



Ryan Seetbach 



ISIGNATURjE OF AUTHORIZED AGENT / TITLE 



DATE 




GEN^flATjrip's CErihVlCATlON: I Hereby certify tha/the above named material is not a hazardous" 
waste as defined \r§Aa CFR ffyt 261 or title ££ of the Calilomia code of regulations, has Been properly 
described, classified and packaged, and is in proper condition for transportation according to applicable 
regulations; AND, If the waste is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that trie waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined bv 
40 CFR Part 261. 



WASTE TYPE: 



Q DISPOSAL 

O CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 
QWOOD 
□ OTHER 



WASTE ACCEPTANCE NO. 



SWiC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 
Q GLOVES a GOGGLES Q RESPIRATOR Q HARD HAT 
Q TY-VEK Q OTHER 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



I GENERATING FACILITY 



Building 1 065, Gasps Ave, 



3AH FRANCISCO 



(TRANSPORTER 



CrosB Trucking 



I ADDRESS 



Fort Offiw. -Rest 397 



ICITY, State, zip 



|Forestvil3e,CA95436 



PHONE 



mmmbMM 



(SIGNATURE QF AUTHORIZED AGENT OR DRIVER 



C 



P 




g%^J^£j 



DATE 



a-&-& 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



I REMARKS 



FACILITY TICKET NUMBER 



SIGNATURE OF AUTHORIZED AGENT 




DATE 



ill 



4^ 



NOTES: 



VEHICLE LICENSE NUMBER 



2W510 



TRUCK NUMBER 



EI 



END DUMP 



BOTTOM DUMP 



TRANSFER 



M. 



ROLL-OFF(S) 



□ 



□ 



FLAT-BED 



VAN 



DRUMS 



□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



□ SOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



QWOOD 



□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
i TO REFUSAL UPON ARRIVAL, ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # n £ Q O O VI 



□ Keller Canyon 
V-^anitary Landfill 

' - ~.90l RaiteyRoad 

jjliftsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



d Ox Mountain y j 
Sanitary Landfill ' 

12310 San Mateo Road 
- Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Q Newby Island 
Sanitary Landfill 

1601 Dixon Landing Road 
» Msjpitas' CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



FGENERATQR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



| MAILING ADDRESS 

1750 Lincoln Boulevard 



SW*C 05668 



tCITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San FranciBCO.CA 94 1 29 



PHONE 



1(415) 5 SI -5 OST 



□ GLOVES Q GOGGLES □ RESPIRATOR 
Q TY-VEK Q OTHER 



□ HARD HAT 



I CONTACT PERSON 



I Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 




st Jjfa 



DATE 



G ElfepfcfoR'S ctoTIFiCATION: I hereby e&rtily thai ihe above named material is not a hazardous 
wastetes defineiySy 40 CFR Part 261 or line 22 of the California code of regulations, has been properly 
described, clashed and packaged, and fs in proper condition for transportation according to applicable 
regulations; AND; If the watts is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has bean treated in 
accordance with the requirements of 40 C'FR Part 268 and is no tonger a hazardous waste as defined oy 
40 CFR Part SGI 



RECEIVING FACILITY 



IWASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
O DEBRIS 

□ SPECIAL WASTE 



Q SLUDGE 
a WOOD 
Q OTHER 



I GENERATING FACILITY 



Building 1065, Congas Ave. 



SAHKRAKCISCO 



I TRANSPORTER 



! . 1 



NOTES: 



VEHICLE LICENSE NUMBEF 



TRUCK NUMBER 



Cross Trucking 



ADDRESS 



WoM t'OQ 



A_2l 



Prtat.OffireTl(«r397 



CITY. STATE, ZIP ' 



ForeafaiUe.CA9S436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



nnr\m^.Mtn 



6 



M, 



□ 



Q 



ISIG 



OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 




DRUMS 



□ 



CUBIC YARDS 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: {TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 




SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY ! MANIFEST S OCQOOO 



□ Keller Canyon 
^Sanitary Landfill 

F^pWrg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



S Ox Mountain^ 
Sanitary Landfill 

12310 San Mateo Road - 
,.- Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



□ Newby island 
Sanitary landfill 

1601 Dixon Landing Road 
Milpiias, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Preaidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



SWiC 05668 



| CITY, STATE.ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Francisco,CA 941 29 



| PHONE 

; (4)5)561-5082 



□ GLOVES ' □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



□ HARD HAT 



I CONTACT PERSON 



| Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



| SIGNATURE OF AUTHORIZED AGENT /TITLE 





DATE 



ftlR'S, CERTIFICATION: I hereby certify thai the above named material la not a hazardous 
i dalineit-oy 40 CFFI Part £61 or title ££ of the California coda of regulations, has been properly 
tf r dagjtffrdb and packaged, and is in proper condition for transportation according to applicable 
regulations; AND, tf the waste Is a treatment residue, of a previously restricted hazardous waste 
subject to tha Land Disposal Restrictions. I certify and warrant that Ihe waste has been treated in 
accordance with the requirements of 40 C PR Pari 268 and is no longer a hazardous waste as defined by 
40CFHPart261. 



RECEIVING FACILITY 



IWASTETYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



I GENERATING FACILITY 



1 f 



Building 1065, Gtitigas Ave, 



SAN FRANCISCO 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



ADDRESS 



l/?0i/7? j 



n q 



TW Office ^»y 553 



CITY, STATE, ZIP 



|Foresfeilie,CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



SIGNATURE QF / 



UTHORlZl 




SENT OR DRIVER 
1 



a 

ROLL-OFF(S) 




DATE 



FLAT-BED 



VAN 



DRUMS 



9*1 Ufa) 



□ 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



| SIGNATURE OF AUTHORIZED AGENT 




Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



\HM 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL * ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST t O £ Q n Q O 



Dweller Canyon 
£ "^Sanitary Landfill 

■**i. T^OVSailey Road 
* Pittsburg. CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



a 



Ox Mountain 
Sanitary Landfill 

12310 San Mateo Road * 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



D Newby Island 
Sanitary Landfill 

r, _ J604 Dixon Landing Road 
Mifpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 

Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Presidio Trust 



MAILING ADDRESS 



17 50 Lincoln Boulevard 



I CITY, STATE, ZIP 



WASTE ACCEPTANCE NO. 



SWIC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



■ San Franctsco,CA 94129 



| PHONE 

'(415)56MQg2~ 



□ GLOVES Q GOGGLES □ RESPIRATOR 
Q TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT / TITLE 





Wt 




DATE 




tutzm 



GENtiRMOR'S CEHrtJFiCATION: ( hereby certify tha^lne abova Aimed material is not a hazardous 
wasle'asfaefinediyAo CFR Part 261 or tills 22 of the California coda of regulations, has been property 
descriDed, classirWl and packaged, and is in proper condition tor transportation according to applicable 
regulations; AN071 1 the waste <s a treatment residue of a previously restricted haianious waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part 26 1 . 



RECEIVING FACILITY 



T 



I WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



Q SLUDGE 
OWOOD 
□ OTHER 



(GENERATING FACILITY 



Building 1065, Gongas Ave, 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Crosa Tracking 



[ADDRESS 



lsi>?<6y,f 



5 



PttatOffk=fiBf i x397 



CITY, STATE, ZIP 



ForegfrilIe,CA95436 
PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 




CUBIC YARDS 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



REMARKS 



FACILITY TICKET NUMBER 



iSIGNATUR&OF AUTHORIZED AGENT 

f\\ 7) / j 



Mr j 

-ft 



m 

I >\ A..' 




DATE 



3 it 



!) C 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

l, iSE OTHER 



QSOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # OCQOOI 



□ Keller Canyon 
- jSenitary Landfill 

£Q1. Bailey Road 
^'Pittsburg, CA 94565 
,. Phone (925) 458-9800 
Fax (925) 458-9891 



Ox Mountain 
Sanitary Landfill * 

12310 San Mateo Road-^ 
Half Moori Bay, CA94019 
Phone (650) 726-1-819 
Fax (650) 726-9183 



D Newby island 
Sanitary Landfill 

h~ 1601 Dixon Landing Road 
■r Milbitas, CA 95035 

Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Presidio Truat 



I MAILING ADDRESS 

17 50 Lincoln Boulevard 



| CITY, STATE, ZIP 



San.Franciaco,CA94 1 29 



| PHONE 

(415)561-5082 



CONTACT PERSON 



Ry«n Seelbach 



| SIGNATURE OF AUTHORIZED AGENT /TITLE 



DATE 




GENERATOR'S CERTIFICATION: I hereby certify 1hal Ihe above named material is not a hazardous 
waste as'Safinad tif/0 CFR Part 261 or title 22 of lha California coda of regulations, has been properly 
described, classified and packaged, and is in proper condition for transportation according to applicable 
regulations; AMD, If the watts is a treatment residue of a previously restricted hazards us waste 
subject to the Land Disposal Restrictions. I certify and warrant that the waste has bean treated in 
accortiance with the requirements of 40 CFfl Part 26a and is no longer a hazardous waste as defined by 
40CFRPart261. 



WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gongae Ave. 



SAN FRANCISCO 



TRANSPORTER 



WASTE ACCEPTANCE NO. 



SWIC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



□ GLOVES 

□ TY-VEK 



□ GOGGLES 

□ OTHER 



□ RESPIRATOR O HARD HAT 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



Cross Trucking 
I ADDRESS 



Port Office Box 397 



CITY, STATE, ZIP 



[Forestville.CA 95436 



PHONE 



fflm 823-1483 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



tW^^^y? 



DATE 



mhh 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



REMARKS 



FACILITY TICKET NUMBER 



I SIGNATURE OF AUTHORIZ ED AGENT 

V 



4Q£ 



DATE 



flWtr->S 



NOTES: 



VEHICLE LICENSE NUMBER 



Sf?? l±Q 



TRUCK NUMBER 



10 



END DUMP 



BOTTOM DUMP 



TRANSFER 



□ 



□ 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



□ SOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SdHltftfLING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # ~ « ~ - - r> 



pjj<eller Canyon 
'^Sanitary Landfill 

\> : '"•jctt Bailey Road 
\ - Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



Ox Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-91 83 



D Newby Island 
Sanitary Landfill 

1601 Dixon Landing Road 
- 'Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



IGENERATOR 



[The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWIC 0S668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



|BanE*ancigco,CA94129 



PHONE 



1(413) 361*3082" 



□ GLOVES Q GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan Seeibach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT / TITLE 




JM^ a 



m 



DATE 




ty*my 



GENERATOR' S'fJf^HTnFICATION: I hereby certify that the above named material is hot a hazardous 
wastff as detin/doy 40 CFR Part 261 or title £2 ol the California code of regulations, has bash properly 
described. dawifierj and packaged, and is in proper condition for transportation a -cording to applicable 
regulations; AND, If the waste Is a treatment residue of a previously restricted haiondous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been heated in 
accordance with the requirements of 40 CFR Part 268 arvd is no longer a hazardous waste as defined by 
, 40 CFR .Part 261. 






RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 

a wood 

Q OTHER 



GENERATING FACILITY 



Building 1065, Gongas Ave, 



SAN FRANCISCO 



(TRANSPORTER 



^T 



NOTES: 



VEHICLE LICENSE NUMBER 



WwSMM 1 (LP 10 



TRUCK NUMBER 



Cross Trucking 



I ADDRESS 



Post Offi pe Bern 39"? 



CITY, STATE, ZIP 



Forestwlle.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



j flflTl 823.U83 



M 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



TT 

j 



DATE 



RQLL-QFF(S) 



FLAT-BED 



VAN 



DRUMS 




2= 



aA/o> 



□ 



□ 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY.LANDFILL) 

DISPOSE : M OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



I SIGN ATURE'OF. AUTHORIZED AGENT 



A/ / ^ 



i 



*/>-* 



if 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



ULkzB 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY i MANIFEST* OCQOOQ 



□ Keller Canyon 
^ ^Sanitary Landfill 

' <*■' -,.9!%Bailey Road 
"""Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



LhI Ox Mountain 
Sanitary Landfill 

12310 San M&teo Road 
Half Moorifiay, CA94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



D Newby Island 
Sanitary Landfill 

1601 Dixon Landing Road 
* Milpitas, CA 95035 , 
Phone (408) 945-2800 
Fax (408) 262-2871 



D Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



IGENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



SWIC 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San ?ft3-iet8co,CA 94 1 29 



| PHONE 

1(415)561-5082 



Q GLOVES □ GOGGLES □ RESPIRATOR 
QTY-VEK □ OTHER 



Q HARD HAT 



I CONTACT PERSON 



Ryan Seelbaeh 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 




A 



w 



DATE 



mzM 



Gr^ElWoR'!? CERTIFICATION: I hWiy certify that the abovo named malarial is nol a fta/ardous 
waste M cMged by 40 CFB Pari 261 or Wle 22 of tho California cods of regulations, has been property 
described, deified and packaged, and is in proper condition for transportation a '-cording to applicable 
regulations; AND, If the waste Is a treatment residue of a previously restricted hazardous, waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated' in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
-40CFFIPart26l. 



RECEIVING FACILITY 



I WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



3 SLUDGE 
QWOOD 
□ OTHER 



I GENERATING FACILITY 



Building 1 065, Gbiig&s Ave, 



SANFRAWCI3C0 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Oroaa Trucking 
IADDRESS 



hPAl.'SrtT- 



Ema Qfftee ren* ?<n 



CITY, STATE, ZIP 



/» 



|ForegLvilie,CA95436 



Cfi# $5 



I PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



vmnM&tem 



M. 



□ 



I SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



z 7 



Mggg 



>/7flo3 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: 



(TO BE COMPLETED BY LANDFILL) 



I REMARKS 



QSOIL 



IFACJLITY.TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



[SIGNATURE OF AUTHORIZED AGENT 



DATE 



O NON-FRIABLE 
ASBESTOS 



QWOOD 



QASH 



m-W«% 



Q SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUSTBE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

GENERATOR COPY MANIFEST # O C Q O O Q 



/\_\ Keller uanyon 
V^§3anitary LandfjJl 

90tfiai1ey Road . \ .$ 
'■' ^tittsburg, CA 94^65 ■ 
Phone (925) 458-9800 
Fax (925) 458-9891 



LS 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



U Newoy island 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



U rorward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 

Fax (209) 982-1009 



Non-hazardous waste manifest 



GENERATOR 



I The Preaidio Trust 



WASTE ACCEPTANCE NO. 



| MAILING ADDRESS 
1750 Lincoln Boulevard 



SVWC 05668 



CITY.STATE.ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Franci8co,CA 94 1 29 



PHONE 



! (415) 561-5082" 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 





tc JP/n 



DATE 




t"2-/n/4j 



GENERrft)fTSje£rtTIFICATtON: I hereby certify that the above named material is not a hazardous , 
waste jte'eefined w 40 CFR Part 261 at title 22 of the California code of regulations, baa been property 
described, daMstfred and packaged, and is in proper condition for transportation according to applicable 
regulations; AND, if Hm watte I* a treatment residue of a previously restricted hazardous yrtsts 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated Irii' 
accordance with the requirements of 40 CFR Pari 268 and is no longer a hazardous waste as defined by 
40CFRPart£6t. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1 065, Gongas Ave 



3ANKRANCI3CO 



[TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Tracking 



(ADDRESS 



SP3?73LD 



JO. 



Post Office Box 397 



CITY.STATE.ZIP 



1 ForestytllcCA 95456 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



f70T> 823-1483 



a 



I SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 




\M®$ 



& 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



OTHER 




jSCHEDULING MUST BE MADE PRIORTO 3:00 P.MmiE DAYPRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO RECUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

i"& *£h J / \ GENERATOR COPY MANIFEST* ORQ907 



D.Keller Canyon 
JSanitary Landfill 

>9&C-Bailey Road 
"Pittsburg, CA 94665 
*• Phone {925) 458-9800 

Fax (925) 458-9891 



m 



Ox Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1 81 9 
Fax (650) 726-9183 



Q Newby Island 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (40S) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



[GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



[ MAILING ADDRESS 
1 7 3 Lincoln Boulevard 



SWiC 05668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



| San Frsncisco.CA 94 1 29 



PHONE 

(415)561-5082 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



Q HARD HAT 



I CONTACT PERSON 



1 Ryan Seeibach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT / TITLE 




7 /> 



DATE 




f?-M 



36NESiJjOR'S^JEFrnFiCATI0N: I hereby certify/hal the above named material is not a hazardous 
wasta&s defined ^'y *® ^FR Part 261 or litlo 22 of the California code of regulations, has bean property 
described, classified and packaged, and is in proper condition for transportation a~cofding to applicable 
regulations: AND, If the waste Is b treatment residue of a previously restricted hazardeus..wasle 
subject to the land Disposal Restrictions. I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFP. Pari 26a and is no longer a hazardous waste as defined by 
40 CFR Pari 261. 



RECEIVING FACILITY 



IWASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 
□ WOOD 
Q OTHER 



IGENERATING FACILITY 



Building 1065, Gongas Ave. 



SAKERANO3C0 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



ADDRESS 



<;m m% 



I? 



Pott Office Boat 397 



ICITY, STATE, ZIP 



|Fore3trille,CAS>S436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



~B" 



<7(mS23.U83 



□ 



□ 




| SIGNATURE OF AUTHORIZED AGENT QFTPFHVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



DRUMS 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



| REMARKS 



FACILITY TICKET NUMBER 



SIGNATURE OF AUTHORIZED AGENT \ ^ 



y ** 




DISPOSAL METHOD: (JO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



QSOIL 



□ CONSTRUCTION 
DEBRIS 



Q NON-FRIABLE 
ASBESTOS 



QWOOD 



DASH 



Q SPECIAL OTHER 



SCHEDULING MUST BE MADE PRlORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # q Q Q rt O C. 



^yk^tveiier canyon 
Sanitary Landfill 

$k §a1leyTfcad 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



I 



Ltf 



ijflf^ - 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



U Newby Island 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpttas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 

Landfill '"•> 

9999 S.Austin Road V 
Manteca, CA 95336 \ 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



[GENERATOR 



The Presidio Trmst 



1 MAI LING ADDRESS 
/3U Lincoln Boulevard 



ICITY, STATE, ZIP 
3an Franc taco.CA 941 29 



WASTE ACCEPTANCE NO. 



SWIC 05668 



[PHONE 



(415)561-5082 



[CONTACT PERSON 



|Ryan3ee]bach 




GENERATORS CEOTffcATION: I hereby canity that th/abova named material is not a hazardous 
waste as dinned by 4tJCFR Part 261 or title 22 of lha Calrlomia code of regulations, has beer properly 
described, classified a>fi packafled, and is in propar condition fa/ transportation a-«Jrdjng to applicable 
regulations; AND, If the waste la a treatment residue of ■ previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant ihat the waste has been treated in 
accordance with the requirements ol 40 CFR Part 268 and is no longer a haiaidous waste as defined bv 
_40CFRpart281. 



.WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

a DEBRIS 

Q SPECIAL WASTE 



□ SLUOGE 

□ WOOD 

□ OTHER 



IGENERATING FACILITY 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



□ GLOVES 
Q TY-VEK 



□ GOGGLES 

□ OTHER 



□ RESPIRATOR □ HARD HAf 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



Building 1 065 i Gongae Ave, 



SAN FRANCESCO 



I TRANSPORTER 



Cross Trucking 



I ADDRESS 



Poat Office Box 397 



ICITY. STATE, ZIP 



|Forestyille.CA95436 



IPHONE 



mmmdm ': 

ISIGI^jTURE OF AUTHORIZED AGENT OR DRIVER 




DATE 



fV&/°3 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



NOTES: 



VEHICLE LICENSE NUMBER 



jJMi&L 



TRUCK NUMBER 



g.P*1 



ot 



V 



END DUMP 



BOTTOM DUMP 



TRANSFER 



ROLL-OFF(S) 



□ 



FLAT-BED 



VAN 



DRUMS 



□ 



k 



CUBIC YARDS 



i 



I REMARKS 



[FACILITY TICKET NUMBER 



| SIGNATURE OF AUTHORIZED AGENT 



f 



-AA 



) 



DATE 



sch^ulingmustbeT^deprS 

TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE ToAY BEFQftE 



DISPOSALMETHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



□ SOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



QWOOD 



□ ASH 



□ SPECIAL OTHER 



/ . f 



GENERATOR COPY 



MANIFEST # O C Q O O C 



U Keller uanyon 
'Sanitary Landfill 

- \ 901 Bailey Road 
■■-., ^PirtS&irg, CA 94565 
k ■■ Phone (925) 458-9800 
Fax (925) 458-9891 -" 



ta 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1 81 9 
Fax (650) 726-9183 



LU raewDy isiana 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



rurwaru 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



I The Presidio Trust 



MAILING ADDRESS 



17 50 Lincoln Boulevard 



I CITY, STATE, ZIP 



San Francigco.CA 94- 1 29 



| PHONE 

[T?T5T5FF30Sr 



CONTACT PERSON 



| Ryan Seelbach 



[SIGNATUSE-^F AUTHORIZED AGENT/ TITLE 



DATE 




GENEF&TOR^f CERTIFICATION: I hereby certify that iha&bove named material is not a hazardous 
wasta as defined by 40 CFR thti 26t or title 22 of the California code ol regulations, has been properly 
described, classified and packaged, and Is in proper condition for transportation according la applicable 
regulations; AND, If the waste la a treatment residua of • previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I canity and warrant itiat the waste has been treated in 
accofdance with the requirements of 40 CFR Part 253 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



I WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 
QWOOD 
Q OTHER 



IGENERATING FACILITY 



Builjdirig 1 065, Gongas Ave, 



SAN FRANCISCO 



WASTE ACCEPTANCE NO. 



SW1C 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



□ GLOVES □ GOGGLES □ RESPIRATOR 
Q TY-VEK □ OTHER 



Q HARD HAT 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



m^n 



ITRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking; 



I ADDRESS 



uPoii_oo_ 



05 



Port OfficaBmt 397 



[CITY, STATE, ZIP 



|Forestviile,CA 95436 



PHONE 



1(707^813-1483 



END DUMP 



BOTTOM DUMP 



TRANSFER 



SJqWATDlRE OFAUTHORIZEp AGENJTjpR DRIVER 



DATE 



M. 



□ 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 




1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED 8Y LANDFILL) 
l S rSE OTHER 




SCHEDULING MUST BEMADE PRIORTO 3:00 P.M.Th E DAY PRIORTO EXPECTED ARRIVAL' ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL U£QN J^RIV^L. ONGOING DAILY ^DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

\ GENERATOR COPY MANIFEST # 









269224 



%' ^Sanitary Landfill 

„.* 90Tbailey Road 
' Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 •- 



USj WA lUIUUIIldl!) 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1 81 9 
Fax (650) 726-9183 ;> 



U Newoy island 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



I GENERATOR 

| The Presidio Trust ~ 

I MAILING ADDRESS 
1 7? O Lincoln Boulevard 



NON-HAZARDOUS WASTE MANIFEST 



U Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



I CITY, STATE,~ZIF~ 

] San Eraneisco.CA 941 W 

I PHONE 

1(415)561-5082 

I CONTACT PERSON 

[ Ryan Sedbach 



im, 



WASTE ACCEPTANCE NO. 



SIGNATUBE OF AUTHORIZED AGENT / TITLE 





DATE 



lz./s'~- *% 



t'^£t! 0N ;,L he,aby "rtMhal 'he aboue Hamad malarial is not a hazardous 
nd packaged, artf is In erarw nnninnnti bw tr^^^.,*.,*-,^ ■: _r_ „^: / 



GENp 

reguiauons. ANBflf the waste to a treatment res due or a nrevlouslv restricted hmimLnZSOZSr* 

4ocran!t aei '«<" i ™* * « CFR Pa " *" ™* & no . onger . ha^rd™ S&«a by 



REQUIRED P hHSONAL PRO I bC I IVE EQIIIpmfW 
Q GLOVES □ GOGGLES 
□TY-VEK*. Q OTHER 



Q RESPIRATOR □ HARD HAT 



SPECIAL HANDLING PROCEDURES: 



4 



IWASTETYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 
a WOOD 

□ OTHER 



[GENERATING FACILITY ~~ 
Building 1 065, Gongas Ave 

[transporter 



RECEIVING FACILITY 




— " " GENERATOR COPY MANIFEST #000000 



* Unitary Landfill 

" '->' 90"1 Bailey Road 
US Pittsburg, CA 94565 

Phone (925) 458-9800 
Fax (925) 458-9891 



i q ^ JTk iiiwuiiiuui 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



I | i ui naiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



I CITY, STATE. ZIP 



S8nFrancisco,CA94] 29 



PHONE 

1(4 15)561 -SOST 



CONTACT PERSON 



Ryan Seelbach 




GENERATORS CEKTlFICATiON: I hereby canity thafthe above named material is not a hazardous 
waste as deHried by <tp 3FH Part 261 or title 22 o( the Calrlomia code of regulations, has baen properly 
describsdfefassified and packaged, and is in proper condition tor transportation s '-cording 1o appiicarrle 
regulations; AND, if the waste Is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that Ihe waste has been treated in 
accordance with Ihe requirements of 40 CFR Pad 268 and is no longer a hazardous waste as defined by 
4.0 CFR Part 261. 



WASTE ACCEPTANCE NO. 



SWK 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



□ GLOVES Q GOGGLES □ RESPIRATOR □ HARD HAT 

□ TY-VEK Q OTHER 



SPECIAL HANDLING PROCEDURES: 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 
Q OTHER 



GENERATING FACILITY 



Building 1065, trongas Ave. 



3AN FRANCISCO 



TRANSPORTER 



Cross Trucking 



ADDRESS 



Port OffiM-Kmc 397 



ICITY, STATE, ZIP 



ForestPtlle,CA9S436 



PHONE 



n<ms«-i^ 



T—r 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 




DATE 



\MM 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



I REMARKS 



FACILITY TICKET NUMBER 



SIGNATURE OF AUTHORIZED AGENT 



2 



DATE 



RECEIVING FACILITY 



NOTES: 



VEHICLE LICENSE NUMBER 



mun 



TRUCK NUMBER 



M± 



END DUMP 



BOTTOM DUMP 



TRANSFER 



ffi 



□ 



ROLL-OFF(S) 



FLAT-BED 



VAN 



J-L 



DRUMS 



□ 



CUBIC YARDS 



IVoo 



-feiX. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



□ SOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



QASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTQ'3:00 PJYLTHE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONp&ING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



GENERATOR COPY 



MANIFEST # 



269222 



Sanitary Landfill 

ppi\Bailgy Road 
eittsburg,-CA 9456.5- 
Phon&'{925) ,458-9800 
Fax (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road? .,-. 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



- ■ • -■&■ 



Sanitary Landfill 

1601 Dtxon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



!* 



rurwaru 

Landfill 

9999 S, Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



I The Presidio Trust 



I MAILING ADDRESS 
1V50 Lincoln Boulevard 



ICITY, STATE, ZIP 



San Francisco.CA 94 1 29 



| PHONE 
|(415>5^t-5082 



WASTE ACCEPTANCE NO. 



SWIC 05668 



REQUIRED PERSONAL PROTECTIV E EQ UIPMENT 

Q HARD HAT 



I CONTACT PERSON 



I Ryan Seelbach 




GENEPJVTQF/ S CERTIFICjOTlQN: I hereby certify ttuft the above named material is not a hazardous 
waste as jfewied by 40 GFp Part 261 or litis 22 of the California code of regulations, has been properly 
descrHwfLclassilied ancfyackaged. and is in proper condition for transportation according lo applicable 
regulations; AND, If thqifaste is a treatment residue of a previously restricted hazardous waste 
subject to Ihe Land Disposal Resections, I certify and warrant that the waste has been treated in 
accordance with I ha requirements ol 40 CFR Part 268 and is no longer a hazardous waste as defined bv 
40CFRPart261. 



I WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

O DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
a WOOD 
□ OTHER 



GENERATING FACILITY 



Building 1065, G-ongns Ave. 



SANERA&C&CO 



I TRANSPORTER 



Croaa Trucking 



I ADDRESS 



VontOfRcf.J^wJVJ 



IGITY, STATE, ZIP 



|Foresiyille.CA9S436 



IPHONE 



707)ftl3.U*» 



IGNATUREpF AUTHORIZED. AGE NT OR DRIVER 



DATE 



Q GLOVES 
QTY-VEK 



□ GOGGLES 
Q OTHER 



□ RESPIRATOR 



SPECIAL HANDLING PROCEDURES; 



RECEIVING FACILITY 



NOTES: 



VEHICLE LICENSE NUMBER 



utiu.ta 



■■l^fl^fm„_ 
TRUCK NUMBER 



&oojr 



END DUMP 



BOTTOM DUMP 



M 



TRANSFER 



ROLL-OFF(S) 




FLAT-BED 



VAN 



DRUMS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



REMARKS 



FACILITY TICKET NUMBER 




□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



□ SOIL 



CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



QWOOD 



Q ASH 



□ SPECIAL OTHER 



EDULING MUST BE MADE PRIORTO3:0Q P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHETJUL^DLOaTsTrTsUB^ECT 
L UW 5 flVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

GENERATOR COPY MANIFEST # 



269221 



Sanitary Landfill 

90T Bailey Road ^ 

Pittsburg, G>?94565 ■ " 
Phone (925) 458-9800 ' 
Fax (925) 458-9891 



US] UX IVIUUIHdlll 

SanitarvLapdfill 

■ -° 12310 San Matef^oad 
Half Moon Bay,GA94019 ' 
Phone (650) 726-1819 \ 
Fax (650) 726-9183 



[_j iwwuy isiana 

Sanitary Landfill 

s 1601 Dixon Landing Road 
Milpitas.CA 95035 
Phone (408) 945-2800 
Fax (408') 262-2871 



rurwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Preaidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWK 05668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Francisco,CA 94 1 19 



PHONE 



(41 5) 561 -5082 



Q GLOVES Q GOGGLES Q RESPIRATOR 
Q TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan 3eelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNAU 



} OF AUTHORIZED AGENT / TITLE 




DATE 



GEN^RAjflas CEBfiFICATiON: I hereby con ify thaftha above named malarial is not a hazardous 
waste aajJefined b/40 CFR Pari 261 or title 22 ol the California code of regulations, has been properly 
describes, classified and packaged, and is in proper condition for Iransportation a 'cording to applicable 
regulations; AN ft itthe waste Is a troutmsnt residue of ■ previously restricted hazardous waste 
subject to the bm Disposal Restrictions, I cenify and warrant that the waste Iras been treated in 
accordance w itlrlhe requirements of 40 CFR Part £68 and is no longer a hazardous waste as delined by 
40CFRPart261. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gongas Ave, 



SAN FRANCISCO 



ITRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



■ADDRESS 



k)Po3 3£V 



8.0(1 



Post. Office TW 397 



CITY, STATE, ZIP 



|Forest?ilb,CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



tgan 




JL 



SIGN 



GENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



tiM> 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



| SIGNATURE OF AUTHOR I2E P AGENT 



JL 



it 



7^ 




Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M. THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 



IP.Jif.' 
DAIL 

/ 



GENERATOR COPY 



MANIFEST # 



269220 



t *VIIMP 



Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 
Phone {925) 458-9800 
Fax (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



[The Pretndio Truat 
MAILING ADDRESS 



1750 Lincoln Boulevard 



WASTE ACCEPTANCE NO. 



SWiEC 05668 



I CITY, STATE, ZIP 



>■ 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



SanFrancisco.CA94129 r 



PHONE 



i (415) 561-5082 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



□ HARD HAT 



ICONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 





DATE 



/Z-tf*«y 



GENERATOR'S CERTIFICATION: I hereby certify thai the above named malaria! is nol a hazardous 
was'D as trained byjiFoXFR Part 2G1 or title 22 of the California code of regulations, has boon properly 
descfJbeaTclassiriedand packaged, and is in proper condition for transportation a - cording to applicable 
regulations; AND, Irthe waste Is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has bean Ireated in 
accordance with the requirements ol 40 CFR Pan 2S8 and is no longer a hazardous waste as delined by 
*>CFflPart2St. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gcngaa Ave. 



SANKRAWCI3CO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Crosa Trucking 



ADDRESS 



WSJ v*? 



Post Office Bax 39? 



I CITY, STATE, ZIP 



[ Forestville.CA 95436 




PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



mm 823-1483 



1 



□ 



□ 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 




/** 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



frtejg 



□ 



□ 



□ 



/ 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



^a 



□ CONSTRUCTION 
DEBRIS 



ISIGNATURE OF AUTHORIZED AGEKT 



\ 



PRIZED AGEKT ~Ig / 

US 



□ NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PR[< 
TO REFUSAL UPON ARRJVAL. 



I 



)%0i> P.M.THE L*AY PRIOR TO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
SING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



\ 



GENERATOR COPY 



MANIFEST* 



269219 



I. i rvcnci v*anyuii 

"^Sanitary Landfill 

■' >&01 Bailey Road 
PjttsbCfrg! CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9831, 



i ai ua iviuuiiiani 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



I | iicwujf oinuu 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



I | ■ vii vvaiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



;o 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



Ihe Presidio Trust 



WASTE ACCEPTANCE NO. 



| MAILING ADDRESS 
1 750 Lincoln Boulevard 



SW1C 05668 



CITY, STATE. ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



SanFranciBco,CA,94129 



PHONE 



(415) 561-5082 



□ GLOVES □ GOGGLES □ RESPIRATOR 
Q TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan Seetbach 



SPECIAL HANDLING PROCEDURES: 



|SIGNATLIREX)F AUTHORIZED AGENT / TITLE 





DATE 



j?->i 



GEn£rAT*5ftS CSfjflFlCATION: I hereby certify thalWabove named material is not a hazardous 
waste as defined m/w CFR Part 261 or title 22 of lha California coda ol regulations, has boon properly 
described, dassiffea and packaged, and is in proper condition for transportation a "cording to applicable 
regulations; AND, If the w*«te fa a treatment residua of « previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant thai the waste has been treated in 
accordance with the requirements of 40 cm Part 268 and is no longer a hataroeus waste as defined by 
40 CFP. Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 
a WOOD 
Q OTHER 



GENERATING FACILITY 



BuiMiftg 1 065, Gqagas Ave. 



SANKRANCISCQ 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



' TfO^q 



TRUCK NUMBER 



. Ctosij , Trucking 



[ADDRESS 



rl<9 (Q 



ffpfrt Offi^ %<** 39? 



ICITY, STATE, ZIP 



|Forestffille,CA9S436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



f7(mft23-MB3 



ja_ 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 




DATE 



ROLL-OFF(S). 



FLAT-BED 



VAN 



DRUMS 



\kiUl 



\J&LO^y 



f&&\& 



□ 



□ 



CUBIC YARDS 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 




SCHEDULING MUST BE MADE PRIOR TQ'3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # O C Q O 1 Q 



ij 

If 



"V ^Sgnitary Landfill 

'"~ 9Cfl BtVfey Road 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



UA IVIUUMldlll 

Sanitary Landfill 

12310 San Mateo Road J 1 
Half Moon Bay, CA 94019" 
Phone (650) 726-1819 
Fax (650) 726-91 83 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



rurwaru 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



[GENERATOR 



I Hie Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



SWJC 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Franeisco.CA 94 1 29 



PHONE 
1(415)561-5082" 



□ GLOVES □ GOGGLES Q RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



CONTACT PERSON 



Ryan Seelha 



SPECIAL HANDLING PROCEDURES: 



I SIGN ATOR^OF AUTHORIZED AGENJ /TITLE 




DATE 



RATION: I hereby certify that tfie above named material is not a hazardous 

I Pari 261 of life 22 of the California coda of regulations, has been properly 



GENEhATQFrS CERT" 

waslo asjdenried by 4 

descrio^jf? classified iraf packaged arvd is in proper condition for transportation a -cording to applicable 

regulations; AND, it ibe waste la a treatment residua of a previously iKsirlcted hsiardous waste 

subject to trie Land Disposal Restrictions, I certify and warrant thai the waste has been treated In 

accordance with the requirements of 40 CFR Part 368 and is no longer a hazardous waste as defined by 

40CFR Part 251. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 
QWOOD 
Q OTHER 



GENERATING FACILITY 



Building 1 65 , Gcngaa Ave. 



SAN FRANCISCO 



[TRANSPORTER'S 



NOTES: VEHICLE LICENSE NUMBER 




TRUCK NUMBER 



Cross Tracking 



IADDRESS 



ms^u 



g£> t5 



PngrDfTir-gTW^ 



|CITY, STATE/ZIP 



lForeEfariUe.CA9S436 



PHONE 



END DUMP 

3: 



BOTTOM DUMP 



TRANSFER 



ffl)Ti«g3-M83 



| SIGNATURE OFAUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



Yathl^g?- 



m^l 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



a soil 



I FACILITY TICKET NUMBER 



a CONSTRUCTION 
DEBRIS 



[SIGNATURE OF AUTHORIZED AGENT 



□ NON-FRIABLE 
ASBESTOS 




SCHEDULING 
TO REFUSAL 



ADE PRTORTO-3:0O P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 




GENERATOR COPY 



MANIFEST # 



269217 



Sanitary Landfill 

901- Bailev Road 
Pittsburg/CA 94565 
Phone {925) 458-9800 
Fax (925) 458-9891 



|_£| KJA. IVIUUIIltUII 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Bouleirrard 



SWEC 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



SanFrancisco.CA94129 



PHONE 



(•415)561-5082 



Q GLOVES □ GOGGLES Q RESPIRATOR 
Q TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



Ufean.3cdbach 



SPECIAL HANDLING PROCEDURES: 



I SIGNATJJREffF 




ED AGENT /TITLE 




DATE 



/Z-/j"-^ 



GENEPlATCjtf'S CERTIFICATION: I hereby certitwhat the above named material is not a hazardous 
wastrps definsVby 40 CPFI Part 261 of liiio 22 of iho California code ol regulations , has been properly 
described, classified and packaged, arid is in proper condition tor transportation a "cording to applicable 
regulations: AND, If the watte It a treatment residue of a previously restricted hazardous waste 
subject to tfveXand Disposal Restrictions, I certify and warrant that the waste has been treated In 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40CFH Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



Q SLUDGE 
Q WOOD 
Q OTHER 



GENERATING FACILITY 



Building 1065, Gong&s Ave. 



3AN FRANCISCO 



ITRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Oroag Trucking 



ADDRESS 



?J3gg*W5 



3j \ 



PfssjCVIWftry^q? 



CITY, STATE, ZIP 



Forestyille.CA 95436 



i>j> 



\ Tftvickuw^ 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



Hrms-^-US^ 



ji 



_OL 



I SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



RQLL-QFF(S) 



FLAT-BED 



VAN 



DRUMS 



'TjgOiA. 



\%\N*$ 



Q 



□ 



□ 



□ 



CUBIC YARDS 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



Si $2o 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 




SCHEDULING MUST BEJWADE PRIQ 
TO REFUSAL UPON ARRIVAL. Of 



£/ 



1 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
)ING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* 



263216 



\, J ■ VI-fII^I 



Sanitary Landfill 

901 Bailey Road 
PittstHJrg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



ivy wa mvHi i inti ■ 

Sanitary Landfill 

1-2310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



I1VIIUJ fdlUIIU 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SW*C 05668 



I CITY, STATE.ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Pranci3co,CA 941 29 



PHONE 



C4 15) 561-5082 



□ GLOVES Q GOGGLES □ RESPIRATOR 
Q TY-VEK Q OTHER 



□ HARD HAT 



CONTACT PERSON 




SPECIAL HANDLING PROCEDURES: 



GENERATOR'S GRATIFICATION: f hereby certify that the above named material is not a hazardous 
waste as defined jj? 40 CFR Part 261 or litis 23 of the California code of regulations, has been properly 
described classified and packaged, and is in proper condition for transportation according to applicable 
regulations; AND, H the waste Is a treatment residue of a previously restricted tuterdous waste 
subject to the Land Disposal Restrictions, I certily and warrant that the waste has been treated in 
accordance whh the requirements of 40 CFR Part 368 and is no longer a hazardous waste as defined by 
40 CFR Part 26 1. 



RECEIVING FACILITY 



IWASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

□ SPECIAL WASTE 



Q SLUDGE 
□ WOOD 
Q OTHER 



GENERATING FACILITY 



Building 1 065, Gongas A?e. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



s I y f?fH 



TRUCK NUMBER 



TT 



Cross Trucking 



I ADDRESS 



Post Office Rax 397 



CITY, STATE, ZIP 



Forestvilie,CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



f7tY7-,S23.14R3 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFiy.) 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



SIGNATURE OF AUTHORIZED AGENT 



mW 7 ' 



2^ 



-& 



DAT5 J 



Q CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



/ 



Q ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3&0 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* OCQOI EJ 



~ L ■:■«■ 



j iiciici vniiywii 

Solitary Landfill 

- 901 Bailey Road 
* PittsbClrg.OA 94563* 
Phone (925)„458-9800«7^- 
Fax (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
„ Half Moon Bay, CA 9401 9 
^'- Phone (650) 726-1819 
-FaX$650)-72643183 *« 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



■ v>i *«aiu 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 
1 The Presidio Trust. 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1 7 5 Lincoln Boulevard 



SWIC 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



5anE-anGJ3C0,CA94129 



IPHONE 

j (41 5)561-5081 



□ GLOVES □ GOGGLES □ RESPIRATOR' 
Q TY-VEK □ OTHER 



Q HARD HAT 



CONTACT PERSON 



| Ryan Seel bach 



SPECIAL HANDLING PROCEDURES; 



ISJGNAT-LffiE QF AUTHORIZED AGENT / TITLE 



DATE 




^CERTIFICATION: I hereby cenify that the above named material is not a hazardous 
id&y 40 CFR Part 261 or title 22 of the California code of regulations, has been property 
sifted and packaged, and is in proper condition for transportation according to applicable 
ID, if the waste Is a treatment residue of a previously restricted hazardous wasts 
and Disposal Restrictions, I certify and warrant that the waste has been treated in 

accordance with the requirements ot 40 CFR Part 268 and is no longer a hazardous waste as defined by 

40 CFH Part 261. 



G^E&TOR 
waste as da !ir 
dflwribed, el;. 
regulations; & 
subject to tl 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



IGENERATING FACILITY 



I Building lQ^'Gongas Ave. 



SAbTFKAHCXSCO 



ITRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK,NUrVIBER 



Cross Tracking 



I ADDRESS 



St 130 I? fr- 



21 



Post Office Box 397 



ICITY, STATE, ZiP 



|Forestyii^,CA9S436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



f707> 823-1483 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



REMARKS 



□ SOIL 



I FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



(SIGNATURE OF AUTHORIZED AGENT 




N 1 tr - , 
nr 



U±- 



9 



L. 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M. THE DAY PRIORTO EXPECTED ARRIVAL * ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



GENERATOR COPY 



MANIFEST # 



269213 



- *"hwnva 



■ ■■ (VMM PtUH ■ 



i^r ■ VftB iu 



j Sanitary Landfill 
SfSSfl fipey Road 
Pptsburg; CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



Sanitary Landfill 

12310 San Maieo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1 601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



\ Tne Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



SWIC 05668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



| San Francisco.CA 94 1 29 



PHONE 

(41*) 361 -SOW 



□ GLOVES □ GOGGLES □ RESPIRATOR □ HARD HAT 
QTY-VEK Q OTHER 



I CONTACT PERSON 



| Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



ISIGNATURE-PF AUTHORIZED AGENT/ TITLE 




DATE 



GENERATOR'S CERTlfifCATION : I hereby certif/that the above named materia! is not a hazardous 
waste as defined by 4g,CFR Part 261 or title 22 of ilia California coda of regulations, has twori properly 
described, classified and packaged, and is in proper condition for transportation a "cording to applicable 
regulations: AND, If the waste Is a treatment residua of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 26S and is no longer a hazardous waste as defined by 
40 CFfl Part 251. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

O DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
O OTHER 



IGENERATING FACILITY 



Building 1065, Gongas Ave. 



SAM FRANCISCO 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Thickin^ 



ADDRESS 



M£A 3^^ 



rjLf 



Pflst.offWTW-iy7 



ICITY, STATE, ZIP 



I ForesteiUcCA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 




I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



l°ifi&D 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 




SCHEDULING MUST BE MADE PRIOR TO 
TO REFUSAL UPON ARRIVAL. ONGOI 



j:0OP.M.TH 
JG DAILY 



^YPRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
WERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* 



269214 



Sanitary Landfill 

W jjOt Bailey Road 

_ *;-~ -jSittsburifcjCA 94565 
' ' Phpne {9^)458-9600 
Fax (925) 458-9891 



\JX UA IVIUUMWIII 

.Sanitary Landfill 

: .., 1231 San Mateo Road 
Half Moon Bay, CA94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



■ Ul VYQI U 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 

Phone (209) 982-4298 
Fax (209) 982-1009. 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Tniat 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 

1750 Lincoln Boulevard 



SWIC 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



Sail Franeiaco.CA 94129 



IPHONE 
C41A) 561 -5082 



□ GLOVES □ GOGGLES Q RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



CONTACT PERSON 



| Ryan 3edbach 



SPECIAL HANDLING PROCEDURES: 




GENEftATOfefe CERTIRCAflON: I hereby certify that 1he above named materiel is not a hazardous 
waste as denned by 40 CFfl Part 2.S 1 or litis 22 of the California code of regulations, has been property 
described, classified and packaged, and is in proper condition for transportation according to applicable 
regulations; AND, If Ui^yraste la a treatment, realdue of a previously raatrM«d hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
■lOCFFI Part 251. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 
Q WOOD 
Q OTHER 



IGENERATING FACILITY 



Building 1065, Gongae Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Crust Tracking 



rADDRESS 



Spa? 73-0 



M 



Port Qflfr-cRflK 39? 



ICITY, STATE, ZIP 



I Foregfrille.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



fttm 823-1483 



a 



□_ 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



ZS 




A-U^t^-^7 { 



\\- 



Ai 



.o3 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 




SCHEDULING MU 
TO REFUSAL UP 



ft 



DISPOSE 



OTHER 



E MAP E PRIOR TO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



/ 



/ 



GENERATOR COPY 



MANIFEST* 



269212 



L J i »w* ivi ^^<b«i » j v i ■ 



* 



'ffi 



itary Landfill 

901 BaileytRoad 
Pih^&rg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



Lfi UA IVIUUIIlclIII 

Sanitary Landfill 

12310 San Mateo Road 
, : , Half Moori.Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183,, *$L 



U Newoy isiana 
Sanitary Landfill 

1601 Dixon Landing Road 
Msipjtas, CA 95035 
^•jrPhbne (408) 945-2800 
Fax (408) 262-2871 



U Forward 3 
Landfill • 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



[GENE RATOR 

esidio TYiwt 



| MAILING ADDRESS 
r/ao Lincoln Boulevard 



I CITY, STATE, ZIP 

1 3an Francisco.CA 94 1 29~ 
[PHONE 



(4 15) 56 1-5062 



I CONTACT PERSON 



Ryan Beelbach 



ISIGNA1 



: OF AUTHORIZED AGENT / TITLE 



DATE 



v-/r.<jy 



. GENERATOR'S ■ CfflTTFlCATTOH: ) hereby certify that the above named malarial is not a hazardous 
^SS^^JZT CFR Part 5 S1 ° rtitlfl a 0,,h8 CaM'*™ »*> a' regulations, has been property 
described, dmliMAri packaged, and is in proper condition (or transportation a-cording to applicable 
reouiajons: AMD, Itttw waite li * treatment iwldueof a previously restricted haardout waste 
adject to ihe Land Disposal Restnclions, I certify and warrant that the waste has been treated in 
SKEKESHE b r9 « l " remsrts 0( A0 CFfl p art 2SB and is no longer a hazardous waste as defined by 



WASTE ACCEPTANCE NO. 



SW1C 05668 



REQUlHED PERSONAL PROTECTIVE EQUIPMENT " 
Q GLOVES □ GOGGLES Q RESPIRATOR Q HARD HAT 
O TY-VEK Q OTHER 



SPECIAL HANDLING PROCEDURES: 



I WASTE TYPE: 



, Q DISPOSAL 
?sQ CONSTRUCTION 

.O'DEBRIS 
i □ SPECIAL WASTE 



Q SLUDGE 
□ WOOD 
Q OTHER - 



vBialdii^iq^S, OongasAve. 



SANFRANCI8CO 



."TRANSPORTER 



t^QMlhicfeinie 



IADDRESS 



lP<rMOflW7W3Cr7 



IC1TY, STATE, Z\P 



lFOreHtviUe.GA.95436 



PHONE 



170T> 823-1483 — 

ISIGNATURE OF AUTHORIZED AGENT Off DR/VER 



RECEIVING FACILITY 



m -.■ .... 



NOTES: 



VEHICLE LICENSE NUMBER 



m 



TRUCK NUMBER 



END DUMP 



BOTTOM DUMP 



TRANSFER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



W 



\(r 



tt3 



□ 



CUBIC YARDS 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



:■;<*- 



1 1, 

REMARKS 



a soil 



FACILITY TICKET NUMBER 



O CONSTRUCTION 

'-.DEBRIS'^ 



SIGNATURE OF AUTHORIZED AGENT 



I 



■Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



Q ASH 



Q SPECIAL OTHER, 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE Pf 

TO REFUSAL UPON ARRIVAL. ONGOI 



/ 



'.M.THE DAY PRIORTO EXPECTED ARRIVAL -ANY UNSCHEDULED LOADS ARE SUBJECT 
DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269211 



-Sanitary Landfill 

cpatS&iey Road 
"Pittsburg, CA 94565 ■ 
.^Riorre (925J 1 458-9800 
Fax (925) 458-9891 



I M UAIVIUUIIWIII 

Sanitary Landfill 

" 123ld San Mat'e'6 Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



ll«¥VUy 1.31(11 IU 

Sanitary Landfill 

1 601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



■ MAILING ADDRESS 
1750 Lincoln Boulevard 



SWIC 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Franctsco.CA 94 1 29 



| PHONE 

(415)561-5082 



□ GLOVES Q GOGGLES □ RESPIRATOR Q HARD HAT 

□ TY-VEK Q OTHER 



CONTACT PERSON 



Ryan Seelbaeh 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE, OF AUTHORIZED AGENT /TITLE 




LdU, //* 



DATE 



/ 



Iz-tr-'i 



GENERATOJCS CEHpflgATlON: I hsfeby certify Opt the above named material is not a hazardous 
waste as rained by 40 QFR Pari 261 or title 22 ct the California code of regulations, has been property 
described, dassiliatj and pacia god, and Is in proper condition tor transportation according to applicable 
regulations; AND, Irtfyi waste Is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 263 and is no longer a hazardous waste as defined by 
40 CFR Part 261, 



RECEIVING FACILITY 



dF 



IWASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
□ OTHER 



IGENERATING FACILITY 



Building 3065, Gongaa Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



TU 



Cross Tracking 



AQDRESS 



Ti)!5dH 



Pad- Offirf TW "icyy 



CITY, STATE, ZIP 



ForeaLville.CA 95436 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) . 

DISPOSE OTHER 



| REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGEN 



Q NON-FRIABLE 
ASBESTOS 




SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY/PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 






GENERATOR COPY 



MANIFEST # 



269210 



vJ- 



Sanitary Landfill 

/Vsftt.iE'aileyRoadL 
.Bty'EurtfCft$&65 
Ffibne (925) 458-9800 
Fax (925) 458-9891 



Sartitary Landfill 

12310 San Mateo Road 
Half ! Moon Bay, CA 9401 9-1 
Phone (650) 726-1819 
Fax (650) 726-9183.. 



', 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



| | I Wl VYCUU 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



[MAILING ADDRESS 



1750 Lincoln Boulevard 



SWEC 05668 



| CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



1 San Frsnetsco.CA 941 29 



PHONE 



(415)561-5082 



□ GLOVES B GOGGLES □ RESPIRATOR 

□ TY-VEK Q OTHER 



□ HARD HAT 



ICONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



[SIGNATURE OF AUTHORIZED AGENT /TITLE 



DATE 




I ^GENERATOR'S CEHTlFlgATlON: I hereby certify Ihaflhe above named material is not a hazardous 
waste is" defined by 4p GFR Part 261 of lids 22 of lbs California code ol regulations, has been properly 
described, classified am packaged, and is in proper condition lor transportation a-cordinc, to applicable 
regulations; AND, If the waste la a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been ireaied in 
accordance with the requirements of 40 CFR Part 263 and is no longer a hazardous waste as defined by 
40CFfiPart261. 



RECEIVING FACILITY 



IWASTE TYPE: 



Q DISPOSAL 
□ CONSTRUCTION 
Q DEBRIS 
I- Q SPECIAL WASTE 



□ SLUDGE 
QWOOD 

□ OTHER 



(GENERATING FACILITY 



Building 1065, Gongae Ave 



3AN FRANCISCO 



TRANSPORTER 



Cross Ihiddftjr^^j! 




NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



[ADDRESS 



WM2ME 



$q{Q 



Pogt Office Box 397 



[CITY, STATE.ZIP 



|gore«twlte,CA9S436 



\ PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



Htm 813-1483 



□ 



SIGNATURE OF AUTHORED AGENT OR DRIVER,' 



71/ ill 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



I*/ 



/ 




tl'i 






□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 




SCHEDULING MUST BE MADE/PRIOR TOS#0 PXJHE DAY PRIORTO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY-DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 



GENERATOR COPY 



MANIFEST* 



269209 



.& 



' ^Sanitary Landfill 

.901 Bailey Road 
Pit|sburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



LAI ua iiiuuiiiani 



Sanitary Landfill 

1231,0 San MatecSfcoad 
Half Moon"Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



rorwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



Non-hazardous waste manifest 



I GENERATOR 



The Preaidio Trust 



I MAILING ADDRESS 



1750 Lincoln Boulevard 



I CITY, STATE, ZIP 



1 SanFrancisco,CA94129~ 



I PHONE 
1(415)5610082 



I CONTACT PERSON 



I Ryan Sedbach 




:E OF AUTHORIZED AGENT /TITLE 




/ 



t/ 



I 



GErfERfrfOFTS 
wasts as dofii 




DATE 



/?//■ *3 



IFICATION: I hereby certify thai Ihe abate I'riamad material is not a hazardous 
40 CFR Part 261 or tills 22 of Iho California code of regulation, has been properly 
described, classified and packaged, and is in proper condition Mlransportation a/cording to applicable 
regulations; ANQ, tl the waits I* ■ treatment residue of ■ previously restricted hazardous waste 
subject to Ihe Land Disposal Restrictions, I certify and warrant lhat the waste has been treated in 
accordance with the requirements of 40 CFR Part 26B and is no Itmgar a hazardous waste as defined bv 
40 CFR Pari £61. \ 



I WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



IGENERATING FACILITY 



WASTE ACCEPTANCE NO. 



$mC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 

□ GLOVES □ GOGGLES □ RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



Building 1065, Gongss Ave, 



3AN£RANCISCO 



| TRANSPORTER 
Cross Trucking 



I ADDRESS 



2M£££eaMsa£m 



IGITY, STATE. ZIP 



I Forestville.CA 93436 



I PHONE 



wMtsaitem 



SK3NATURE OF AUTH ORIZED AGENT OR DRIVER 

T- 1 -f 3 — *-7— J 




DATE 



A 



A(> 



,0> 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



NOTES: 



VEHICLE LICENSE NUMBER 



oVO^jno 



TRUCK NUMBER 



03 



END DUMP 



BOTTOM DUMP 



-S- 



TRANSFER 



ROLL-OFF(S) 



□ 



FLAT-BED 



□ 



VAN 



DRUMS 



CUBIC YARDS 



I REMARKS 



[FACILITY TICKET NUMBER 




DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



□ SOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHibuUNGMUSTBEM^^ 

TO REFUSAL UPON ARRIVAL. (ONGOING DAILY DEllVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

\ GENERATOR COPY MANIFEST* 



9£§9n& 



-WB * ■ VI 



" Sanitary Landfill 

j " Pittsburg Cfr-94565 
PhonftH;925) 458-9800 
Fax (925) 458-9891 



l jy i w/i iiiwwm tun ■ 

Sanitary Landfill 

12310 San Miteb Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S.Austin Road 
Manieca, CA 95336 
Phone (209) 982-4298 

Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



Generator 



j The Presidio Ttust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SW*C 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



3anFrancisco,CA 94129 



PHONE 

1(415) 561 -SOW 



Q GLOVES □ GOGGLES □ RESPIRATOR 
QTY-VEK □ OTHER 



O HARD HAT 



CONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT / TITLE 




,/ 



J*" 

rtfly that the ano\ 



DATE 



tttf.«3 



GENESfofTdR'S'GEflTIFICATION: I hereby certify that the above named material is not a hazardous 
waste is dafinftrfjy 40 CFR Part 261 or title 22 of the California code of regulations, has been properly 
described, classified and packaged, and is in proper condition for transportation according ig applicable 
regulations; AND, If the waste Is a treatment residue of e previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant that the waste has bean treated in 
I j accordance with the requirements of 40 CFR Part 268 and Is no longer a hazardous waste as defined by 
40 CFR Part £61. 



RECEIVING FACILITY 



IWASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

O DEBRIS 

Q SPECIAL WASTE 



a SLUDGE 
Q WOOD 
Q OTHER 



GENERATING FACILITY 



Building 1 065, Gongas Ave, 



SAN FRANCISCO 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



0^7?) 



TRUCK NUMBER 



Croes Tracking 



ADDRESS 



o£L 



Post Office Bay 397 



ICITY, STATE, ZIP 



Fore8tyilie.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



I SIGNATURE OF AUTHORIZED AGENT 



=Z 






□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 RM.THE DAY PRIOR TO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL/UPON ARRIVAL, ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

/ GENERATOR COPY MANIFEST # OCQOf|7 



I i "V!!*<7 



WUI ■ * \^t ■ 



[ jjy vj\ iiiwuii tut* ■ 



■ v *%** i^# 



.^r^sanitary Landfill 

7 I J 901 Bailey Road - 
Pittsburg, CA 94565 
.. Phone (925) 458-9800 
Fax (925) 458-9891 



Sanitary -Landfill 

12310 Sarf Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas.CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S, Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SW1C 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



3an Franctsco,CA 94 1 29 



PHONE 



(415)561-5052 



Q GLOVES a GOGGLES □ RESPIRATOR 
QTY-VEK □ OTHER 



□ HARD HAT 



CONTACT PERSON 



Ryan Seejbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATtJRE OF AUTHORIZED AGENT /TITLE 





DATE 



fZ-if-d? 



GENERATOR'S CERTIFICATION: I hereby certify trial the above named materia! is not a hazardous 
waste as defined ay 40 CFR Part 261 or title 22 of the California code of regulations, has been property 
described, classifies' and packaged, and is Jn proper condition for transportation awarding to applicable 
regulations; AND, If the watte Is a treatment residue of e previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant trial the waste has been treated in 
accordance with the requirements of 40 CFR Pad 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



IWASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065,.Gongas Ave, 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER; 



Crossi Trucking 



(ADDRESS 



uMliM. 



£o fl 



P ( WOfftr f .TW3C!7 



CITY, STATE, ZIP 



Forest3ille.CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



f?7r)T>8?-3.14R3 




I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL} 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 




DISPOSE 



OTHER 



SCHEDULING MUST BEMADE P"RIORTO3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPONJARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



GENERATOR COPY 



MANIFESTS 



269208 



Sanitary Landfill 

901 Bailey Road 
Pittsbtitg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



I gj UA HIVUIIU1III 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



■ ui naiu 

Landfill 

9999 S.Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWiC 05668 



CITY. STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



: San Francisco.CA. 94 1 IS 



PHONE 



1(415)561-5082" 



Q GLOVES □ GOGGLES □ RESPIRATOR 
Q TY-VEK Q OTHER 



□ HARD HAT 



CONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 




GEN&WTOR'S CERTIFICATION: I hereby certify that the above named material is not a hazardous 
waste as defined/by 40 CFR Part 26 1 or tills 22 at tha California cods of regulations, has been property 
described, classffieYand packaged, and is in proper condition for transportation according to applicable 
regulations; ANtt'ff the waste is a treatment residua ol a previously restricted twiardeus waste 
subject to tha tand Disposal Restrictions, J certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part £08 and is no longer a hazardous waste as defined by 
40 CFR Pan 201. 



RECEIVING FACILITY 



IWASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
Q OTHER 



IGENERATING FACILITY 



Building 1055, Gongas Ave. 



HAN FRANCESCO 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Ccoas Trucking 



ADDRESS 



QPi?^ 12 



^on 



Prtjrf-.OflWRn*^ 



CITY, STATE, ZIP 



Fdrestville.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



mm 82aj4S3 



I SIGNATURE OF 




PRIZED AGENT OR DRIVER 



DATE 



RQLL-QFF(S). 



FLAT-BED 



VAN 



DRUMS 



-- ■""*" 



^ 



Ai'*$ 



□ 



□ 



£ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 




□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 

m^m 



%. 



5w 



SCHEDULIN#WUST BEMABERRjpRTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL ■ ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPOJSTA'RRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

( t GENERATOR COPY MANIFEST # O £ Q O fl ^ 



,;. Sanitary Landfill 

-afe^Sailey Road , 

Pfftsburg, OA 94565 

- Phone {925) 453-9800 

Fax (925), 458-9891 



■ tllUI IU 



Sanitary Landfill * 

12310 5a"n Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. A,ustii 
Manteca, £A 9 
Phone (209) 
Fax (209) 982-1 00: 




NON-HAZARDOUS WASTE MANIFEST 



[GENERATOR 



The Presidio TiuHl 



MAILING ADDRESS 



1750 Lincoln Boulevard 



| CITY, STATE.ZIP 



San Fhmcisco,CA 94 i 29 



PHONE 
(415)561-5082 



CONTACT PERSON 



Ryan Seeibach 




GENERATOR'S CSHThflCATION: I hereby certify that the above named material is not a hazardous 
waste a£a"efir»d by •to CFR Part 261 or tills 22 of the California coda or regulations, has bean properly 
described, dassifisdilnd packaged, and is in proper condition (or transportation according 10 applicable 
regulations; AND, rf the watts Is s treatment residue ot a previously restricted haiardoui waste 
subject to the Land Disposal Restrictions, t certify and warrant that the waste has been treated in 
accordanea with the requirements of 40 CFfl Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part £61. 



IWASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
□ OTHER 



WASTE ACCEPTANCE NO. 



SWK 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



Q GLOVES Q GOGGLES Q RESPIRATOR 
O TY-VEK Q OTHER 



Q HARD HAT 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



GENERATING FACILITY 



Building 1065, Gongas Aw, 



SAW FRANCISCO- 



TRANSPORTER 



Cross Trucking 



(ADDRESS 



Post OffWWrnt 307 



CITY, STATE, ZIP 



Foreatvuie.CA 95436 
PHONE 



\ Hffli823diMa 



DATE 




I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



REMARKS 



FACILITY TICKET NUMBER 



I SIGNATURE OF AUTHORIZED AGENT ... 



\ 4 



i 



K 



=^AA\ 



n 




DATE 



NOTES: 



VEHICLE LICENSE NUMBER 



UPl?55Q 



TRUCK NUMBER 



to O 8 



END DUMP 



BOTTOM DUMP 



TRANSFER 



□ 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



□ 



□ 



Q 



Q 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



QSOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



QWOOD 



QASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUSTBEMADE PRIOR TO 3:00 RMJHE DAY PRIOR TO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING OAILV-QELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



I 



GENERATOR COPY 



MANIFEST # 



263204 







' 



1 



: 



f a ry Landfill 

S^ailey Road 
^rtsnurg, GA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 i 
Fax (650) 726-9183 X-- 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Presidio Trust 



MAILING ADDRESS 



Vt 50 Lincoln Boulevard 



ICITY, STATE, ZIP 



1 San Franctsco.CA 94 1 29 



I PHONE 



(415)561-5082 



CONTACT PERSON 



I Ryan Scclbach 



SIGNATpRE OF AUTHORIZED AGENT /TITLE 



'/U~ L£aST^ 



DATE 



?m 



«i 



GENERATOR'S CERTIFICATION: I hereby certify thai the above named material is rtol a hazardous 
waste as defined tjf 40 CFH Part £61 or title 22 ol the California code of regulations, has been property 
described, classified and packaged, and is in proper condition for transportation a-«irding to applicable 
regulations; AND, I! the waste ja n treatment residue of a previously restricted haurdout waste 
subject to the Land Disposal Restrictions, I certify and warrant thai the waste has been treated in 
accordance with the requirements ol 40 CFR Part 26a and Is no longer a hazardous waste as defined by 
40 CFR Part 261. 



I WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
Q OTHER 



I GENERATING FACILITY. 



Building 1 065, Congas A?e; 



9AHSEANCISCO 



I TRANSPORTER 



Cross Trucking 



ADDRESS 



PiMtOfffo* "fere 397 



ICITY, STATE, ZIP 



|goreBfcyUle,CA95456 



PHONE 



7 ) 823-1 48 3- 



| SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 




I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



REMARKS 



FACILITY TICKET NUMBER 




:. 



SCHEDULING MUST BE MADE PRIORTO 3:00P.M.THE DAY PRIORTO EXP 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST 



WASTE ACCEPTANCE NO. 



SWIC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 

□ GLOVES Q GOGGLES Q RESPIRATOR Q HARD HAT 

□ TY-VEK Q OTHER 



SPECIAL HANDLING PROCEDURES: 



- 



i 



RECEIVING FACILITY 



NOTES: 



VEHICLE LICENSE NUMBER 



Ur?n5ft> 



TRUCK NUMBER 



mm 




ms 



END DUMP 



BOTTOM DUMP 



TRANSFER 



□ 



ROLL-OFF(S) 



□ 



FLAT-BED 



VAN 



DRUMS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



QSOJL 



O CONSTRUCTION 
DEBRIS 



Q NON-FRIABLE 
ASBESTOS 



QWOOD 



QASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



CTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE, 

GENERATOR COPY MANIFEST # Apq on O 



I I. rvgiici wai iy u 1 1 

'"^Sanitary Landfill 

,J yjoi^Bailey Road . 5 
PittsJ)UTgf CA 94565 
PtaSrie (925) 458-9800 

■• T Fax (925) 458-9891 



V/A IIIUU^IMIIIi ft 

Sanitary Landfill 

1 231 .d San Mateo Roadfi 
Half Moon Bay, CA94019 
Phone (650) 726-1 81 9 
Fax (650) 726-9183 



Sanitary Landf ilf 

1 601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



) | ruiwdiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



| MAILING ADDRESS 
1750 Lincoln Boulevard 



SWIC 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



1 Sati FractciacOjCA 94 1 29 



PHONE 

] (415) 56T -5082" 



□ GLOVES □ GOGGLES Q RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



CONTACT PERSON 



I Ryan Seeibach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT / TITLE 





DATE 



■P //"'<? 



GENERATOR'S CERTIFICATION: I hereby certify that the above named material is not a hazardous 
waste aVoefiri&d bgM CFR Part 261 or title 22 of the California cods of regulations, has beer) properly 
described, classifies and packaged, and is in proper condition for transportation a "cording lo applicable 
regulations; AND, If the waste is a treatment residue of a previously restricted hazardous waste 
■—-subject to the Land Disposal Restrictions. I certify and warrant that the waste has been treated in 

accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
to CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 
□ OTHER 



GENERATING FACILITY 



building 1065, Gongae Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



CroBiT'Eruckmfe 



(ADDRESS 



?5Wi''? 



c a /a 



IPoiLQBEkfiJEazJ52l 



ICITY, STATE, ZIP 



|Forestvillc.CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



/■-^"X 
^ 
mU 



1 



Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIQRTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



MUSTB 
UPON 



269201 



^ '■-'" •■ --- «^ i J ■**" 

.- ( I' -J 

PERFORMANCE EXCAVATORS, INC. 
TRUCKING MANIFEST LOG 



(0*. /to 



1 ; - 

JOB NAME/NUMBER 3p L 

DESTINATION OF MAT'L O X"- Hv^ • ~ js 

WASTE PROFILE NO. &X>IC OSteff TRACKER //2^-i ■ 



DATE Ifc-jg-gJ 



TRACKING INFO. 



TRANSPORTER INFO. 



WEIGHT INFO. 



TIME INFO. 



LD MANIFEST # 



TAG 



DRIVER-' 
NAME 



HAULER 
TRUCK* 



LICENSED 



TYPE 

0R# 

AXLE 



TARE 



TOTAL 



NET 



SITE 
AR.R 



fe# 



DEP 



RET 



K7&> 



Svfue 



?oil 



$M& 



fifi 



£ 



c?jo S c > 



£•& 



th> 



Uitsl 



ScOA^ 



$oqS 



oftrtsc 



M 



a 



SLtfLS S 



/■ 



35 



^jj£35 



W?/5l 



£« 



£Mi. 



iooi 



iPIWV? 



&> 



£ 



am a ^ 



mfrfc 



M. 



P^ttti 



IfntE. 



Ml 



?£>j5f/y 



fit) 



yriAvf/^h^^^ 



*.-y/ 



M5 



?30 



M?fc5*l 



JV-Q 



V 



>l 



spggg/g 



eft 



£u 



AA 



^ 



Sc/ J 



^ 



!gHj 



<30f3? 



Jb?/55 



%OL. 



lit 



pas ffi g $ 



n 



HOKY 



fc 



^?-$. 



2 



3£?/5£ 



(2 



f/yy 



85. 



Bbjjji 



O 



5 



At~ 



£55 



7.-0C 



73/ 



* 



|S?/3 f 



uoo 



II 



Ifais 



ej> 



S>; 



.ofcrtr^ 



(?. 







i'-hl 



JM 



I0:(0 



UVSg 



^o/^aJ 



(0 



\mw 



£b 






i Q<la.£. $ 



n 



1;0Q 



Mo 



toi 



/0 



&T/51 



IfcH 



It 



•i 



R^aUR^ 



20 



4Li 



U 



I® ' 



\jl 7;o 



£> 



M2^ 



u 



J^O 



fu?^ 



<M)^ 



i$m 



u 



h* 



KM 



Pol 



&v ? :<, s 



77g-?-;si 



(X 



Mil 



p. Sirjgjj 



?0 



mm 



n 



J) 



LL 



\n* 



->$ P - 



m 



7J1 



f.'50 



II 



wu% 



& 



cvV 



mk 



mnio 



th. 



(lex 



?.*^ 



7-io 



&Q5 



M 



U1M 



wtdt tJ_ 



2}MM£> 



lb 



iLi^L 



Ms 



?:£ 



W5 



15 



U3M 



M^ 



5cf\ 



Wmi 



££> 




§ys 



jsmytM 



u 



UM5 



BoNZY 



ft 



ftltitPt &b 



<lA^ 



QavN 



VtM 



$■■10 



$■!<( 



Id- hi 



if 



36?/ ££ 



>M£S> 



M 



865ft* 



Cb 



& 



«-i 



JX 



gu: 



1^4 



tf-'lo^U 



/o-Vi 



\f%vn 



b 



Oi\^ 



03 



uPc/ifle 



CO 




m 



f-35 



Il-I? 



/? 



5^?/^S 



i\AP<.(_ 



00 



JfOfftt 



&D 



r 



TS 



06 



P 



hitel 



9ttoc 



8.01 



mm g 6 



T--A5 



/ : 5? 



/LB 



5/ 



3^?/ 70 



(9 



^ 



^L 



^^ 



8>/s/»y 



e& 



4UJP. 



?3Q 



?-d5 



/I'i9 



JS 



W7/?l 



6> 



i^evH 



g & c T?ol5^ 



£S> 



« 



AT" 



? ; JI 



W 



nyo 



4? 



wr/?A 



$> 



SoiJ 



SOPS 



OPff^D 



ei>. 



a 



2,<DS5 



Jt 



K3S 



?=» 



■&■ 



M 



wm 



® 



a 



.oy 



31 -Sffgy/O 



eb 



1c L AalxA^ 



m 



?-3? 



?-15 



\m 



35 HUM 



6> 



So£i 



V3? 



imm CD 



q^oKC 



r-va?.^D 



b: « 






■■. 



fesil 



laa . - 



/^/^ 



'0>> 



3^ 



a* 



i% ums 



2oMl2X 



iL UlMQ 



3£ 






PERFORMANCE EXCAVATORS, INC. JOB NA$E/NUMBER 3EJJ? __ DATE 

TRUCKING MANIFEST LOG DESTINATION OF MAT 'L r\X. WT^ <T)J ID 

/<}</ ufr-1 J WASTE PROFILE NQ. ^dJtr OS£6K TRACKER , (W % 

~-~"~-~ ' TRANSPORTER INFO." 



TRACKING INFO. 



LD 



WOk 



?nMi£. 



mm 



33 



35 



56 



MANIFEST # 



&. 



%LW\ 



UV?X 



iH UWb 



mn± 



■MflSS 



v_umi 



3& $®Hi 







@r 



m 



h 



TAG 



r Q^3 K 



© 



© 






© 



@ 



(D 



© 



<§> 



<D 



©_S 



DRIVER 
NAME 



3- 



Jc)A^ 



£mil^ 






£CLl 



P»fttA^ 



£ 



Ml 



OOAl-ft 



1 



apeM 



iAKt^> 






&JK 



SUVA' S: 



: -WTT 



® 






&> 



fL 



£d^ 



HAULER I LICENSE* I TYPE 



TRUCKS 



9D 7B3tf/? gJ) 



10_^3fM 



' 7J7T7T7/7T" 






JL.| SPggHt 



5Q^ 



e 



|12 !ilig 



JhW\H 



d Ml 765861*1 



L i%_rmr{ 



voM tmM £& 



'rsiiS^^ 



o 3l iffeaa 



,U? jfigjjj 



**&. 



Q^ 



M ftfflo 



0fo37^ gft 



90 Zfefltil 



OR# 
AXLE 



•£!> 



fifc 



£4 



WEIGHT INFO. 



TARE 



K 



5^A(PQ£ /t 



¥ 



C^ 



iS: 



Q_ /hDsS 



nc^ 



kJi 



lb 






jZ4Q 



fl 



ai^J 



^^^f^= — fe 



£& 



£fc 



eo 



€4 



TOTAL 



t^: 



<aui f 



j£otL2. 



serifs 



Oft-AH 



fL^/M 



^ S 



I 




r s 



_^JdU^2 



NET 



f-'SO BY 



5L 



r-Mmiw 



f.iikoo 



a 



T-S&iw? 



ft 



fUtty 



Jfc 






ar— 




tt-l vSoVaso ^ 



TIME INFO. 



SITE 
ARR 



IO:&iMW3n 



m$ 



/o: ic 



(Ml 



IM 



tt'M 



$M 



ld:H$ 



^ yy j^'~y 



tm\m 



u:Vjirw:oa 



IMiJi^S 



lP3jffoo 



DEP 



^-/o 



#» 



RET 



ir-sa 



$4 



j/vu 
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0\5C 



rirfgU 
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( Sanitary Landfill 

J '- ? 901 Bailey Road | 
—Pittsburg, CA 94^65 
Phone (925) 458-9800 
=Fax (925) 458-9891 



Sapitary Landfill 

1 231 Q San Mateo Roach ■ 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



j ncwuy isiaiiu 

Sanitary Landfill 

1601 DixcJn Landing Road 
Milpitas, CA 95035 
Phone {408} 945-2800 
Fax (408) 262-2871 



I | i ui vvdiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Tnjat 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
r/su Lincoln .Boulevard 



(CITY, STATE, ZIP 



j San Ersncis'co.CA 94129 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



[PHONE 
h?FT5T5oT=3USZ" 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK Q OTHER 



□ HARD HAT 



ICONTACT PERSON 



Ryan 3taelt>ach 



SPECIAL HANDLING PROCEDURES: 




GsfJfjt&TQR'S CERTIFICATION: I hereb/eertify that the above named material is nat a hazardous 
rfaste as defined,™ 4D CFR Part 2S! or tills 22 of he California coda of regulations, has been property 
described, classAad and packaged, and Is In proper condition for transportation atOTding 10 applicable 
■ regulations; AKD If the waste Is a treatment residue of e previously restricted hazardous waste 
' subject to the Uand Disposal Restrictions, i certify and warrant that the waste has been treated in 

accordance with the requirements of 40 CFR Part 258 and is no longer a hazardous waste as defined by 
40CFR Part 261. 



RECEIVING FACILITY 



I WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1 065, Gongaa Ave, 



SAN FRANCISCO 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



ADDRESS 



iJROS? Si 



UiLl 



Pott Office Box 397 



CITY, STATE, ZIP 



fForeatTille.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



(7 Cm 823-1483 



□ 



SIGNATURE OF AUTHCiRjZED AGENT OR DRIVER 




/JZy 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



\V^ 



-o? 



□ 



□ 



G 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZE^ AGENT 



# 



/■■ ! 



~> 



~S^ 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



Jll'ti 



□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269150 



^ J I - i ixciibi vs<myuu 



!.<*! V^A miFUMMllll 



Sanitary Landfill 

^9£ff Bailey Road > / 
Pittsburg, CA 9456^ £ 
Phone 1 (925) 458-9800 
Fax (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



ruiwdiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 
The Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



SWJC 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Francisco.CA 941 29 



PHONE 



(4 15) 5 61 -5082 



□ GLOVES □ GOGGLES Q RESPIRATOR 

□ TY-VEK □ OTHER 



Q HARD HAT 



CONTACT PERSON 



[ Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 




DATE 



GENERATOR'S CEHTJflCATiON; I hereby certify lhat the&have najn&d malarial is riot a hazardous 
waste a/defined by 40 BFR Pari 261 or litlo 22 of the California coda o! regulations, has been properly 
described, classified pje packaged, and is in proper condition for transportation a -cording io applicable 
regulations; AND, If (He w#ste Is « treatment residue o( a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 26S and is no longer a hazardous wasia as defined by 
40 CFR Part 2.61. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
Q OTHER 



GENERATING FACILITY 



Building T065, Gongas Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



l)Vl?fc£C> 



TRUCK NUMBER 



Cross Trucking 



[ADDRESS 



keos. 



Post Office Box 397 



CITY, STATE, ZIP 



|Forestv-ille,CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



f J 707^82%.1483 



Si 



□ 



SIGNATURE OF 



ORIZED AGENT OR DRIVER 



SS2 



DATE 



ROLL- 



OFF(S) 



FLAT-BED 



VAN 



DRUMS 



&^ 



II 



•Xi 



,0> 



Q 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



□ SOIL 



FACIUTY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



z 



SIGNATURE OFAUTHORIZED AGENT 

i 1 . . ■ ■ . ' ■ ■ 




□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



12JM 



Q SPECIAL OTHER 



SCHEDULING MUST BE HADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST 8E SCHEDULED WITH THE LANDFILL THE DAY BEFORE 



GENERATOR COPY 



MANIFEST* 



269151 



-(,. 



rvenci vrcxiiyviii 

"§5fottary Landfill 

901* Bailey RoSd 
KttSburg, CA 94565 
fchone (925) 458-9800 
Fax (925) 458-9891 



L£j VA IIIVUIIWIII 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, C'A 9401 9 
Phone (650) 726-181 9 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone {408) 945-2800 
Fax (408) 262-2871 



i | I VII WCIIU 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Preaidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



S WK 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



j San Frandsco.CA 94 1 29 



| PHONE "' : 
m 15) 561-3082 



Q GLOVES □ GOGGLES □ RESPIRATOR 
Q TY-VEK O OTHER 



□ HARD HAT 



| CONTACT. PERS ON 
j Ryan Ssejbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 





DATE 



{2-/f<<r> 



ATOR'Siithl IRCATION: I hereby awtity that the above named materia! J3.no! a hazardous 
lie as de'ircsyfcy 40 CFfl Part £61 or tillo 12 of the California coda ol regulations, has been properly 

, fibfld, clrt&fified and packaged, and is in proper condition for transportation according to applicable 

regulations; AwO, H (h* w«tt« l« « treatment residua of a previously rasirleind twiardous waste 
subject to fhe "Land Disposal Restrictions, I certify and warrant that fhe waste has been treated in 
accordance with the requirements ol 40 CFR Pert 269 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



■□DISPOSAL 
Q CONSTRUCTION 
Q DEBRIS 
□ SPECIAL WASTE 



□ SLUDGE 
a WOOD 

□ OTHER 



GENERATING FACILITY 



Buildijqg. 1 065, Gongas Ave, 



SAW FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



[ Cross Trucking 



I ADDRESS 



kffljMa 



^OD?- 



Post Office Box 397 



ICITY, STATE, ZIP 



| Fgrestvi Lle,CA 9343 6 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



s: 



f7<msa3-U83 




FAUTHORIZED^AGEMt-efR DRIVER 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



S^~~ 



5 



=fl 



-jS 



□ 



T 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



[REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



X 



| SIGNATURE OF AUTHORIZED AGENT 




W JL^ - 



1 ■ s<-- / 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



Mim 



□ SPECIAL OTHER 



J 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



GENERATOR COPY 



MANIFEST'* 



269152 



Lj-r^euer oanyon 
^<^4§anitary Landfill 

_ y ' - mi Bailey Road - 
Pittsburg, CA 94565 
„,\ Bhpne '(925) 458-9800 
J Fax (925) 458-9891 



US 



\jk mountain ( 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1 601 Dixdh Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



I I ruiwdiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 

Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The PresidioTruat 



MAILING ADDRESS 



J75U i-inccln Boulevard/-' 



WASTE ACCEPTANCE NO. 



SWfC 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



| San Frmci3CO,CA941Z9 



PHONE 



(415)56l-SOte 



□ GLOVES Q GOGGLES □ RESPIRATOR 

□ TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



I Ryan Seetbach 

SIGNATURE OF AUTHORIZED AGENT /TITLE 



SPECIAL HANDLING PROCEDURES: 





DATE 



/Z-ff-dj 



ATOR'S (TESTIFICATION: I hereby certify thai the above named material i& not a hazardous 
j as defineaby 40 CFR Part 26/ or title 22 of the Cairlomia code of regulations, has bean properly 
described, dashed and packaoad, and is in proper condition for transportation according to applicable 
regulations: AND, il the watte Is a Iraatmsnt residue ol a previously restricted hazardous waste 
subiect to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gongas Ave. 



3AN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



7DIS, IM I ~5Zg 



TRUCK NUMBER 



Cross Trucking 



ADDRESS 



I Post Office Box 3 9? 



CITY, STATE, ZIP 



|ForeBtw11e,CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



m 



f707l 823-1483 



a 



Q 



SIGNATURE OF/AgT^ORIZED AGENT OR DRIVER 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



1> 



.rt -^ 



Q 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: fTO BE COMPLETED BY LANDFILL) 



V % 



% 



(REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



5 CONSTRUCTION 
DEBRIS 



/ 



I SIGNATURE OF AUTHpRlZED AGENT 



ii /-■■-/ ,. 



□ NON-FRIABLE 
ASBESTOS 



DATE m 



a CLB 



□ WOOD 



□ ASH 



□ SPE9ALOTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* O C Q 1 C*2 



r*M2. 



^mFUI I * Wl I 



us 



^Sanitary Landfill 

-901 Bailey Road 
'PWtsh^g, CA 94565 
Phene"{925) 458-9800 
Fax (925) 458-9891 



Sanitary Landfill 

1 231 San Mateo Road 
Half Moon Bay, CA 940 19 
Phone (650) 726-1 81 9 
Fax (650) 726-9183 



ivnuj ioiuiiu 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



■ ui vvcu u 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 

1 the Presidio Traai 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



17 3 u Lincoln Boulevard 



SWC 0S668 



| CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



BanFrancisco,CA94129 



PHONE 



□ GLOVES Q GOGGLES □ RESPIRATOR Q HARD HAT 

□ TY-VEK Q OTHER 



CONTACT PERSON 



| Ryan geeibach 



SPECIAL HANDLING PROCEDURES: 



SIGNATClFJfc OF AUTHORIZED AGENT /TITLE 






DATE 



MEHSp'OR'S CElylFICATlON: I hereby canity iMi the above named material is not a hazardous 
ste j{V definedby ytO CFR Part 261 or litio 22 of ijfe California code at regulations, has been property 
described, dassiflB< and packaged, and is in proper condition j or transportation a -cording to applicable 
regulations; ANtyff the waste le a treatment residue of a previously restricted hazardous waste 
subject lo the Land Disposal Restrictions. I certify and warrant that the waste has been treated in 
accordance with the requirements ot 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



[WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 
Q OTHER 



GENERATING FACILITY 



Building 1065, Gcrngas Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Croas Trucking 



ADDRESS 



SP?5f.ft 



a 



n 



Fort Offif-e Box 397 



CITY, STATE, ZIP 



IForestyille.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



3 



HI 071 823-1483 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



□ 






DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 




^9— ''£-<^--' , ■ 



ikh 



□ 



□ 



CUBIC YARDS 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



I REMARKS 



□ SOIL 



FACILITXTICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



jSISNATURE OF AUTHORIZED AGENT 



Iff 



^ 



jL 



Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



Q ASH 



, . ' j r '■' j 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269154 



^v§ihitary Landfill 

- 901 Bailey Road 
"Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



LJ*^ ^-"* HIWUIILUill 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



I i nciiuy laiaiiu 

Sanitary Landfill 

1 601 Dixon Landing Road 
Milpttas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



rorwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 

Fax (209) 982-1 009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



« Presidio Trust 



IMAILING ADDRESS 
I iVMiJjincoinBoulevard 



| CITY, STATETZJP 



| 5anR-ancisco,CA94I29~ 



I PHONE 
(415)561-3082 



WASTE ACCEPTANCE NO. 



SWiC 05668 

REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



ICONTACT PERSON 



(RyanSeelbach ~~ 

'SIGNATCfRE OF AU/THORIZED AGENT I fJTLE" 






DATE 



ItfifJp 



(JEflATQR S CERTIFICATION: I hereby certify/that the above named malarial is nol a hazardous 
e as defined My40 CFR Part 261 or tills 22 eft the California coda of regulations, has bean property 
described, cfassiftSrfand packaged, and is in proper condition (or transportation axorrJing 10 applicable 
regulations; ANOfA Ihe waste Is e treatment residue of a previously restricted hntsrdous waste 
subject to Uia Land Disposal Resln'ctions, I certify and warrant that the waste has been treated in 
accordance with the requirement of 40 CFR Part 2SB and is no longer a naza/dous waste as defined by 
40 CFR Pa+"1 £61. 



I WASTE TYPE: 



Q DISPOSAL 

O CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 
IGENERATING FACILITY 



□ SLUDGE 

□ WOOD 
Q OTHER 



Building 1065, Gongas Ave. 

[transporter 



SAN FRANCISCO 



□ GLOVES Q GOGGLES □ RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



Cross Trucking 



I ADDRESS 



Post Office Box 397 



ICITY, STATE, ZJP 



| ForegfoiUe.CA 9543 6 



I PHONE 



f? 071823-1483 



/> 



I SIGNATUgE-pF AUTHORIZED AGENT OR DRIVER 



^¥^ 



DATE 



i^ { ^ 3 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



NOTES: 



VEHICLE LICENSE NUMBER 



7M53lJJZESa 



TRUCK NUMBER 



END D UMP 
1 



BOTTOM DUMP 



TRANSFER 



ROLL-QFF(S) 



Q 



FLAT-BED 



VAN 



DRUMS 



□ 



CUBIC YARDS 



I REMARKS 



1FACIUTY TICKET NUMBER 



SIGNATURE OF AUTHORIZED AGENT 




DATE 



k-124 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



□ SOIL 



Q CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



Q ASH 



Q SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TOEXPECTEDARRIvSaTBjK 

TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LAnSlTHE i DAY BEFORE 

GENERATOR COPY 



manifest, 269155 



i^t 



I ■ q i ■ m.i»e» ■ *■** ■ ■mm hi ■ ■ s* m ■ 

...Sanitary Landfill 

(j ■ ■ QQtBailey Road 
T Pittsburg, CA 94565 
- Pjione (925) 458-9800 
Fax (925) 458-9891 



| m '^ #*- I1IVWI I *U II ■ 



Sanitary Landfill 

12310 San Mateo Road, 
Half Moon Bay, CA94019 
Phone (650) 726-1819 
Fax (650) 726-91 83 



Sanitary Landfill 

-1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Truat 



MAILING ADDRESS 



1750 Lincoln Boulevard 



I CITY, STATE, ZIP 



San Francisco.CA 94 1 29 



| PHONE 



CONTACT PERSON 



Ryan Seglbach 

SIGNATURE OF AUTHORIZED AGENT / TITLE 





Pm 



DATE 



feJfto 



GENulATOR'SfCEHTlFICATION: I hereby certify thai Ihe above named iiiaioria! is net a hazardous 
/as»as defin*utiy 40 CFR Part 251 or title 22 of the California code of regulations, has been properly 
described, classnied and packaged, and is in proper condition for transportation s -cording to applicable 
regulations; awta, If the waste Is a treatment residue of a previously restricted hazardous waste 
subject to theurnd Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirement el 40 CFR Part £68 and is no longer a hazardous wasle as defined by 
40 CFR Part 261, 



WASTE ACCEPTANCE NO. 



SWiC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 

□ GLOVES Q GOGGLES □ RESPIRATOR □ HARD HAT 

□ TY-VEK Q OTHER 



SPECIAL HANDLING PROCEDURES: 



WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

O SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gongas Ave. 



SANERANC1SCO 



ITRANSPORTER 



Cross Trucking 



[ADDRESS 



Post Ofrlce Boa: 397 



CITY, STATE, ZIP 



iForestoille.CA 9543 6 



PHONE 



O 071 823-1483 



| SIGNATURE OF AUTHORIZED AGENT OR DRIVER 




DATE 



,* Infa* 



RECEIVING FACILITY 



NOTES: 



VEHICLE LICENSE NUMBER 



trEoiJfa 



TK; 



TRUCK NUMBER 



0-1 



END DUMP 



BOTTOM DUMP 



TRANSFER 



g 



_□_ 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



□ 



Q 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE O PAUTHORIZED AGENT 

^7 / ■ "7& ~~ 



// 






/ y 



DATE 



Q NON-FRIABLE 
ASBESTOS 



□ WOOD 



fH3 



□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY , MANIFEST # O C> Q -j rp 



*M1. 



r\cnci von 



Sanitary Landfill 

901 Bailey Road 

^rg, CA 94565 
-PtiSne (925) 458-9800 
Fax (925) 458-9891 



I Al *>SA NIUUIILQIII 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



l_j ruiwdru 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 
The Preflidio Trust 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



| CITY, STATE, ZIP 



SanEhrorisco,CA94129 



PHONE 

(413)561-50B2 



CONTACT PERSON 



Ryan Seelbach 



SIG 




RE OF AUTHORIZED AGENT / TITLE 




JM 



DATE 



U-tf-o? 



(fej ^^TOfl'S ttrtURC ATION: I hereby certify that the above named malarial is not a hazardous 
waste as definefllSy 40 CFfl Part Z61 or title Z2 or the California coda of regulations, has been property 
described, classified and packaged, and is in proper condition for transportation a"cording to applicable 
regulations; AND, If the waste Is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant that the waste ties been treated In 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40CFRPart261. 



WASTE TYPE: 



WASTE ACCEPTANCE NO. 



SWiC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK Q OTHER 



Q HARD HAT 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 
Q OTHER 



GENERATING FACILITY 



Building 1 065, Gorigae Ave, 



SAtfJ*ANCISCO 



TRANSPORTER 



Cross Trucking; 



ADDRESS 



Post Office Bo* 39/? 



CITY, STATE, ZIP 



|Foreatville,CA95436 



PHONE 



fflm 823-1483 , 

SIGNATURE OF AUTHORIZED AGENT OR DRIVER 






DATE 



11 



tfrf°3 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



REMARKS 



I FACILITY TICKET NUMBER 



X 



SIGNATURE'OF AUTHORIZED AGENT 




' /■/ 



DATE 



! 



i- m 



NOTES: 



VEHICLE LICENSE NUMBER 



lS?g 1 3 H g 



TRUCK NUMBER 



Hi 



END DUMP 



BOTTOM DUMP 



TRANSFER 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



□ SOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



QWOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269157 



" initary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 
"Pl&ne (925) 458-9800 
Fax (925) 458-9891 



I AJ WA IVlVIUMLalll 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1 81 9 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Mllpitas, CA 95035 ' 
Phone (408) 945-2800 
Fax (408) 262-2871 



rui vvwu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 

I CITY, STATE72IP 



SWIC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



| San Francisco,CA 941 29 



PHONE 

(.415) 561-5062 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



Q HARD HAT 



CONTACT PERSON 



| Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT 1 TITLE 



~7 




r **~. 



DATE 



12 if^ 



g£h£ gAtOR'S fcEFtn RCATION: I hereby certify thai the above ramed material is nol a hazardous 
waste as defirtan/y 40 CFR Part 26/ or tills 22 of the California codo of regulations , has been property 
described, classified and packaged/and is in proper condition for transportation a "cording to applicable 
regulations; AND, If the waste Is a treatment residue of a previously restricted hazardous waste 
subject to the Lend Disposal Restrictions, I certify and warrant that the wasie has been treated in 
accordance with the requirements of 40 CFR Pari 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261, 



RECEIVING FACILITY 



IWASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 
Q OTHER 



GENERATING FACILITY 



Building 1065, Gongau Ave. 



SANERANCJOCO 



I TRANSPORTER 



NOTES: 



Cross Trucking 



I ADDRESS 



VEHICLE LICENSE NUMBER 



SzjlLzm? 



TRUCK NUMBER 



JO 



Port.Offi«TW3<>7 



[CITY, STATE, ZIP 



|Foreglgilie,CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



im nmam 



I SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



a 



RQLL-QFF(S) 



FLAT-BED 



VAN 



DRUMS 




/ff/°i 



Q 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



O CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 




□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



yn^i 



QASH 



Q SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL, ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFESTS 



269158 



■ %l*ll^*l 



■ IJ VI I 

Sanitary Landfill 

- 90T Bailey Road 

Pittsburg, CA 94565 
•'Phage (925) .458-9800 
■ Fax (925) 458-9891 



I /y **sa iiiuuiiluiii 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landirig Road 
Milpitas, 6^95036" 
Phone (408) 945-2800 
Fax (408) 262-2871 



l i i wi naiu 

Landfill 

9999 S. Austin Road 
Manteca* CA 95336 

Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



; The Presidio Trust 



WASTE ACCEPTANCE NO. 



[ MAILING ADDRESS 
1750 Lincoln Boulevard 



SmC 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



3anFrancJ3co,CA94129 



PHONE 

(415) 561-5082 



□ GLOVES Q GOGGLES Q RESPIRATOR 
Q TY-VEK □ OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan Bee, 



I SIGNATU ; 




SPECIAL HANDLING PROCEDURES: 



THORIZED AGENT /TITLE 



mk 



DATE 



n -if ■*% 



G ENEf&frQ R'S CCRT1 RC ATTON : I hereby certify lhat the above named material is to! a hazardous 
waists as definedw *0 CFR Part 261 or tills 2E of Ihe California code of regulations, ha; been properly 
d&scisbed, clashed and packaged, and is in proper condition for transportation a'cording to applicable 
regulations; Am}, ff the waste it b treatment residua of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in tv. 
accordance with the requirements of 40 CFft Part 26B and is no longer a hazardous waste as defined Vy 
40 CFR Part 261, -"-. 



RECEIVING FACILITY 



[WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



-S 



<Sr T J 



*& 



y^ 



GENERATING FACILITY 



U- 



BuiJding 1 065, Gongas Ave, 



3AN FRANCISCO 



2 3 



■: 1 



[TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Croas Trucking 



ADDRESS 



(LKOHiL 



\L\^M 



Port Office Box 397 



CITY, STATE, ZIP 



|Forestville,CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



O CONSTRUCTION 
DEBRIS 



«*ZL 



[SIGNATURE OF AUTH ORIZED AGENT 




-7v 



Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



f 2-77-3 



□ ASH 



Q SPECIAL OTHER 



SCHEDUUNG MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* fjoq/l CO 



c-r- 



Sanitary Landfill 

.901 4ailey Road 



Pittsburg, CA 94565 
PhwteJ(9£5) 458-9800 
Fax (925) 458-9891 



I generator 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay. CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Mitpitas, GA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



NON-HAZARDOUS WASTE MANIFEST 



i-orward 
Landfill 

9999 S. Austin Road 

Manteca, CA 95336 

Phone (209) 982-4298 

Fax (209) 982*1009 
f 



The Presidio Trust 



I MAILING ADDRESS 
1 750 Lincoln J3oule«snj 



ICITY, STATE.ZIP 
1 San Frencisco.CA 94- \ 29 
| PHONE ' '"" " 

1(413) SAMQgT 



[ CONTACT PERSON 
I Ryan 3eelbach 



?E OF AUTHORIZED AGENT /TITLE 



A 




WASTE ACCEPTANCE NO. 



SWIC 05668 



HEQUIRED PERSONAL PROTECTIVE EQUIPMENT 

□ GLOVES Q GOGGLES □ RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



SPECIAL HANDLING PROCEDURES: 



SSJ5^SI^?5S^ ON: ! "^""W «W the above named material is not jffcmrcifus 
ilhXTO 40 ?™^ 1 ' l Bt 0rm » of theCatifomia coda ol regulations, ha toTrZU 

iSSta^Ir 'i'^* ?2 '" ' trea,meo ' "■'<*» 0' » P™!ou»ly restricted tuurdout 2teaT 
■S^K 3P ° Sa ' Ha r«'°rs' certify and wa.rarrf that the waste has to™ire™ 9 dto 
"St ""I" 1 ™ 1 ™ 15 <* * CFfl Part 26B and is no tonger a hazardous wasle as defined by 



IWASTE TYPE7 



Q DISPOSAL 
□ CONSTRUCTION 
ISf* □ DEBRIS 
, _□ SPECIAL WASTE 
I GENERATING FACILITY 



Q SLUDGE 

□ WOOD 

□ OTHER 



Building 1065, Gongas Ave. 
(TRANSPORTER 



SAN FRANCISCO 



RECEIVING FACILITY 



Cross Trucking 
■ADDRESS 



[CITY, STATE, ZIP 



I Forestviile^A #5436 
I PHONE 7 ~ 



I SIGNATURE QF AUTHORIZED AGENT OR DRIVER^ 

■ \ 



NOTES: 



VEHICLE LICENSE NUMBER 



9 A TM£ r 



TRUCK NUMBER 



/> I ft- 



■ :] 




I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



REMARKS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL') 

DISPOSE OTHER 



| FACILITY TICKET NUMBER ' 



| SIGNATURE OF AUTHORIZED AGENT 



DATE 



QSOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



GENERATOR COPY MANIFEST # 



2691 £0 



. 1-1, iwiici v^ciiiyui i 

„, Sanitary Landfill 

901 Bailey Road 
Pittsburg, GA 94565 
« -^Plicae (925) 458-9800 
Fax (925) 458-9891 



I H\ \JA. IVIlSUMtdHI 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209} 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



I Hit Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SW1C 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



Sari Franclaco.CA 94 1 29 



PHONE 



(415)561-5082 



Q GLOVES Q GOGGLES □ RESPIRATOR 
Q TY-VEK Q OTHER 



□ HARD HAT 



CONTACT PERSON 



Ryar, Secibach 



SPECIAL HANDLING PROCEDURES; 



SIGNATURE OF AUTHORIZED AGENT /TITLE 



/ 

2* 



/ 



,/^4^-f. //3* 



DATE 



f'zf/ffrj 



GEN^FUifiiR'S CERTIFICATION: I hereby certify that/the above named material is not a hazardous 
waste as-defined by 4Q'CFR Part 261 or litis 22 of lUffCalifomia coda 01 regulations, has barm properly 
dascrtbeti. classified art: packaged, and Is in proper condition for trans periston a "cording lo applicable 
regulations; AND, If the waste Is a treatment residue of a previously restricted hazardous waste 
Subject to the Land Disposal Restrictions. I certify and warrant that the waste has been treated in 
accordance wiUi the requirements of 40 CFR Part 266 and is no longer a hazardous wasle as defined by 
40 CFH Part 261, 



RECEIVING FACILITY 



IWASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 
QWOOD 
Q OTHER 



GENERATING FACILITY 



Building 1065, Gongae Ave, 



SAHKRANCJSCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



7U 



Cross Thickina 



ADDRESS 



763 6 7 /'J 



Port Offipe Box 397 



CITY, STATE, ZIP 



Foresirilte,CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



<7ffn823.Uft3 



m 



Q 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-QFF(S) 



FLAT-BED 



VAN 



DRUMS 



t^^^r" 



Afai® 



Q 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



,,--- 



y^ 



Q NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



Q ASH 



; 1 ,-» 



Q SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 RM.THE DAY PRIORTO EXPECTED ARRiVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



GENERATOR COPY 



MANIFEST # 



263161 



Lij. r\ent;i vscmyun 

"Sanitary Landfill 

'9"bf Bailey Road 
Pittsburg, CA 94565 
Phone (925) 458-98G0 
Fax (925) 458-9891 



Lfl UA IVIUUIIlctlll 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay. C A 940 19 
Phone (650) 726-1819 
Fax (650) 726-9183 



I | wevyuy ishciiiu 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



ruiwaru 

Landfill 

9999 S, Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Tnnt 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 

i?S0 Lmcsin Bouievarci 



€ 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



Smgrsntisco,CA94U9 



| PHONE 

(413)561-5082 



□ GLOVES O GOGGLES Q RESPIRATOR Q HARD HAT 
Q TY-VEK □ OTHER 



CONTACT PERSON 



Ryan Seefbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 



i y 
I * M^g-- 



ypt; m 



DATE 



/2 /r -en 



GENERATOR'S CERTIFICATION: I hereby corliyfct Ihe above named material Is rot a hazardous 
waste as ds lined/by 40 CFR Part 26 1 or tills 22 of the California code of regulations, has been properly 
described, dassjtied and packaged, and is in proper condition for transportation a -cording to applicable 
'regulations; ANO, If the waste Is a treatment residue of a previously restricted hsinrdous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements ol 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFH Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



Q SLUDGE 
QWOOD 
Q OTHER 



GENERATING FACILITY 



Building 1 065, Gongae ASe, 



m$mm*MCQ 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Crase Truckina 



ADDRESS 



W&Ujo 



D.CT & 



&*_ 



Pr,st.or*Wfirre?v'? 



CITY, STATE, ZIP 



I ForestvtHe.OA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



W3MXM&:1A22 



m 



_□_ 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



-- / ( 



1 



f 



± 



P 



1-^Ca 



(tC 



ill*?) 



3 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



[REMARKS 



Q SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



/ f 



□ NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



□ ASH 



■ J-fJ } 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT- 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # O ^ Q i C 



4-41 ■■■ivbiibi oanyun 

, Sanitary Landfill 

901 Bailey Road 
P|ttsburg,CA 94565 
" "-PhoSne (925) 458-9800 
Fax (925) 458-9891 



L2j ua ii^yuiiictiii 

Sanity Landfill 

12310 San Mateo Road 
Haltiyioon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-91 83 



.Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



ruiwidiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



'Ihe Pretiidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1 750 Cmcoln Boutevand 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



SanFrandsco,CA94i 29 



| PHONE 

(4 j 5) 561 -5082 



□ GLOVES □ GOGGLES □ RESPIRATOR Q HARD HAT 

□ TY-VEK □ OTHER 



CONTACT PERSON 



1 Rysai Stseibach 



SPECIAL HANDLING PROCEDURES; 



| SIGNATURE OF AUTHORIZED AGENT / TITLE 



rkz 



// 



m$L 



9+— 



/ fi* 



DATE 



n-/.r-s? 



GEJ^£RATOfi'S CERTIFICATION: I hrareby csHify thai the above named material is not a hazardous 
waste as defined bWlO CFR Pan 261 or title 22 of lire California code of regulations, has been properly 
described, classified and packaged, and is in proper condition far Iransportation a -cording to applicable 
regulations: AND, If the waste Is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been iraated in 
accordance with the requirements of 40 CFR Pan 266 and is no longer a hazardous waste as delined by 
40CFflPanZ61. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



I GENERATING FACILITY 



Building 1 065, Gorigse Ave, 



SANEKANCISCO 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



WMS3 



TRUCK NUMBER 



T5Z59 



Gross Trucking 



(ADDRESS 



Post Office Box 3 y? 



CITY, STATE.ZIP 



Foresfcville.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



?07) 8 JJ3-14S3 



m 



Q 



[SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



n 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 






Q 



T)L r^-'U-lo uJ 






inh 



Q 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



>\ c 



/ $1 







DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



ISjGNATURE OF AUTHORIZED AGENT 



W 
* 



■jT/ 



. / 



/ 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



7-o> 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



GENERATOR COPY 



MANIFEST # 



269183 



"l_l rteiieroanyon 
■ Sanitary Landfill 

u \i01 Bailey Road 
Pittsburg, CA 94565 
-i . - J?hone (925) 458-9800 
Fax (925) 458-9891 



UU ux iviouiuani 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



I | iicwuy laicmu 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



I | ■ ui vvai u 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



Tht Preaidio Trust 



MAILING ADDRESS 



nyy Lincoln BtRUeva-'i 



I CITY, STATE, ZIP 



| SanK-anci3CO,CA g412S 



PHONE 



Hjijjwttmz 



CONTACT PERSON 



rEyan geglbadj 



[SIGNATURE OF AUTHORIZED AGENT / TITLE 



J / M / 



A 



DATE 



/^■/r-ii 



GEfJERATOR'S.QERTIFlCATION: I hereby cerfify ttiat the above named material is not a hazardous 
waste/as'defirted.by 40 CFR Part 261 or title 22 o! the California code of regulations, has been properly 
described, classified and packaged, and is in proper condition (or transportation according to applicable 
regulations: AtyQ, If the wants Is a treatment residue of a previously restricted hazardous waste 
sutajprt to the Land Disposal Restrictions, I certify and warrant that the wasle has been treated in 
accordance with the requirements of 40 CFR Part 266 and is no longer a hazardous waste as defined by 
40 CFR Part 26 1. 



WASTE TYPE: 


□ DISPOSAL 


Q SLUDGE 


□ CONSTRUCTION 


□ WOOD 


Q DEBRIS 


□ OTHER 


O SPECIAL WASTE 




GENERATING FACILITY 



B\f,l4fog 1 065, Gongsa >¥•?£, 



S AH FRANCISCO 



[ TRANSPORTER 

Cfcoss Trucking 



WASTE ACCEPTANCE NO. 



% 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



Q GLOVES □ GOGGLES a RESPIRATOR 
□ TY-VEK Q OTHER 



a HARD HAT 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



NOTES: 



ADDRESS 



Pf>g.OffireBr.v:3';? 



| CITY, STATE, ZIP 



FGre8twite,©^95436 



PHONE 



recm s?.s-us5 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 






ICJrn hA 



u 



DATE 



Yflh, 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



I REMARKS 



FACILITY TICKET NUMBER 



[SIGNATURE OF AUTHORIZED AGENT 



/ 



DATE 



VEHICLE LICENSE NUMBER 



nfm LI 



f 



TRUCK NUMBER 






rt 1 IA 



ENQDUMP 



BOTTOM DUMP 



TRANSFER 



m. 



□ 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



Q 



□ 



□ 



□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



□ SOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* OCQi £S A 



jgj» Kener uanyon 
" -Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 
vA Ptiope (925) 458-9800 
Fax (925) 458-9891 



l» 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



U Newby Island 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



LJ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



Hhs Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILIHG ADDRESS 
1759 Linreota Boulevard 



SWiC Q566U 



ICITY, STATE. ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Francisco.CA 94 1 1? 



PHONE 



0* IS) 5*1 -5082 



Q GLOVES Q GOGGLES □ RESPIRATOR 
□ TY-VEK Q OTHER 



O HARD HAT 



CONTACT PERSON 



j Ryan 3eeibach 



SPECIAL HANDLING PROCEDURES; 



I SIGNATURE OF AUTHORIZED AGENT / TITLE 



DATE 



\*L. JjA^ M 




G^SiTOR^fctRTlSMriON: I hereby certify that the above named material is not a hazardous 
waste as defined by 40 CFR Pan 261 or title 22 ol the California code of regulations , has been property 
described, classified and packaged, and is in proper condition for transportation a "cording to applicable 
regulations: AND, if (he waste Is n treatment residue of a previously restricted haxnrdatis waste 
subject to ids Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements ol 40 CFR Pan 268 and Is no longer a hazardous wasia as defined by 
40 CFB Part 361. 



RECEIVING FACILITY 



[WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
Q OTHER 



GENERATING FACILITY 



Bui Ming 1065, Gong53 Ave. 



nmmmcmxi 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TMWZ3. 



TRUCK NUMBER 



Croga Trucking 



ADDRESS 



t 



Post Office Box 397 



CITY, STATE.ZIP 



|Forest,vilie,CA9S436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



<7<m 823-1483 



M- 



□ 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



IgM 



□ 



jj^j 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 






inn 
.-/ U 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

.DISPOSE OTHER 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



1 



M~4<[ 

j i '. 9 7 j 



Q NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



Q ASH 



Q SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPONi ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 

1 \j 






269165 



/-"•' Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 
Phone (925) 458-9800 
- ' " '.Fax (925) 458-9891 



i j-j va iviuuiiiaiii 

Sanitary Landfill ^ J 

12310 San Mateo Road '"'' 
Hall Moon Bay. CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

16Q1 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



lj rurwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
. ■ Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



Ine Presidio Trust 



MAILING ADDRESS 



Y'/"i'j Ltnco in BoiAs^srd 



I CITY, STATE, ZIP 



Sim Frsndsc^CA 94 \ 19 



PHONE 



a o i sct-sosz 



CONTACT PERSON 



j Ryart Seetbach 



SIGNATURE OF AUTHORIZED AGENT / TITLE 



M% 

,- V 'J. lA. • 




jm 



DATE 



/?- -/f-dl 



GfeNEfiATOR'S CS^/lFICATlON: I hereby certify thai file above named material is not a hazardous 
waste'ss defined bv40 CFR Pari £61 or Mile 22 of the California code of regulations, has been properly 
□ascribed, classified and packaged, and is in proper condition for transportation a'cofding to applicable 
regulations; AND, If the wails Is a treatment residue of a previously restricted hazardous waste 
subject la the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 263 and is no longer a hazardous wasto as defined try 
40 CFR Part 261, 



WASTE TYPE: 



□ DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Buikling 1065, Gongsus Ave. 



3AW FRANOI&CO 



TRANSPORTER 



1*1'; Sii .Insdcifia: 



ADDRESS 



Ponh Offt^TW 397 



CITY, STATE, ZIP 



Fftrestvi!liS,CA95436 



PHONE 



i£m3\£2&l££& 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 









~*&~~ 



DATE 



$\i]fa't> 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



I REMARKS 



FACILITY TICKET NUMBER 



SIGNATURE OF AUTHORIZED AGENT 



DATE 



I i- c-. 



WASTE ACCEPTANCE NO, 



SWI € 115661 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



□ HARD HAT 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



NOTES: 



VEHICLE LICENSE NUMBER 



M5JS& 



TRUCK NUMBER 



V 



END DUMP 



BOTTOM DUMP 



TRANSFER 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL} 



□ SOIL 



□ CONSTRUCTION 
DEBRIS 



Q NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



GENERATOR COPY 



MANIFEST # r\Q, 



86 



Sanitary Landfill 

T "901 Bailey Road 
Pittsburg, CA 94565 
<="''_ >-none (925) 458-9800 
"Fax (925) 458-9891 



I a *^ A IVIUUlKdlli 

Sanitary Landfill 

12310 San Mateo Road 
Hatf Moon Bay. CA94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



I | iwwuy laiaiiu 

Sanitary Landfill 

1 601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



rurwdru 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1 750 Lincoln Boutevani 



SW#C 0566! 



CITY.STATE.ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



S&n Francisco.CA. 54 } 29 



PHONE 



! (415)561-50*2 



□ GLOVES Q GOGGLES Q RESPIRATOR 
Q TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



[Kyan Saettjach 



SPECIAL HANDLING PROCEDURES: 



[ SIGNATURE OF AUTHORIZED AGENT / TITLE 



% 



&*} 



ma 



y 



-L 



(m 



DATE 



nftff*\ 



GEM'EflAfeiR'S CERTIFICATION: I hereby certify thai Ihe above named malarial is nol a hazardous 
wa/to as defined By ki Cf-R Part 361 or title 22 of the California code of regulations, has been properly 
described, classifiecfand packaged, and is in proper condition lor transportation a 'cording to applicable 
regulations; AND, If the waste it a treatment residue of a previously restricted hazardous waste 
subject La the Land Disposal Restrictions , I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Pari 26S and is no longer a hazardous waste as defined by 
40CFRPari261. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1 065, Gongas A<re. 



3AN FRANCISCO 



(TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Tmc&flg 



ADDRESS 



qpay ?oo 



03 



Port OffiraRott 397 



CITY.STATE.ZIP 



|Foregftilte 1 CA9S436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



\ amsii'i4te 



□ 



_QL 



|SIGNATU;RE OF AUTHORIZED.AGENTOR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



£3fe 




m 



ln.1** 



Q 



□ 



□ 



□ 



¥ 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



„T" 



SIGNATURE OF AUTHORIZED AGENT 






■<./V --' 



DATE 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



-Vl-fA 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

GENERATOR COPY MANIFEST* 



269167 



Sanitary Landfill 

901 Bailey Road 
Pittsburg. CA 94565 
Phone (925) 458-9800 
Fax (955) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax {408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



IGENERATOR 



Tile Presidio Tiiist 



WASTE ACCEPTANCE NO. 



| MAILING ADDRESS 
173'J Lincoln Boulevard 



SWIC 05661 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



; SsnFrancisco 1 CA941 29 



PHONE 



■(415)551-5082 



□ GLOVES □ GOGGLES Q RESPIRATOR 
Q TY-VEK □ OTHER 



□ HARD HAT 



CONTACT PERSON 



Ryan SssSbsch 



SPECIAL HANDLING PROCEDURES: 



| SIGNATURE OF AUTHORIZED AGENT /TITLE 



/ 



* mi*- 



/JL~ 



i 

/fin 



DATE 



U // 



GEffeljjATOR'S CERTIFICATION: I riaraBy certify lhal the above named material is nol a hazardous 
waits as dafinedtfy 40 CFR Part 261 or tille 22 of lha California coda of regulations, has boon property 
described, classifies and packaged, and is in proper condition for transportation according to applicable 
regulations; AND, If the waste It a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, 1 certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Pan 268 and is no longer a hazardous waste as defined by 
40 CFR Part £61, 



RECEIVING FACILITY 



WASTE TYPE; 



a DISPOSAL 

a CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



BuiMing 1065, Congas Ave, 



SAH FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE 'NUMBER 



TRUCK NUMBER 



grogs IVuckina 



ADDRESS 



3?6Hi??? 



OO 



Pr.tf Qff fog Krw. ^ 22 



CITY, STATE.ZIP 



lForgstyiikT,eA93436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



I SIGNATURE OPAUTHORIZE-B AGENT/OR DRIVER" 



3 



_n 



DATE 



ROLL-OFF(S) 



FLAT-BED 



DRUMS 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



I 



f 

I 



□ NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



QASH 



/-; 



hxm, 



Q SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 RM.THE DAYPRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* 



2691S8 



= *%■ 



-Sanitary Landfill 

-~901 Bailey Road 
- -Pittsfeyrg, CA 94565 
Phone (925) 458-9800 
Fax {925) 458-9891 



!-\ KtA. HlUUIIiaill 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 940 19 
Phone (650) 726-1819 
Fax (650) 726-9183 



iicwuy loiaiiu 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



i ui vvaiu 

Landfill 

9999 S. Auslin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



Iht Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
17 50 Lincoln Boulevard 



| CITY, STATE.ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Frandsco.CA 94 ) 19 



PHONE 



\ti\S) 561-5032 



□ GLOVES Q GOGGLES Q RESPIRATOR 

□ TY-VEK Q OTHER 



O HARD HAT 



CONTACT PERSON 



Ryan Seeibach 



SPECIAL HANDLING PROCEDURES: 



fSIGNATURE OF AUTHORIZED AGENT /TITLE 




/ 






DATE 



tf 



ff-s 



GEf^ERAtOR'S CERTIFICATION: I hereby certify that the above named malarial is not a hazardous 
waste as defined t}y 40 CFR Pad 261 or litis 22 of the California coda of regulations, has been properly 
described, cfasslf^and packaged, and is in proper condition for transportation a "cording to applicable 
regulations; AND.H! the waste Is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Res trie! ions. I certify and warrant Inatthe waste has been treated in 
accordance with the requirements of 40 CFR Pari 268 and is no longar a hazardous waste as dafmact by 
40CFRPartZ61. 



RECEIVING FACILITY 



WASTE TYPE 



□ DISPOSAL 

a CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 
Q OTHER 



GENERATING FACILITY 



Building 1065, Gorigas A?e, 



3AN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



\)£b-irrinS 



TRUCK NUMBER 



Craa8 Ihickitta 



ADDRESS 



?*> 1 1 



Post Office Box 397 



CITY, STATE, ZIP 



?t>re$iyille.CA9S436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



jjmMMim 



_&_ 



| SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 




j 



CUBIC YARDS 



V 
1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



[ SIGNATURE OF AUTHORIZED AGENT 



A 



//' 






□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



U- 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL ■ ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



GENERATOR COPY 



MANIFEST # 



26316 



u 



^* J"V • ■■. V W» ILU11 ■ 



Sanitary Landfill 

*^Gfl Bailey Road 
, Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



ruiWdlU 

Landfill 

9999 S.Austin Road 
Manteea, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



IGENERATOR 



The Presidio Trust 



I MAILING ADDRESS 



1 750 Lincoln Boulevard 



ICITY, STATE, ZIP 



j San Franci8co,CA 94 1 29 



( PHONE 
(*1 51 561-5082 



| CONTACT PERSON 



1 Ryan 5eei.bach 



SIGNATURE OF AUTHORIZED AGENT / TITLE 



— 



&/4m~ 



al£h 



*mh 



ffm- 



DATE 



mLQ 



QErJERAtOR'S CERTIFICATION: I hereb^ certify that the above named material is rot a hazardous 
waste ajtfBEnejfby 40 CFR Part 261 or titla 22 ot the California code of regulations, has been properly 
described, classified and packaged, and ia in proper condilion for transportation a -cording to applicable 
regulations; AFfb, If the waste Is a traatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40CFRPan26t. 



[WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gongas Ave. 



^^i^WCISCQ 



I TRANSPORTER 



Croaa Trucking 



[ADDRESS 



PcMtfliffawlMrMT! 



ICITY, STATE. ZIP 



WASTE ACCEPTANCE NO. 



mm os66i 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK Q OTHER 



□ HARD HAT 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



NOTES: 



VEHICLE LICENSE NUMBER 



93/.W/V 



TRUCK NUMBER 



1A1 



I Forsstvilk.CA 95436 



I PHONE 



y 



f7ffniTO.14fl5 



[SIGNATURE OF AUTHORIZED AGENT OR DRIVER 

7^77 7 ~ ~'"" 




DATE 



/ i?/ C>3 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



I REMARKS 



I FACILITY TICKET NUMBER 



ISIGNATURE OF AUTHORIZED AGENT 



s 



~Z^ 



DATE 






END DUMP 



BOTTOM DUMP 



TRANSFER 



ROLL-OFF(S) 



FLAT-BED 



□ 



VAN 



DRUMS 



□ 



□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



□ SOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



263170 



i*\ 



, Sanitary Landfill 

\~" 1*01 Bailey Road 
Pittsburg, CA 94565 
■Phone (925) 458-9800 
Rtx<3&5) 458-9891 



USJ V^A IVIUUIILdlll 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone {650)726-1819 
Fax (650) 726-9183 



I | newuy laidiiu 

Sanitary Landfill 

1601 Dixon Landing Road 
Mtlpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



ruivvitiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



\ MAILING ADDRESS 



1750 Lincoln Boulevard 



?mC 05661 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



I San Francisco.CA 94 1 29 



PHONE 



1(415)561-3082 



□ GLOVES □ GOGGLES Q RESPIRATOR 

□ TY-VEK Q OTHER 



□ HARD HAT 



CONTACT PERSON 



Ryan Sselbach 



SPECIAL HANDLING PROCEDURES: 



ISIGNATURE OF AUTHORIZED AGENT /TITLE 



r 



7C f^€* r t£~^ 



-L 



h. 



m 



DATE 



ft/iffi* 



GEfJERA^R'S CERpflFlCATION: I hereby certify Itiat the above named material is not a hazardous 
wails as defined by ,43 CFR Part 261 or litis 22ioi the California ooda of regulations, has been property 
described, dassifieriand packaged, and is in propel condition for transportation a ■■cording to applicable 
regulations; AND, If the watte la a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant tbat the waste has been Ireated in 
accordance with the requi rements of 40 CFR Part 250 and is no longer a hazardous waste as detined by 
40 CFR Part 261. 



RECEIVING FACILITY 



I WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 
a WOOD 
Q OTHER 



I GENERATING FACILITY 



Building 1 055 , Gonges Ave, 



SAN FRANCISCO 



ITRANSPQRTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cf&as Truekin.% 



ADDRESS 



TPflS^l 



7T 



Font Office Bos 397 



ICITY, STATE, ZIP 



K. £v~T 



|Foi-e3tyilk.CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



mmm^m 



Q 



[SIGNATURE OFAUTHORtZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 






ll 



,\$l° ] 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



I REMARKS 



QSOIL 



FACILITY TICKET-NUMBER , 



D CONSTRUCTION 
DEBRIS 



SIGNATURES AUTHORIZED AG ENT 



y 



y 



Q NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



□ ASH 



£ (I'Oy 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 



GENERATOR COPY 



MANIFEST* 



269171 



Sanitary Landfill 

$01„PaileyRoad 
" ' -Pittsburg, CA 94565 > 
Phone (925) 458-9800 
*? Fax '(§25) 458-9891 ; 



I if-j VA ll^UUIItUIII 

Sanitary Landfill 

'./■■ -12310 San Mateo Road 
i Half Moon Bay, CA 9401 9 
~' Phone (650) 726-1 81 9 
Fax (650) 726-9183 



iicnuj ioioiiu 

Sanitary Landfill 

1 601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



I | ■ «i vvaiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



'Lht Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1730 Lincoln Boulevard 



XK&J 



i-j 



m 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Frandsco.CA 94 1 29 



PHONE 



□ GLOVES □ GOGGLES Q RESPIRATOR 
Q TY-VEK □ OTHER 



□ HARD HAT 



CONTACT PERSON 



I Ksjjjj Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 



TURE 



M&J- 



#f 



DATE 



&-jfi-i 



GENERATORS CERTIFICATION: I hereby eertityihat the above named material is nol a hazardous 
waste ^'defined JbvAo CFR Part 26) or lille 22 of I ha California code ol regulations, has been properly 
descritje'd, classing and packaged, and is in proper condition for transportation a^OKJincj to applicable 
regulations; AND, If the waiters a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I ceftify and warrant thai the waste has been treated in 
accordance with the requirements of 40 CFR Part £60 and is no longer a hazardous waste as defined by 
40 CFH Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
□ WOOD 
Q OTHER 



GENERATING FACILITY 



Building 1065, Gongaa Ave, 



smmmoaoo 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Truckirig 



ADDRESS 



U?f^5Q 



0} r^- 7 



moE 



j!agtQigj&Baaag2 



ICITY, STATE.ZIP 



Foresfcriite.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



f7<mfi23-MB3 



□ 



□ 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



1 W./ J 



*\&hi 



Q 



□ 



mm 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTI IER 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



O CONSTRUCTION 
DEBRIS 



| SIGNATURE OF AUTHORIZED AGENT 

■/- y - ■- 



Q NON-FRiABLE 
ASBESTOS 



DATE 



QWOOD 



□ ASH 



o-njn. 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO3:00 P.M.THE DAYPRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

GENERATOR COPY MANIFEST # 



269172 



IfUl I 



sanitary Landfill 

CT ,: i^S5^Bai[ey Road 
'<* ^Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



I ;.'J WA IVIUUI ILCIIII 

Sanitary Landfill 

1 231 San Mateo Road 
Half Moon Bay, CA94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



U f orwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1 009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



I Tht Presidio Trust 



\ MAI LING ADDRESS 
1 75 U Lincoln Boulevard 



| CITY, STATE, ZIP 



San ffrancisco,CA.941£9 



PHONE 

(415.) 561 -5082 



I CONTACT PERSON 



WASTE ACCEPTANCE NO. 



iWC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



Q GLOVES 
□ TY-VEK 



□ GOGGLES 

□ OTHER 



Q RESPIRATOR □ HARD HAT 



Ryan Seelbach 



SIGNATURE OF AUTHORIZED AGENT / TITLE 






/ 



^ 



//, 



/ 

L 



n. 



DATE 



f± V J -d% 



GENERATOR'S CERTI FIXATION: I hereby ceftly Unat lha above named material is not a hazardous 
waste is detinediy 40 CFR Part 2S1 or title 22. cA the California cotfa of regulations, has been property 
dfjscntjed, glassed and packaged, and is fn proper condition (or transportation a-cording to applicable 
regulations; AND, II the waste Is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFH Part £68 and is no longer a hazardous waste as defined bv 
40 CFFI Part 261. ' 



IWASTETYPE: 



□ DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



I GENERATING FACILITY 



Building 1065, Oongas Ave. 



SAlv T FftANCI3CO 



ITRANSPORTER 



Ctonz Tracking 



IADDRESS 



at Office Box 397 



ICITY, STATE, ZIP 



iFansslviile.CA 95436 



IPHONE 



f?07i3j!i-l^!j 



^Z 



SIGNATURE OF AUTHOR iZED AGENT OR DRIVER 



■V77 // 



7 



DATE 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



NOTES: 



VEHICLE LICENSE NUMBER 



1BH11Q 



TRUCK NUMBER 



M 



END DUMP 



BOTTOM DUMP 



TRANSFER 



\'l\ttl 



o3 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



I REMARKS 



I FACILITY TICKET NUMBER 



| SIGNATURE OF AUTHORIZED AGENT 



"Z& 



7T? 255== 



DATE 



:yn-v^ 



ROLL-OFF(S) FLAT-BED 



VAN 



DRUMS 



□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



QSOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



Q ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



scheduTjngmustbeI^de^ 

TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* 



289173 



Sanitary Landfill 

9TJ1 Bailey Road 
.Pittsburg, CA 94565 
Phone {925) 458-9800 
Fa#{92S? 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone {650) 726-1819 
Fax (650) 726-9183 



MV1VMJ MIUUU 

Sanitary Landfill 

1 601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



i | ■ **■ ivaiu 

Landfill 

9999 S. Austin Road 
Manieca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Presidio Trust 



I MAILING ADDRESS 

l?5v? Lincoln Boulevard 



ICITY, STATE, ZiP 



j San FntndgCQ,,CA 941 ?S 



PHONE 

(.415)561-5082 



CONTACT PERSON 



1 Ryan Seeibach 



SIGNATURE OF AUTHORIZED AGENT / TITLE 



r ../ 



f 



I 



£L~ J//U /fk/ 



DATE 



fjif-P 



GE^E^+ORS/iEfiTlRCATION : I hereby certify ihat Ida above named material is not a hazardous 
waste & Mined ty 40 CFR Part 261 or Nile S2 of Ihe California coda of regulations, has been property 
described, classified and packaged, and is in proper condition for transportation a " cording lo applicable 
regulations; A,Np,H the waste is a treatment residua of a previously restricted hazardous waste 
subject to ihel^and Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



WASTE TYPE: 



□ DISPOSAL 

Q CONSTRUCTION 

O DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



WASTE ACCEPTANCE NO. 



TC 056 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 
Q GLOVES Q GOGGLES □ RESPIRATOR Q HARD HAT 
QTY-VEK □ OTHER 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



Buildiflg 1(3(55, G-ongaS A.w. 



SMaffBSAMCSSCO 



TRANSPORTER 



Cross Trucking 



ADDRESS 



Post Off ira P,(v;r ?<?•;■ 



CITY, STATE, ZIP 



fforc-st."iile,CA 3343a 



PHONE 



mms23.us3 



| SIGNATURE OF AUTHORIZED AGENT OR DRIVER 

"i — i 






dW£-4 



m 



^CJ 



DATE 



vvW tf 



K> 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



REMARKS 



FACILITY TICKET NUMBER 



[SIGNATURE OF AUTHORIZED AGENT 



DATE 



hJl 



■-■} 



NOTES: 



VEHICLE LICENSE NUMBER 



■11122 



-. 7 A 7- 



TRUCK NUMBER 



Ml 



END DUMP 



BOTTOM DUMP 



TRANSFER 



I 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



□ 



□ 



CUBJC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



QSOIL 



Q CONSTRUCTION 
DEBRIS 



Q NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 RM.THE DAY PRIORTO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST § & n v, -* a 

269174 



Sanitary Landfill 

" 7 "* 90f Bailey Road 
: ~ Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



Lij \JA. IVIVUIIU1IM 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



I | iicuruy laiaiiu 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



I | ■ vi waiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust. 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1730 Lincoln Boulevard 



£ 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Francisco.CA 94 1 29 



PHONE 



1(415)561-5082 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



□ HARD HAT 



CONTACT PERSON 



Ryan ggefcacb 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 







DATE 



'--///Ay 



G^NE^ATOfl'SyCERTIFICATION: I hereby certify that the above named material is not a hazardous 
waste as defineffby 40 CFR Part 261 or St! s 22 of I he California code of regulations, has been property 
described, classified and packaged, and is in proper condition for transportation a -cording to applicable 
regulations; AND, if the waste la a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 2SS and is no longer a hazardous waste as defined by 
40 CFH Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

SPECIAL WASTE 



Q SLUDGE 

a wood 

a OTHER 



GENERATING FACILITY 



Building 1065, Gong&a Ave, 



UJ& ■ FRANCHCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cr&3e Trucking 



ADDRESS 



g&3u££/I 



3A 



PortOffl«iB<«t3OT 



CITY, STATE, ZIP 



Foreatville.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



w 



flrfflfil3.T483 



I SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



(Nfaj\ 



W 



b^ 



r«*n/*3 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



O CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



- 



Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



Q ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* n 



269175 



^Sanitary Landfill 

;1 :'- 9CW Bailey Road 
>-.. Pittsburg, CA 94565 
* - Ptfdne (925) 458-9800 
Fax (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



newuy i»iaiiu 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



| CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



|Ss5nFranciscp,GA941-Z9 



PHONE 



■(413)561-5082 



□ GLOVES Q GOGGLES □ RESPIRATOR 

□ TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



Ijjyg^ggglbacb 



SPECIAL HANDLING PROCEDURES: 



| SIGNATURE OF AUTHPRiZED AGENT /TITLE 



%. 



M 



<A&~- 



dm 



A 



4^. 



DATE 



// 



GSfJEFtATbfl'S CERTIFICATION: I hereby certify that the above namod material is not a hazardous 
udsla tfs'defirwd byilO.CFR Pan 261 or litis 32 of the California code ol regulations, has bean properly 
descried, classified arid packaged, and is in proper condition for transportation a -cording to applicable 
regulations; AMQ, ff liie watte Is a treatment residue of a prevlouaty restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant thai the waste has been treated in 
accordance with the requirements of 40 CFR Part 2GB and is no longer a hazardous waste as defined by 
40CFRPart2S1. 



RECEIVING FACILITY 



WASTE TYPE: 



a DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

□ SPECIAL WASTE 



O SLUDGE 
QWOOD 
□ OTHER 



GENERATING FACILITY 



Building 1065 , Goring A? 



3AN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



"T7 



CiX'iiu True king 



ADDRESS 



WnJM. 



6& 



LaasfcMSctLBiass 397 



CITY, STATE.ZIP 



1 fforaatyjU^OA 9343 6 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



rjo^a^.us-/ 



Q 



| SI,GMATURE-Qf AUTHORISED AG ENT OR DRIVER" DATE 



ROLL-QFF(S) 



FLAT-BED 



VAN 



DRUMS 




W 

\ hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



CUBIC YARDS 



.; 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 






□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 






□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* 



2691 



76 



' : " Sanitary Landfill 

J9gl Bailey Road 



S _Pltfsburg, CA 94565 
Pfldrie (925) 458-9800 
Fax (925) 458-9891 



Lffl UX IVIUUIIUtlll 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



newDy isiana 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2671 



l_l i-orwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



[GENERATOR 



I The Presidio Trust 



I MAILING ADDRESS 
1 750 Lincoln Boulevard 



ICITY, STATE, ZIP 



I SatiFrancisco.CA 94129 



I PHONE 

(415)56t-30S2 



ICONTACT PERSON 



1 Ryan Seelbach 



ISIGNAJUflE OF AUTHORIZED AGENT /TITLE 



DATE 




GE^le^tDR'S CEEpflFICATION: 1 hereby certify Ihfiihe above named material Is not a hazardous 
waste as dafi nad b/40 CFR Part 261 or trite 22 of the California code of regulations, has been property 
described, classilim and packaged, and is in proper condition lor transportation a -sordino, to applicable 
regulations: AND, II the watts it a treatment residue ot a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been Ireated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



IWASTE TYPE: 



□ DISPOSAL 

Q CONSTRUCTION 

O DEBRIS 

Q SPECIAL WASTE 



a SLUDGE 
QWOOD 
Q OTHER 



IGENERATING FACILITY 



Building 1065, GcngHB Ave. 



SAN FRANCESCO 



I TRANSPORTER 



Cross Trucking 



IADDRESS 



Port Qffi wBoqc 3 97 



ICITY, STATE, ZIP 



Fore stoille.CA 95456 



PHONE 



ROLL-OFF(S) 




WASTE ACCEPTANCE NO. 



SWK 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 

□ GLOVES □ GOGGLES □ RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



NOTES: 



VEHICLE LICENSE NUMBER 



TrlHOHft.1/ I Q.K.LI 



TRUCK NUMBER 



END DUMP 



BOTTOM DUMP 



TRANSFER 



JA 



FLAT-BED 



VAN 



DRUMS 



□ 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



IFtEMARKS 



FACILITY TICKE^NUMBER 



7F 



~ 



| SIGNATURgOF AUTHORIZE D AGENT 

F, yyr : _ 



/ // 

■ / 

// 



DATE 



yrt 



.,e?S 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



□ SOIL 



O CONSTRUCTION 
DEBRIS 



d NON-FRIABLE 
ASBESTOS 



□ WOOD 



QASH 



Q SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPV MANIFEST* O R Q 1 77 



i a-**:---'. 



^S^anitary Landfill 

90t Bailey Road 
.'Pittsburg, CA 94565 
^hone (925) 458-9800 
Fax (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 ■• 
Phone (408) 945-2800 
Fax (408) 262-2871 



NON-HAZARDOUS WASTE MANIFEST 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 

U 



I GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



SWIC 05668 



CITY, STATE. ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



1 San Francisco.CA 94 1 19 



IPHONE 

(4 15)5*1 -$082 



□ GLOVES □ GOGGLES □ RESPIRATOR □ HARD HAT 
QTY-VEK □ OTHER «■%* 



CONTACT PERSON 



1 Ryan 3^c%ch 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 




DATE 



<pN£r<ATOITS, CERTIFICATION; I hereby tertitylhat the above named material is not a hazardous 
fYasre as o'efirsarJjiy 40 CFR Pari 261 or title 22 of the California coda of regulations, has boon property 
described, dasamed and packaged, and is rn proper condition for transportation a "cording to applicable 
regulations: AND, IT the waste I* a treatment resJdue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant thai the waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40CFflPart2S1. * 



;■ ■ 



RECEIVING FACILITY 



WASTE TYPE: 



O DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 
QWOOD 
Q OTHER 



[GENERATING FACILITY 



Building 1 065, Oongas tec. 



SAN FRANCISCO. 



ITRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



lADDRESS 



<: P3 ? 7 m 



in. 



IPo tfO ffireiB nxWT 



(CITY, STATE. ZIP 



I Fore titville.CA 95436 



IPHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



immMa&m 



M. 



Q 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



i 



I* A 




*#LMjL, 



A-fl 



-o> 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE' OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



| 



SIGNATURE OF AUTHORIZED AGENT 

/A / ^ — y ^ 






■V^-V 



Q NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



QASH 



!ri?T)3 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST * 



269178 



#?:, 



\^_<\ \ ■ v** ■ • mm • m* wm ■ * w mm ■ ■ 

- S anitary Landfill 

\« - '«-d&l s -Baitay Road 
'" Pittsburg, CA 94565 
Phone (925) 458-9800 
„■«. -•fax (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax {650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



the Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWEC 05668 



[CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



3anIfrancisco.CA941 29 



IPHONE 



j (415)561*3082 



□ GLOVES □ GOGGLES □ RESPIRATOR 
Q TY-VEK □ OTHER 



□ HARD HAT 



I CONTACT PERSON 



Ryan Sedbach 



SPECIAL HANDLING PROCEDURES: 



I SIGNATURE" QF AUTHORIZED AGENT / TITLE 



DATE 




GEfJfeFWtEiR'S CEHWICATION; I hereby cerlifythat the above named material is not a hazardous 
waste as*uefined b/fo CFH Part £51 or tide 22 of the California code of regulations; has been property 
described, cJassitleyand packaged, and is in proper condition for transportation according to applicable 
regulations: AND, (t the watte I* a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant that the waste has been trealed in 
accordance with the requirements of 40 CFH Part 263 and is no lonjer a hazardous waste as defined by 
40 CFH Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 
Q WOOD 
D OTHER 



[GENERATING FACILITY 



Building 1065, Gongas Ave. 



SANPRANCB3CO 



ITRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



IADDRESS 



mic is 



£QO^ 



Post. Offiw. Tiny 397 



CITY, STATE, ZIP 



Foregt?ille.CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



007) pijMj 

SIGNATURE J3F AUTHORIZED AGENT OR DRIVER 



JL 



Q 



DATE 



ROLL-OFF(S) 



FLAT-BED 



DRUMS 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: {TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



iFtEMARKS 



QSOIL 



IFACILITYTJi 



GKET 



NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE QF AUTHORIZED AGENT 

s? i f -77^ 



~r 




Be 



□ NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



□ ASH 



W)-v-\ 



□ SPECIAL OTHER 



1LING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
(SAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 



GENERATOR COPY 



MANIFEST # 



269179 



■ %wt l^t 



i: ^S&nitary Landfill 

* % 4ojtJBiaileyRoad 
Rflsfatirg, CA 94565 
Phone (925) 458-9800 
% Fax (925) 458-9891 



U5U 



*^ J\ fll^rwi ■ ^Wi ■ * 



■ **»!*• »^* 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Praaidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SW1C 05668 



CITY, STATE.ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



SartFrancisco.CA.94129 



PHONE 



C41 5) 561-5082 



□ GLOVES Q GOGGLES Q RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



CONTACT PERSON 



Rvan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 






DATE 



tjjjdz 



GGtJEK&tOR'S CERTIFICATION: I hereby certifW&iat the above named material is not a hazardauG 

asta^/de fined b#iO CFR Part 261 or litis 22 oTthe California code ol regulations, has been properly 
described, dassifteti and packaged, and is in proper condition for transportation according to applicable 
regulations; AfJD7it the waste I* a tra atment residue of a previously restricted hazardous wast* 
subject to the Land Disposal Restrictions. I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 2S8 end is ad longer a hazardous waste as defined by 
40 CFR Part 2S1. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

O CONSTRUCTION 

a DEBRIS 

O SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1 065, Gongas Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Crosa Ti-ucking 



[ADDRESS 



thMMQ 



(Z..CT & 



Pnfft Pffirr R<iy 397 



ICITY, STATE, ZIP 



Foresmlle.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



H 



g&aagsMgg 



M_ 



IGNATURE^OF AUTHORIZED AG ENT OR DRIVER 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



^f~P~ 




M\ 



<2&^ 



&M 03 



Q 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



| SIGNATURE OF AUTHORIZED AGENT 



/ //; 






7 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



ftQzS 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL.* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* 



269180 



jganitary Landfill 

'961 Bailey Road 
Rjtisburg; CA 94565 
Phone (925) 458-9800 
Fax (935) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWiC 05668 



| CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Franciseo f C A 941 29 
PHONE 



1 (415)561-5082 



□ GLOVES Q GOGGLES Q RESPIRATOR 
Q TY-VEK Q OTHER 



□ HARD HAT 



CONTACT PERSON 



Rvan Seelbach 



SPECIAL HANDLING PROCEDURES: 




GENERATOR'S CERTIFICATION: I hereby certify that the above named material Is net a hazardous 
waste as defined wnO CFR Part 261 or tills 22 of me California code of regulations, has been property 
described, classified and packaged, and is in proper condition for transportation according 10 applicable 
regulations; AND, If the waste is a treatment residua of a previously restricted hazardous waste 
subject to itia Land Disposal Restrictions. I certify and warrant that the waste has bean treated in 
accordance wflfi the requirements of 40 CFR Part 2GB and [s no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

□ DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 
QWOOD 
Q OTHER 



GENERATING FACILITY 



Building 1065, Gorigas Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER ; 



Grogs Tracking 



.ADDRESS 



SPg/^ 4? 



M 



bEoauBffimBfla^S2 



CITY, STATE; ZIP 



Forestoille.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



_□_ 



□ 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 




*JA^ls(*/& 



»»• 



-!7-°> 



□ 



□ 



Q 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: {TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 




Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDUUNG MUSTBEMApE PRIOR TO 3:&)JP.M.THE DAYPRIORTO EXPECTED ARRIVAL* AMY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 






GENERATOR COPY 



MANIFEST* 



269181 



U Keller uanyon 
.. Sanitary Landfill 

^OUteuley Road 
- ^Pittsburg, CA 94565 

Phone (925) 458-9800 
-; Fax (925) 458-9891 



ijg ux wiouniain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



raewoy isianu 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



ruiwaiu 

Landfill 

9999 S- Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Prestdia Trust 



(MAILING ADDRESS 



T750 Lincoln Boulevard 



I CITY, STATE, ZIP 



1 5anFrancisco.CA94129 



PHONE 



1(415)561-5082" 



CONTACT PERSON 



Ryan Sgelbach 



SIGNATORgOF AUTHORIZED AGENT / TITLE 




fa 



m 



DATE 



! 2 ■&*'»** 



GENEflfWR'S CERTIFICATION: I hereby certify thai the abovs named malerial is not a hazardous 
waste arSefirvad £y/«0 CFR Part 261 or tills 22 of tha California coda of regulations, has bean property 
described, classified and packaged, and is in proper condition for transportation according to appficabfe 
regulations: ANQ/tf the wade is a treatment residua of a previously restricted hazardous waste 
3 ubject to tha Land Disposal Restrictions. I certify and warrant that the wasle has bean treated in 
accordance wilh the requirements of 40 CFR Part 2S8 and is no longer a hazardous waste as denned by 
40 CFR Part 26 1 . 



WASTE ACCEPTANCE NO. 



SWiC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 

□ GLOVES □ GOGGLES □ RESPIRATOR □ HARD HAT 

□ TY-VEK Q OTHER 



SPECIAL HANDLING PROCEDURES: 



I WASTE TYPE: 



□ DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



□ SLUDGE 
QWOOD 
Q OTHER 



IGENERATING FACILITY 



Building 1065, Gongas Ave. 



SAN FRANCISCO 



I TRANSPORTER 



Croaa Tracking 
IADDRESS 



Pnrf Office ?*»* Wl 



(CITY, STATE, ZIP 



lForeBtriHe.CAS5436 



PHONE 



ffOT> 87.3-1 4B3 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



% - ]W>u 



DATE 



RECEIVING FACILITY 



NOTES: 



VEHICLE LICENSE NUMBER 



tJBMMM 



TRUCK NUMBER 



iLix 



END DUMP 



BOTTOM DUMP 



TRANSFER 



M 



_QL 



IV 



R-03 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



l ~. 



I REMARKS 



FACILITY TICKET NUMBER 



| SIGNATURE OF AUTHORIZED AGENT 



4r 



/! 




y 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



□ 



□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



□ SOIL 



□ CONSTRUCTION 
DEBRIS 



Q NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRldRTO 3:00 P.M1THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJ ECT 
TO REFUSAL UPON ARRIVAL. qNGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

I GENERATOR COPY MANIFEST # « a n * ft rt 

i ^bylH^ 



OST 



~ -Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 
" Phone T[925) 458-9800 
_.F^XJ925) 458-9891 



t^j VIA IHIWUIIlUtM 



■ * V «■ W J 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon fcay, 0^401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 

Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 

1 The Presiddo Trust 



[MAILING ADDRESS 



1750 Lincoln BouleTard 



ICITY, STATE, ZIP 



San EVancisco.CA 941 29 



PHONE 



1(415)561-5082" 



I CONTACT PERSON 



I Ryan Seeibach ■ 

'SIGNATURE OF AUTHORIZED AGENT /TITLE 




DATE 



IS CERTIFICATION; I heieby certify that the abova named material is not a hazardous 

s defined by 4&CFR Part 261 or tills 22 of the California code of regulations, has been property 

described, classified arid packaged, and is in proper condition for transportation aiding to applicable 
regulations; AND, Ktlie waste I* a treatment residua of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant thai tha waste has been treated in 
accordance with the requirements ol 40 CFR Part 268 and Is no longer a hazardous wasla as defined by 
40 CFR Part 261. 



WASTE ACCEPTANCE NO. 



SWfC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



□ HARD HAT 



SPECIAL HANDLING PROCEDURES: 






RECEIVING FACILITY 



I WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 
a DEBRIS ♦'" 

□ SPECIAL WASTE 



Q SLUDGE 
QWOOD 
□ OTHER 



^GENERATING FACILITY 



Building 1065, Gongas Ave, 



SAN FRANCISCO 



■TRANSPORTER 



j Cross Trucking 
I ADDRESS 



_ Post Office Bra 397 
ICITY, STATE, ZIP 

1 ForestviUe,CA 95436 
IPHONE 



NOTES: 



VEHICLE LICENSE NUMBER 



UMMR. 



TRUCK NUMBER 



SO? 



f707^23-U83 



DATE 




I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



REMARKS 



[FACILITY TICKET NUMBER 



ISIGNATURE OFAUTHORIZED AGENT 




END DUMP 



BOTTOM DUMP 



TRANSFER 



3 



□ 



Q 



ROLL-OFF(S) FLAT-BED 



VAN 



DRUMS 



□ 



□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

I '• i; £ OTHER 



a soil 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOfcTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. Or&OING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFESTS OCQI QQ 



-Sanitary Landfill 

-..'■geff Bailey Road 
<J > ittgb,ura, CA 94565 
Phone^925) 458-9800 
Fajc (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moori Bay, CA 94019 
Phone (650) 726-1819 
Fax (650} 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



IGENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 



1750 Lincoln Boule?ard 



SWIG 05668 



I CITY, STATE. ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Erancisco.CA 94 .1 29 



| PHONE 

1(415)561-5082" 



□ GLOVES Q GOGGLES Q RESPIRATOR 

□ TY-VEK □ OTHER 



Q HARD HAT 



I CONTACT PERSON 



Ryan Sedbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 




DATE 



TS CERTIf-jC/friON; Thereby certify Jhat the above namaJ material is not a hazardous 
defined by 40 .CFR Pert 261 or title 22 of 'the California code of regulations, has twcn properly 
described, classif iad a/d packagad. and is in proper condition for transportation a -cording to applicable 
regulations; AND. tt|ne waste is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant thai the waste has bean trealed in 
accordance with the requirements of 40 Cfh Part 268 and is no longer a hazardous waste as defined by 
40CFHPartJ61. 



RECEIVING FACILITY 



WASTE TYPE; 



□ DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
Q OTHER 



IGENERATING FACILITY 



| .Building 1065, Gorges Ave. 



SAN FRANCISCO 



I TRANSPORTER 



NOTES: 



Cross Trucking 



ADDRESS 



VEHICLE LICENSE NUMBER 



?%$&*¥? 



TRUCK NUMBER 



C ML 



hwnffi™Tw-jcn 



ICITY, STATE, ZIP 



ForwbrillfcCA 95436 




END DUMP 



BOTTOM DUMP 



TRANSFER 



w 



n 



Z fflifflGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



IV If ® 



□ 



□ 



□ 



CUBIC YARDS 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



| SIGNATURE OF AUTHORIZED AGENT 



I 



T 



// 






-£~7 



£. 



\m 



DATE 



Q NON-FRIABLE 
ASBESTOS 



QWOOD 



QASH 



tMW 



D- 



Q.SPECIAL OTHER 



SCHEDULING MUST BE MAKE PRIORTO 3:00 RM.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269184 



■* - -l-i 



•HP 



#^riitacy Landfill 

.9$} Bailey Road 

Pittsburg.'CA 94565 : " 
-Phone (925) 458-9800 

Fax {925} 458-9891 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, GA 94019 
Phone (650) 726-1819 "' 
Fax (650) 726-9183 "T ,£-,-. -~4£ 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



I The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boujevard 



SWfC 05668 



CITY. STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San FranciBco.C A 94 1 29 



PHONE 

1C415J561-508T 



Q GLOVES Q GOGGLES □ RESPIRATOR Q HARD HAT 
□ TY-VEK Q OTHER 



CONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT / TITLE 




DATE 



GENERATGfMs CERTIFICATION: I hereby certify thai the above named material is not a hazardous 
waste as dbfinod by 4tJ"QFR Pari 261 or title 22 ol the California cods of regulations, has been property 
described, classified aid packaged, and is in proper condition lor transportation according lo applicable 
regulations: AND, if the waste Is a treatment residue of ■ previously restricted hazardous wests 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with lha requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40CFRPart261. 



RECEIVING FACILITY 



[WASTE TYPE: 



□ DISPOSAL 
Q QONSTRUCTipN 
Q DEBRIS ;$» 
Q SPECIAL WASTE 



□ SLUDGE 
Q WOOD 
Q OTHER 



i* 



GENERATING FACILITY 



Building 1065, G-ongas Ave. 



aANHRAUCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



ADDRESS 



HJQf?^ 



M 



Pn^OfTWB<Yy;397 



CITY, STATE. ZIP 



■ Forestoille.CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



K 



'707) 8W-14fK 



M, 



□ 



JGNATURE-^F7jOTRqRIZED AGENT OR DRIVER 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



fc.?H» 



□ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL} 
DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILITY TJCKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



I SIGNATURE OF AUTHORIZED AGENT 



'/> 



.-■' 



7 



ft C^S^. 



□ NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



UdJ 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTQ 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

MANIFEST # 



GENERATOR COPY 



, 



269185 



' Sanitary Landfill 

* - 901 Bailey Road 
t****U '^Pittsburg, CA 94565 

Phone (925) 458-9800 
Fax(925) 458-9891 



Sanitary Landfill 

12310 Sa.i( Mateo Road 
Hajf MoSfTBay, CA 9401 9 
i Phone (650) 726-1819 
Fax (650) 726-9183 



I I in-iiuj i^itliiu 



I | I Ml WdlU 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



•■:.: 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Presidio Trust 



MAILING ADDRESS 



1750 Lincoln Boulevard 



IC1TY, STATE, ZIP 



ganFrancisco,CA94129 



PHONE 
(415)561-5082 



(CONTACT PERSON 



Ryan Seelbach 



SIGNATURE OF AUTHORIZED AGENT /TITLE 




£im 




«i 



/a 



DATE 



t*/<s/o? 



CERTIFICATION: I hereby certify that the above named material is not a hazardous 
sle as detinstlrty 40 CFH Part 261 or title 22 of the Calilomia code o) regulations, has been property 
described, classified and packaged, and is in proper condition tor transportation according lo applicable 
regulations; ANP, If the waste its treatment residue of a previously restricted hazardous waste 
subject lo the Eand Disposal Restrictions, I certify and wanant that the waste has dean treated in 
accordance with the rnquiremenls oUC CFR Pan 268 and is no longer a hazardous waste as defined bv 
40 CFR Part 261. 



IWASTETYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 
QWOOD 
O OTHER 



WASTE ACCEPTANCE NO. 



SWJC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



Q HARD HAT 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



IGENERATING FACILITY 



gutlding 1 065, Gonges Ave 



8ANFRAWCI3CO 



I TRANSPORTER 



Crocs Trucking 



I ADDRESS 



PftSf Off tf^Bny-i 07 



ICITY, STATE, ZIP 



ForastviHe.OA 9S436 



PHONE 



avn) R?*.idm 



5N7 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



**£• -a^ ^ 



DATE 



&-*H* 



I hereby certify that the above named material Jias been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



REMARKS 



FACILITY TICKET NUMBER 



I SIGNA 



VfUR 



E OF AUTHORIZED AGENT 



I* 






?&''/. , y 









DATE 



iMMi 



NOTES: 



VEHICLE LICENSE NUMBER 



ik^^izf; 



TRUCK NUMBER: 



MQ^_ 



END DUMP 



BOTTOM DUMP 



TRANSFER 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



Q 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



QSOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



QWOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY, DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # O £ Q 1 Q O 



11 Keller oanyon 



<f 



£S» 



. &: 



Sanitary Landfill 

901 Bailey Road 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fafc(925) 458-9891 



UX IVIUUIILdlll 

Sanitary Landfill 

1 231 Q San Mateo Road 
Half Mat>n Bay, C A 9401 9 
Phone (650) 726-1819 
Fax (650) 726-91 83 



Sanitary Landfill 

1 601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



V#t ff %M9 ■%* 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



I The Presidio Trust 



I MAILING ADDRESS 
1750 Lincoln Bouleroi-d 

I CITY, STATE, ZIP 

1 San fVancisco.CA 941-29' 
PHONE 



|- (4 15)561-5082 



I CONTACT PERSON 



I Rvan Seelbach 



| SIGNATURE OF AUTHORIZED AGENT/T1TLE 




DATE 



/> /r. 



*j 



WASTE ACCEPTANCE NO. 



SWIC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



□ GLOVES □ GOGGLES □ RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



SPECIAL HANDLING PROCEDURES: 



BEreMtOwS QERTlFfcATION: i hereby c/riify that the above named materia! is not a hazardous 
waste asdafinef/w 40 CFB Part 261 or title'22 of the California code ol regulations, has bean properly 
described dassHfed and packaged, and is in proper condition (or transportation according to applicable 
regulations; AND, It the waste la a treatment residua of a previously restricted hazardous wasto 
subject to the Land Disposal Restrictions, I certify and warrant that the waste tias been treated in 
accordance with the reoviirennenls ol 40 CFR Part 2SS and is no longer a hazardous waste as defined by 
40 CFR Part £61 ■ - 



IWASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

QWOOD 

DLOTHER 



I GENERATING FACILITY 



JiuUding 1065, Gongas Ave. 



ITRANSPORTER 



SAN FRANCISCO 



Croaa Trucking 



I ADDRESS 



ICITY, STATE, ZIP 



ForesLviHe.CA 95436 
PHONE 

firm sot -mot 



RECEIVING FACILITY 



NOTES: 



VEHICLE LICENSE NUMBER 



SSq i 36 3 



TRUCK NUMBER 



m. 



(3TT 



END DUMP 



BOTTOM DUMP 



TRANSFER 



| SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



M. 



ob 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



[REMARKS 



□ 



_Q_ 



RpLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 






□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

Oi PC E OTHER 



□ SOIL 



7 

□ WOOD 




Q CONSTRUCTION 
DEBRIS 



Q NON-FRIABLE 
ASBESTOS 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MAj 
TO REFUSAL UPON AR 



1 



Sep! 

JVAL. 



PRIORTO3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
ONGOING DAILY'DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # pCQI Q "7 



/ 



M Keller oanyon « 
^"Sanitary Landfill 

-*W\ Bailey Road 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



|_fi| ua iviuumain 

Sanitary Landfill 

i 231 San Mateo Road 
Half -Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca.CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



Igenerator 



I The Preeidio Trust 



[MAILING ADDRESS 



1 750 Lincoln Boulevard 



I CITY, STATE, ZIP 



J 3an Franciaco,CA 94 1 29 
PHONE 

1(415) 561 -5 082 
IcONTACT PERSON 



Rvhi Seelbach 

SIGNATTjFjE OF AUTHORIZED AGENT / TITLE 




*•*- 



M-^/frk 



DATE 



it ■ fJT4> ? 



f)R-S CERTIFICATION: I hareby aertif/that the above named tnalerial is not a hazardous 
s defined tjywCFR Part 26 1 0riiUeJs2 ollhe California cede of regulations, has been property 
described, dassifiadand packaged, and is in proper condition for iransportalion a -sorting 10 applicable 
regulations; AND, It the waste Is a treatment residua of a pravlousfy restricted haiardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40CFRPari261. 



WASTE ACCEPTANCE NO. 



SW1C 0566B 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 
□ GLOVES □ GOGGLES □ RESPIRATOR □ HARD HAT 
QTY-VEK □ OTHER 



SPECIAL HANDLING PROCEDURES: 



IWASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

O SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



I GENERATING FACILITY 



Building 1065, Oongas Ave, 



SAN FRANCISCO 



I TRANSPORTER 

I Cross Trucking 
I ADDRESS 



ICITY, STATE, ZIP 

|Fargstville,CA95436 

Iphone 



RECEIVING FACILITY 



NOTES: 



VEHICLE LICENSE NUMBER 



0Pa-3l&L 



TRUCK NUMBER 



toil 




RE OF AUTHORIZED AGENT OR DRIVER 

— 7^r — — 



boVei 



DATE 



|M7^ 



I hereby certify that the aboVe named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



END DUMP 



BOTTOM DUMP 



TRANSFER 



■Q- 



□ 



_□ 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 




SCHEDUuKlUSTBr^^ ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 

TO REFUSAL UPON ARRIVAL. ONGOING DAILY^DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

V ■'' GENERATOR COPY MANIFEST # q « q j, q q 



Sanitary Landfill 

" ■ : 961 Bailey RoaoV : 

Pittsburg, CA 94565 
'*■*" Phone (925) 458-9800 
Fax (925) 458-9891 



Sanitary Landfill , 

1 231 San Mateo Road 
' Hall Moon Bay, CA 9401 9 
Phone (650) 726-1819 
' Fax (650) 726-9183 



l%flUI A V* 



Sanitary Landfill 

1601 Dixon Landing Road 
MHpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



I The Presidio TruBt 



[MAILING ADDRESS 



1750 Lincoln Boulevard 



CITY, STATE, ZIP 



Sao arancisco.CA 94 1 29 
PHONE 



1(415)561-5082 



[CONTACT PERSON 
I Ryan 3selbach 




OF AUTHORIZED AGENT / TITLE 



u/A 



DATE 




(?/a/rt 



GENERATOR'S CERfif'iCATtdN: I hereby cr/rtify that the above named material is not a hazardous 
waste as defined hyigCFR Part 251 or 6B&G2 of the California code of regulations, has been property 
described. dassHiea s(nd packaged, and Is In proper condition for transportation a-oording to applicable 
regulations; AND, inhe wade f» ■ treatment residue ot a previously restricted hazardous waste 
subject to the Land Disposal restrictions, I certify and warrant that the waste has been treated In 
accordance with the requirements o( 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40CFRPan261. 



I WASTE TYPE: 



Q DISPOSAL 
Q CONSTRUCTION 
□ DEBRIS ! - 
Q.SPEC1AL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



WASTE ACCEPTANCE NO. 



SWIC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 

□ GLOVES Q GOGGLES Q RESPIRATOR Q HARD HAT 

□ TY-VEK Q OTHER 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



IGENERATING FACILITY 



Building 1065, Gonges Ave, 



[TRANSPORTER 



3 AN FRANCISCO 



I Cf oas Thickinff 
ADDRESS 



[CITY, STATE, ZIP 
Foresr.ville.CA954:i 



[PHONE 



pfmaM.iana , 



IGNATURE OF AUTHORIZED AGENT OR DRIVER 



GNAIURE OF A'UTH05IZEp AG 

m 1 0,h 



DATE 



dlffl°3 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



I REMARKS 



[FACILITY TICKET NUMBER 



NOTES: 



VEHICLE LICENSE NUMBER 



ZMdJS 



TRUCK NUMBER 



All 



END DUMP 



BOTTOM DUMP 



TRANSFER 



□ 



ROLL-OFF(S) 



FLAT-BED 



VAN 



□ 

DRUMS 



□ 



□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



QSOIL 



O CONSTRUCTION 
DEBRIS 




□ NON-FRIABLE 
ASBESTOS 



□ WOOD 



Q ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING t)AILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



GENERATOR COPY 



MANIFEST # 



269183 



m 



r ^anyon 
^ _ tary Landfill 

L "30v -^eyRoad 

f?ittsburg,CA94S65 " 
'~ Phone (925) 458-9800 
Fax (925) 458-9891 



Lg| ux Mountain 
Sanitary Landfill 

, 12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 ^ „*fe 



l_l newoy isiana , 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



rurwaru 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



WASTE ACCEPTANCE NO. 



SW1C 05668 



CITY, STATE.ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



i San Fraici3CO,CA 941 19 



PHONE 



1(415)561-5082" 



Q GLOVES □ GOGGLES □ RESPIRATOR 
Q TY-VEK □ OTHER 



Q HARD HAT 



CONTACT PERSON 



I Evan geelbaeh 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 



DATE 




GENERATOR'S CEfl'fyfnCATION: ( hereby certify thai Hie above named material is rot a hazardous 
waste aafdefined byAo CFR Pari 2G1 or liite 22 of the California code at regulations, has bean property 
described, dasslfiefVaxid packaged, and is in proper condition for transportation according to applicable 
regulations; AND, II the wsute It a treat rner.t residue of a previously restricted lumrdous waste 
subject to the Land Disposal Restrictions. I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Pan £68 and is no longer a hazardous waste as defined by 
40 CFR Part 261 . 



RECEIVING FACILITY 



[WASTE TYPE: 



Q DISPOSAL 

O CONSTRUCTION 

O DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
□ OTHER ' 



GENERATING FACILITY 



Building 1 065 3 Congas Ave. 



SAN FRANCISCO 



TRANSPORTER 



NQTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



CrnsflTnu-fring 



lADDRESS 



m^m 



9 c 



P^flff^TlA^q? 



ICITY, STATE, ZIP 



lForesty;iie,CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



IfflmM&dMZ 



IGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



M= 



□ 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



L 



iXte, 



J?J7*S 



>■* 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL} 

OTHER 



I Remarks 



□ sow 



7 



□ CONSTRUCTION 
^''DEBRIS 



Q NON-FRIABLE 
ASBESTOS 



V . ' K,\- "} 




DjSPOSE 



SCHEDULING MUST BE MADE PRIOR TO 3rf» P.MJHE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVA^. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

1 / GENERATOR COPY MANIFEST* QCQ4 Q Pi 



*€ 



I i rveuei irdityun \ 

^Sanitary Landfill i 

rr-^l^aileytaoacli. 
Pittsburg, CA 94965 
J 1 Phone^925) 458-9800 
Fax (925) 458-9891 



(jy uia muuiiiniM 



San'Hary Landfill 

1231 4 San Mateo Road 
Half Moon Bay,' C A 94019 
Phbnaj(650)726-1819 
'Fax (650) 726-91 83 



i -w\r mm *** w iwiuiiu . 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 

Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 
1 The Preuidio Trust 



[MAILING ADDRESS 



175U Lincoln Boulevard 



I CITY, STATE, ZIP 



San Francisco.CA 941 29 
PHONE 



I (4 1 5) 561 -5082" 



I CONTACT PERSON 
I Ryan Seelbach 



SIGNATURE OF AUTHQR IZED AGENT / TITLE 




ITHp 





m 



DATE 




SSflERWOR'S CERTf^lriATION: I hereby certify tfta/the above named malarial is fiot a hazardous 
wasla aTdefinsd byioCFH Part 26J of tiUe 22oltha California code o! regulations, has been property 
described, ciasslfierfaoo packaged, and is in proper condition tor transportation according to applicable 
regulations; AND, IMHe waste Is a treatment residue of e previously restricted hazardous waste 
subject to the Land uisposai Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFfl Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261. -J __ 



IWASTETYPE: 



- Q DISPOSAL 
- Q CONSTRUCTION 
. □ DEBRIS 
A □ SPECIAL WASTE 



[GENERATING FACILITY 



□ SLUDGE 

□ WOOD 
,Q OTHER 



Buildjrig 1065, Gongas Ave, 



(TRANSPORTER 



SAN FRANCESCO 



WASTE ACCEPTANCE NO. 



$mC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



Q GLOVES □ GOGGLES Q RESPIRATOR Q HARD HAT 



□ TY-VEK Q OTHER 



/ 



SPECIAL HANDLING PROCEDURES: 



RECEIVING FACILITY 



Cross Trucking 



I ADDRESS 



Post Office Box 397 



ICTTY STATE, ZIP 



Forestville.CA 95436 
PHONE 



f7QTi 823-1483 



"Signature of authorized >gent or driver 




DATE 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



NOTES: 



VEHICLE LICENSE NUMBER 



.s m ?/Q 



TRUCK NUMBER 



AJ 



END DUMP 



BOTTOM DUMP 



TRANSFER 



M. 



_Q_ 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



□ 



□ 



□ 



CUBIC YARDS 



-. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 




□ SOIL 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



Q WOOD 



□ ASH 



SCHEDULING MUST BE MAD! 
TO REFUSAL UPON ARRIVAL 



□ SPECIAL OTHER 



3:00 RM.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
GOING DAILY .DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* 



269191 



'**•'. 1 



t*.-... 



i V 



if 



PERFORMANCE EXCAVATORS, INC. 
TRUCKING MANIFEST LOG 



Ox ,4r ^ 



JOB NAME/NUmA ^B jf 9 DATE I<±/I?/& J> 

DESTINATION OF MAT'L <QX ■ /lV> J H Jl i~) 

WASTE PROFILE NO. ^(D\C &^iCY TRACKER l<Uj . 7^ 



TRACKING INFO. 



LD 
it 



I 



2 



3 



V 



mm 



MAMPEST# 



Ullfh 



umH- 



UV15 



TAG 



ft 



TRANSPORTER INFO. t 



DRIVER 
NAME 



z 



O/U 



5 



AuH 



/.M I \t<'0 



£ 



{au&iJbO 



HAULER 
TRUCK # '* 



6j)gL 



wsm 



uo ims$s 



&?# !tei£ 



grMMjg?^ 



LICENSE* 



TYPE 

OR# 

AXLE 



£<) 



PD 



£i 



CD 



WEIGHT INFO. 



TARE 



TOTAL 



T/W>o fa/c / 



fe i LV> 



^, Af ,^5?-ioy-s5 



/<MUft'5 Y 



tA-l G 



£JL31 



NET 



#- 



TIME INFO. 



; SITE 
ARR 



?-$Q 



M5 



P;3o 



7 : 33 



DEP 



7:3? 



7-y^o^'o 



RET 



££ 



HUD 



5 



UU 71 



JUoi 



na 



fu^&^a? 



£0 



VI D F ^Mwg 



7: Yd 7- U (0^5 



Jo-*- 



wflff 



\ 



AHfS 



til 



?eH7M 



M 



& 



U? iWfe 



"fc 



[t^fJO f. 



p- 



7-33-^0 



ftfcSS 



f 



w?/?? 



s 



'VU-S 



VoV 



s'tooo 



7435 TO 



M 



£ 



g-\<U 



T 



t^i 



■V g ^ 



VOL 



?Bffl35 



£& 



t^fi 



iaJ 



Pff: i^t 



^L 



#/o 



{j ig 



$mm 



mm 



•s 



&J/06 



cP 



fc?J 



iD3 



imm 



Ux 



Aa 



^ 



Pni Sd ^j 



9o m 



Mi 




0? 



(9 



Q 



ftj\0 



IfO ?^55P.b 



£ 



i^- 



4 



Tf^tJSa'. 



TSbl^Mi 



/t 



Botes' 



# 



^£4vW-& 



(J.-B4. ?A3iWQ 



\]K Mkl 



& 



.Ofri' 



££ 



rLi^r 



/o^o 



iitefe 



AO 



£JM 



£D 



iU>i^ 



^^^ 






Mg 



\m 



fcm 



B 



mi id 



<3> 



J/^^g't 



aw »Mm 



Ol 



|Za-<mis j">' 



li>'-t> 



IAJOM 



Wt£?fll 



6) 



3 



■W3, 



voy 



f435tfg 



a 



£ 



fijM 




ZLk 



/XJC' 



^ 



fe 



f "w 



13 



© 



& 



flies 



/m 



Zfi^i 



£j> 



fad 



f -ftiv B^.i:i^i 



/d#i : ii-tft /-as 



U 



W?/tf 



rs. 



5 



e<fl ft 



o 



vea 



?«WJ5 



££ 



£> 



iLL<J 



VH t<i > o 



\} 



Ml 



Qo 



aJ 



)Z 



ffiilb- 



Q 



£ 



(L/JAiJoO 



iM 



itfltotz 



§A 



± 



i/;°« 



Itli 



l : i:! 



.SmPois/ cY 



Mi/ 



g^gg 



£B 



. d 



ft. ^S 



(l-'ii 



us 



A:oa 



im 



ir! 



\7 



ztfili 



fC t d/. lo 



a-Mmm 



£i^ 



^£>P-V, 



50 



Whif 



& 



b 



%^jS 



wo 



^)83S5 g £> 



fi-.FL'j n 



A/ 



W?n/ 



© 



V^Mqft t 



D_ 



Ml 



t£M 






£^ 



\La\a 



& 



f^iLiUl 



r.P 



ft,AA- 



&9 



tS 



1 ftlL 



i2L 



IJ-"J* 



J-4J 



«;^f 



*j/ 



3M 



m\ 



m 



%fin 



§> 



^f\^«S 



«M 






Mf/^O 



® 



S>a^u> 






3 






^o^ qj^ 



Etlfc^ 



>l) 



SS»Sl 



?ems 



£3 



£D 



yoo. 7fe?^a5 



7/i»x/ 



in 




fC( tt 



*^ 



| ; Q6 



\:i0 



s- 



ft-i^f 



A^a 



{;/o 



Pi 






5am 



A\d ( rA. 



fO^LS 



K^ 



f-53 
^*o6 












fcta 



*«& 



' 



PERFORMANCE EXCAVATORS, INC 
TRUCKING MANIFEST LOG 



JOB NAMETNUMbIr j .i%£"9 , 

DESTINATION OF MAT'L flX Mr U 
WASTE PROFILE NO- .^UAC Q3fi*K 



DATE /gL-/f-0 ^ 



TRACKER 





TRACKING INFO. 


TRANSPORTER INFO. &? 


WEIGHT INFO. 


TIME INFO. 




LD 

U 


MANIFEST-* 


TAG 


DRIVER w* 
NAM'S 


'HAULER 
TRUCK # 


LICENSES 


TYPE 

OR# 

AXLE 


TARE 


TOTAL 


NET 


SITE 
ARR 


DEP 


RET 




% 


ttttiB 


<© 


i-e^6jjo 


fe'/H 


?45oW 


fi& 





?x 




&■& 


£K 






ffi/S-l 


<fi> 


P. J. 4. 


i-fj? ' 


ffijft? 


CJ> 


at 


>rta« 


&J e 


$m 


kM 


M ^J" * 




WW-5 


® 


jJajvB 


&?0 


^J©55 


££ 


Pc 


rtf^vi 




£36 








Si 




























30 


- 


























_- 


P 

& 




























i 
























-' 
■ 


" 




























.■,"^'t- 


' 




























: ws:- 




























''-* 


























s 


* 










w 














"j. 




\ 








1 
















i 


I 




















> 






■f 




.■*t 
























V 




















































. 


^ 


' 




( 


















• 










" N ^-.~, 






















1> ^-_ 










s 

































































































































































?*, 



I Livelier uanyon 
t,,Y J*:Sanitary Landfill 

" "'-9'0f-6aileyRoad 
" i?ittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



ux Mountain ( , 
Sanitary Landfill 

1 231 OSa'n Mateo Road 
Hall Moon Bay, C A 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



U wewoy isiana 
Sanitary Landfill 

r* 1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



U i-orwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



ffhe Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWKT 05668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



Ban Francisco,CA 94 \ 19 



PHONE 



1(415)561-5082" 



□ GLOVES □ GOGGLES Q RESPIRATOR 

□ TY-VEK P OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 



rup 



7^. Ji/A^-J^ 



DATE 



f2'ff«% 



■: ** 



GENERATOR'S CERTJFVCATEON: I hereby certify that the above named material Is not a hazardous 
waste fas' defined by 4DjCFR Part 261 or title 22 of the California code of regulations, has been properly 
described. classilied&Ad packaged, and is In proper condition for transportation a 'coidjng to applicable 
regulations: MiO, If file waits is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that ins waste has been treated in 
accordance with the requirements of 40 CFR Part 26S and is no longer a hazardous waste as defined by 
?*0CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1 065, Gongas Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE N^BER 



TRUCK NUMBER 



Cross Trucking 



I ADDRESS 



Post OfTine Box 397 



fifS^Lkg. 



^R 



ICITY, STAJE, ZIP 




I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



v 



Q CONSTRUCTION 
DEBRIS 



Sf 



3|G_ 



SIGNATURE OF AUTHORIZED AGENT 



I il.-~ 




#/ 



>'*& 



□ NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



□ ASH 



Q -f&tf) 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANOFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269193 



.t-y. 



. r vLr seller uanyon 
Sanitary Landfill 

frGftgailey Road . 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



ux Mountam 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



|_| Newby island 
Sanitary Landfill 

>i. 1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2371 



U rorward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



* 



NON-HAZARDOUS WASTE MANIFEST 



IGENERAT 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



V) 5 Lincoln Boulevard 



SWEC 05668 



1CITY, STATE,. ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



- 



■- 



I San Frmc ieco,CA 94129 



PHONE 

1(415)561-5082 



□ GLOVES Q GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan geelbacb 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 




L/A 



ei4erKtc 



t 



DATE 




GENERATOR'S CgHTIFICATION: I hereby certify that the above named material rs not a hazardous 
waste as defined b/40 CFft Part 261 or title 22 of the California code of regulations, has been properly 
describedYclassifnN and packaged, and is in proper condition for transportation according 1o applicable 
regulations; AND, If the wula Is a treatment reef due of a. previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is rto longer a hazardous waste as defined by 
M0 CFR Part 261. 



RECEIVING FACILITY 



I WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 
QWOOD 

□ OTHER 



IGENERATING FACILITY 



Building 1065, Gongas Ave. 



3ANERAWOSCQ 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Gross Trucking 



I ADDRESS 



M» 



jfl MAAh 



l m 



PrWrVTW Rrtv3P7 



CITY, STATE, ZIP 



Forest?ilie.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



1 



-rmymx^Afn 



M- 



IGNATURE OF AUTHORIZED AGENT OR DRIVER 

yj 




-DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 




SI 



Stll± 



□ 



CUBIC YARDS 



1 hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



:'i 



DISPOSAL METHOD: {TO BE COMPLETED BY LANDFILL) 



I REMARKS 



QSOIL 



| FACILITY-TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



I SIGNATURE OF AUTHORIZED AGENT 




O NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



□ ASH 



■1%,'fi 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST * q q q a q a 



u **v 



»saK3ary Landfill 

J301 BarteyRoad 
Pittsburg, CA 94565 
Phone {925) 458-9800 
Fax (925) 458-9891 



Sanitary Landfill 

12310 San Mateo Road ' 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



Landfill 

9999 S. Austin Road 
Manteca. CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Truat 



WASTE ACCEPTANCE NO. 



| MAI LING ADDRESS 
1750 Lincoln Boulevard 



SWIC 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



1 3anFranct3co,CA941 19 



[PHONE 7 

1(415) 561 -5082" 



□ GLOVES Q GOGGLES Q RESPIRATOR 

□ TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan Sceibach 



SPECIAL HANDLING PROCEDURES: 




Q6WtR£POR'S GERtlFlpAriON: I hereby certify trial the above named material is not a hazardous 
waste as defined by AO CFR Part 2S1 or title 22 of the California coda of regulations, has been properly 
described, classified/arid' packaged, and Is in proper condition for transportation according to applicable 
regulations; AND, Ifttfe waste Is ■ treatment residue of a previously restricted hazardous waste 
subject to Ihe Land Disposal Restrictions, I certify and warrant Itiat the waste has been trealed in 
accordance with the requirements of 40 CFR Pari 268 and is no longer a hazardous wasta as defined by 
40 CFR Pari 261, 



RECEIVING FACILITY 



WASTE TYPE: 



a DISPOSAL 

Q CONSTRUCTION 

a OEBRtS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 
JP OTHER 



GENERATING FACILITY 



Building 1065,-Gongas Ave, 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



Cross Tracking 



ADDRESS 



VEHICLE LICENSE NUMBER 



CM£LE 



TRUCK NUMBER 



a. 9% 



Pr«rt. OFfi/v TWW7 



CITY, STATE, ZIP 



Foregtviiie,CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



[mm^a^Msa 



a 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



\V «' 



0b 



□ 



□ 



I 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



STOP" 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



T 



SIGNATURE OF AUTHORIZED AGENT 




Q NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



QASH 



1 3 -(?**> 



Q SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXP 

TO REFUSAL UPON ARRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

GENERATOR COPY MANIFESTS 



ECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 

THE DAY BEFO 

269195 



&r- \ 



tl ■" -^ 



yNrveiier oanyon 
\Sahitary Landfill 

■"90] Bailey Road 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



m 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



lj newoy isiana 
Sanitary Landfill 

i :, 1601 Dixon Landing Road 
"' Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



LJ rorwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1 750 Lincoln Boulevard 



SWIC 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



gan Francisco,CA 94 1 29 



PHONE 



1(415)561-5082 



□ GLOVES □ GOGGLES □ RESPIRATOR 

□ TY-VEK □ OTHER 



□ HARD HAT 



CONTACT PERSON 



Ryan Seslbach ' 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHQRIZED AGENT /TITLE 




DATE 



GENETOCTOR'S'Ctfl'nFICATION: L herejfy certify thai the above named malariaF ts not a hazardous 
wasters defir)eyby 40 Cf R Part 261 or title 22 of the California code of regulations, has been properly 
described, classified and packaged, and is in proper condition for transportation according to applicable 
regulations; /WO, if the waste is a treatment residue of a previously restricted hazardous waste 
subject to ifaf Land Disposal Restrictions, I certify and warrant that the waste has been treated in 

: accordance with the requirements of 40 CFft Part 26B and is no longer a hazardous waste as defined by 

: 40,CFR Part 261. 



RECEIVING FACILITY 



I WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

6 SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



IGENERATING FACILITY 



Building 1 065, Gongas Ave, 



8ANPEANCI3CO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



ADDRESS 



nsosio_ 



E M 



Pr>at.Offi<"pBfnr3Q7 



CITY, STATE, ZIP 



Foresfri»e.CA9S4.36 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



m 



B23sM@ 



□ 



ATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



( aa^\ 



\%^_ 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



CUBIC YARDS 



<C 



&3> 1MM 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



| SIGNATURE OF AUTHORIZED AGENT 



/ \ 






/s, 






-' z / 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



U n Jb 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



?691Q6 



„jrj seller uanyon 
^- Sanitary Landfill 

- ~"901 Bailey Road 

^ Pittsburg, CA 94565 
"* - Phone (925) 458-9800 
Fax (925) 458-9891 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



U NewDy isiana 
Sanitary Landfill 

- 1601 Dixon Landing Road 

Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



U i-orwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trttirt 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWIC 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



SanR-enctscQ,CA94129 



| PHONE 
(415) 561-5082 



□ GLOVES Q GOGGLES □ RESPIRATOR Q HARD HAT 

□ TY-VEK Q OTHER 



CONTACT PERSON 



Ryan Heelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT / TITLE 





>? 



DATE 



/J-//- 



iTIFICATION: I harebweertify that the above named materia! is not a hazardous 
to CFFt Pad 261 or litre 22 of ths California code ot regulations, has boon properly 



DR , S{ 
feisLsa defined M' 40 C 
described, das&ifled and packaged, and is in proper condition for transportation avoiding to applicable 
regulations; AND, if the waste li a treatment residue of a previously restricted hazardous waste 
I '""subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
I accordance with the requirements of 40 Cffl Part 268 and is no longer a hazardous waste as defined by 

TJJOCFR Part 261. 

WASTE TYPE: * 



RECEIVING FACILITY 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS ' 

Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
□ OTHER 



GENERATING FACILITY 



Building 1065, Congas Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Crosa Thackuia 



IADDRESS 



\ UU£M 



R\ ^r 



Post Office Box 397 



ICITY, STATE, ZIP 



I ForegtviIle,CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



? 07)S 2 3-148 3 



JE 



_Q_ 



IGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 




&-ff-35. 



Q 



Q 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



<? c 



% 



7 o W 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 




-O-"" 



~^> 



□ NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



QASH 



\\\%'<fy 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTQ 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

GENERATOR COPY MANIFEST # 



269197 



tt 



.bijyiveiier canyon 
Sanitary Landfill 

: - & %1 Bailey Road 
"Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



L2S 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



rjewoy isiana 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



l_l rorwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



[The Presidio Trust 



WASTE ACCEPTANCE NO. 



| MAILING ADDRESS 
'! 7SU Lincoln Boulevard 



SWK 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Franctsco.CA 94 1 29 



PHONE 



1(415)561-5082 



□ GLOVES Q GOGGLES Q RESPIRATOR 

□ TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan Seelbach 



SIGNATURE OF AUTHORIZED AGENT / TITLE 




DATE 



SPECIAL HANDLING .PROCEDURES: 



tt 



GENERATOR'S CERJlF/GATlON: I hereby cerlif/that ihe above named material is not a hazardous 
wA$fa asjdefinfld by a0 £FR Pari 261 or title 22 of the California code of regulations, has been properly 
described, classified and packaged, and is in proper condition far transportation a ■■cording to applicable 
regulations: AND, Ifith* watte is a treatment residue of a previously restricted hazardous waste 
subject la the Land Disposal Restrictions, I certify and warrant that the waste has been treated In 
■ accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

Q CONSTRUCTION 
Q DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 
a WOOD 
Q OTHER 



GENERATING FACILITY 



Building ] 065; Gongas Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Croaa Trucking 



rADDRESS 



UM3M 



Fort Office Box 397 



n 9 9 



[CITY, STATE, ZIP 



| ForeatviHe.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



fttm 823.1483 



a 



SIGN 



am 



E OF AUTHORIZED AGENT OR DRIVER 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 






-y 



SfcY 




( v feg3 



Q 



I hereby certify that the above named material has been 
accepted and to the best of my knowledge the foregoing 



CUBIC YARDS 



ll yvo 



» 



is true and accurate: 



3 



y 



DISPOSAL METHOD: (TO BE 'COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



\K 



a soil 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



r-\ r -\ 



T7~ 



Ydate 



Y 

* 



/T 



■ ■■ *■■'■' 2 






Q NON-FRIABLE 
ASBESTOS 



QWOOD 



tfs&S* 



□ ASH 



£ 



f $-f>y 



Q SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

; GENERATOR COPY MANIFEST # 



269198 



livelier canyon 
^ Sanitary Landfill 

901 Bailey Road 
uEittst^fig, CA 94565 
"PFTone '(925) 458-9800 
Fax (925) 458-9891 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



U NeWDy isiana 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 j- 
Phone (408) 945-2800 ^ 
Fax (408) 262-2871 



U i-orward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



I Iht Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



SWIC 05668 



CITY. STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



I San Francisco.CA 94 1 29 



| PHONE 
(415)561-5082 



□ GLOVES □ GOGGLES □ RESPIRATOR Q HARD HAT 

□ TY-VEK □ OTHER 



I CONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



I SIGNATURE OF AUTHORIZED AGENT /TITLE 




DATE 



SeRTtFICATION: L hereby certify that the above named material is not a hazardous 
r lllle 



genIwctor'j 

waste as dafirifrff by 40 CFR Part 261 or title 22 of the California code of refutations, has been property 
described, classified and packaged, arid is in proper condition for transportation a~cording to applicable 
regulations: AND, If the waste Is a treatment residua of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part £68 and is no longer a hazardous waste as (Jefined by 
40 CFR Part 261. 



RECEIVING FACILITY 



I WASTE TYPE: 



O DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



O SLUDGE 
QWOOD 
a OTHER 



IGENERATING FACILITY 



Building 1 065, Gongas Ave. 



SAN FRAN CISCO 



ITRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



I ADDRESS 



msi&s 



yoy 



Port Office Box 397 



I CITY, STATE, ZIP 



Foreatvilk.CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



(707) 823-1 483 



& 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



1 fW»3 



U 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

OTHER 



I REMARKS 



QSOIL 



I FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



[SIGNATURE OF AJJTHOBIZEffAGENJ 




Q NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



ir/v^ 



□ ASH 



Q SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269199 



i L^J^veiier canyon 
' "Sanitary Landfill 

901 Bailey Road 
t :. PittSburg, CA 94565 
1 -*¥h6he (925) 458-9800 

Fax (925) 458-9891 



LSI ux muuiiiain 

Sanitary Landfill 

12310 San Matec Road 
Half Moon Bay, CA 940 19 
Phone (650) 726-1819 
Fax (650) 726-9183 



newuy isiana 

Sanitary Landfill 

1601 Dixon La'nding Road 
Miipitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



rorwaru 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



Tht Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 

1750 Lincoln Boulevard 



SWtC 05668 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



CITY, STATE.ZIP 



| Saa FranciscOtCA 941 19 



| PHONE 
(415) 561-5082 



□ GLOVES Q GOGGLES Q RESPIRATOR 
QTY-VEK Q OTHER 



□ HARD HAT 



CONTACT PERSON 



RyanSeelbach 



SPECIAL HANDLING PROCEDURES: 




GJ&EEWTOR'S C ERADICATION: I hereby certify rhaf the above named material Is not a hazardous 
wasted defined b/^0 CFR Part 261 or title 22 of the California coda of regulations, has been property 
described, class if iad And packaged, and is in proper condition for transportation according to applicable 
frjg'ulaliens; AND, Irfjie watte Is s treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I canity and warrant that the waste has been treated in 
accordance with the requirements of 40 CFP. Part 268 and is no longer a hazardous waste as definad by 
40CFflPart2St. ,v 



RECEIVING FACILITY 



.WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1 065, Gongas Ave, 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Tnjekinft 



I ADDRESS 



limns 



4£&. 



P^tOf<WR ft y-?Q7 



CITY, STATE, ZIP 



Forestville.CA 93436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



iM3^ffl 



□ 



□ 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



\iC -3 • t'^KLf -? 



KH?-0S 



□ 



Q 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



ETHoe? r W&tfji 



DISPOSAL METHOef;- '(TO 



[REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



f i L 



SI 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



□ SPECIAL OTHER 



MPLETED 

DISPOSE 



BY LANDFILL) 

OTHER 



SCHEDULING MUST BE MADEPRJORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* 



269200 



jjgl tveiier uanyon 
Sanitary Landfill 

'-' --"got Bailey Road 
'Pittsburg; CA 94565 
* Phone #25) 458-9800 
Fax~(925) 458-9891 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



i_i Newoy isiana 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



U i-orwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982^298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The .fc-residio Trunf, 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1 ISO Uneoln Boulevard 



SWf C 05668 



CITY, STATE.ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San f m\tiwa , C A 94 1 7.9 



PHONE 



(415)561-5032 



Q GLOVES Q GOGGLES □ RESPIRATOR 
□ TY-VEK □ OTHER 



O HARD HAT 



CONTACT PERSON 



Evan Beeihaeh 



SPECIAL HANDLING PROCEDURES: 



1SIGNAT4JRE OF AUTHORIZED AGENT / TITLE 




DATE 



I , ^EN^ATOR'St^RTlFICATION: I heybV certify mat the above named materia! is dot a Hazardous 
| /waste as defiijte^bv 40 CFR Part 261 or tide 22 of the California code of regulations, has been property 
described, classified and packaged, and is in proper condition (or transportation according to applicable 
regulations; jiND, II the waste fs i treatment residue of a previously restricted haierdous waste 
subject to the Land Disposal Restrictions, I canity and warrant that the waste has been treated in 
accordance v»pth the requirement? of 40 CFR Part 268. and is no longer a hasardous waste as defined by 
40 CFR Part 261. . 



RECEIVING FACILITY 



IWASTE TYPE: 



□ DISPOSAL 

a CONSTRUCTION 

□ DEBRIS 

Q SPECIALWASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1 065, Gongas Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Crfrflg.Tmeking 



IADDRESS 



?kfk?£% 



*fc 1 



Pnsl Office Bcnr: 3 S7 



CITY, STATE, ZIP 



ForefoiUeCA 95436 



PHONE 



EiL. 



END DUMP 



BOTTOM DUMP 



TRANSFER 



SIGNATURE OF AUTHORIZEUAGENT OR DRIVER I DATE 




JTHORIZELIA 

7^7 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



\Y\l'®5 



□ 



□ 



~zi 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



□ SOIL 



| FACILITY TICKET NUMBER 



as 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT^l 



J 




Si 



+ 



□ NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



Q ASH 



Q SPECIAL OTHER 



SCHEDULING MUST BE MA 3E PRIORTO 3:00 RM.THE DAY PRIORTO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269106 



Livelier uanyon 



**M 



IX 



Sanitary Landfill 

901 Bailey Road 
• 'Git'tsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



ux wioumain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



U Newoy isiana 
Sanitary Landfill 

1601 Dixon Landing Road 
Mjlpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



U f orwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982- 1009 



NON-HAZARDOUS WASTE MANIFEST 




SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAV PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST fi O C Q 1 ft 7 



.y^eiier uanyon 
Sanitary Landfill 

"-*J^§5f Bailey Road 

Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



m 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



U Newby Island 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 
The Presidio Trust 



WASTE ACCEPTANCE NO. 



| MAILING ADDRESS 

1750 Lincoln Boulevard 



SWIC 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



BanPrsncisco.CA 94 1 29 



I PHONE 

(415)561-5082 



Q GLOVES Q GOGGLES □ RESPIRATOR 
□ TY-VEK □ OTHER 



Q HARD HAT 



CONTACT PERSON 



[Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TiTJI 





56- 



^ 




DATE 



described, classit 
f&guiatiofls: anc 
subject to the I 



te//t/*i 



IFICATION: I hereby certify ttWljpa above named material is not a hazardous 
CFR Part 261 or title 22 of tha^alifornia code of regulations, has been property 
, and packagad, and i& in prope^ondition for transportation a -cording to applicable 
if the W«*l» Is a treatment residue of a previously restricted hazardous waste 
Disposal Restrictions, I certify and warrant that the waste has bean treated in 



accordance with the requirements of 40 CFR Pan 258 and is no longer a hazardous waste as defined by 
40 CFR Part 26). 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gongas Ave. 



3ANFRANCI3CO 



TRANSPORTER 



NOTES: 



CtQ%& Trucking 



ADDRESS 



VEHICLE LICENSE NUMBER 



9H097O 



TRUCK NUMBER 



~WM 



[Post Office Box 397 



CITY, STATE, ZIP 



|Foreafaille,CA 95436. 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



(9071823-1483 



SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ja_ 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



rt*s* 



□ 



Q 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



O CONSTRUCTION 
DEBRIS 



/ 



SIGNATURE QF AUTHORIZED AGENT 



7W. 



.# 



~r 



□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



[%*%-% 



□ ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PfliORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # QOQA fiQ 



LJ Keller uanyon 
initary Landfill 

,.901 Bailey Road 
"""Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



\M 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



U Newoy island 
Sanitary Landfill 

, 1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



U Forward 
Landfill 

9999 S. Austin Road 
Manteca. CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR 

"ihc Presidio TruA 



WASTE ACCEPTANCE NO. 



[ MAILING ADDRESS 
1/5U Lincoln Uouievfcrd 



SWIC 05668 



CITY, STATE, ZIP 

1 3anEraricisco,CA94129 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



PHONE 



\(Alb)ibl-i>0$l 



□ GLOVES Q GOGGLES Q RESPIRATOR 
Q TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATUffEbOF AUTHORIZED AGENT /TITLE 



/i 



m 




DATE 




VS CERXIFiQftTION: I hareby certify thafihe above named material is not a hazardous 
Alined byjQCFR Pah 261 or tide 22 of ItjS California codn of regulations, has been property 
described^ tttMffiQw packaged, and is in proper condition for transportation according la applicable 
regulations: AN0, ifOjt waste It a twatmant residua of * previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has basn treated in 
accordance with Um raquirBmfiflts of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

O CONSTRUCTION 

Q DEBRIS 

O SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1 065, Gongas Ave, 



SAH FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



ADDRESS 



Post Office Box 397 



95*7*1? 



E /flT 



CITY, STATE, ZIP 



|Foreatyille,CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



C7 07 J 823-1483 



□ 



Q 



[SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 




)M 







□ 



□ 



( 

I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILI 



ZZL 



rry^FtcKi 



ET NUMBER 



□ CONSTRUCTION 
DEBRIS 



ZZL 



SIGNATURE OF AUTHORIZED AGENT 




□ NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



vft& 



□ ASH 



z. 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

GENERATOR COPy MANIFEST* rtpg-l aq - 



Sanitary Landfill 

~93f Bailey Road 
Pittsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



v : - 



Sanitary Landfill 

12310 San Mateo Road 
Hall Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



[ i iwwuy laicmu 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



ruiwaiu 

Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



[GENERATOR 



The Presidio True!; 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 

1 fyv .Lincoln tsoulevard 



SWIC 05668 



| CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Francigco.CA 941 29 



PHONE 
|(41iji61-50W 



□ GLOVES □ GOGGLES Q RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



CONTACT PERSON 




SPECIAL HANDLING PROCEDURES: 



GffJEI^YOR'S CEFftfFICATlON: I hereby certiMhat the aoove named material is noi'a hazardous 
wasta is defined m/o CFR Part £61 or (ills 22 ef Uio California code ol regulations, has been property 
described, ciassSJed and packaged, and is in proper condition for transportation a 'cording to applicable 
regulations; ANO^f the watte Is a treatment residue of a previously restricted haiardaui waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part £63 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
Q DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 
Q OTHER 



GENERATING FACILITY 



Building 1 065, Gongas Ave 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



Owes Trucking 



ADDRESS 



VEHICLE UCENSE NUMBER 



C S U "^ £- 



TRUCK NUMBER. 



ft. ?g 



Post Office Boy 397 



CITY, STATE, ZIP 



|Fore3ftilte,GA9S436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



(70?-? 823-1483 



[SIGNATURE OF AUTHORIZED AGENT OR DRIVER 






DATE 



JI 



□ 



ROLL-OFF(S) .. js& FLAT-BED 



JA 



VAN 



DRUMS 



Ijjgjg 



□ 



u, 



SJk 



□ 



Q 



J0 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



SIGNATURE QpfAUTHORIZED AGENT 




DATE 



□ NON-FRIABLE 
ASBESTOS 



Q WOOD 



1 3 ' ' 



H 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 RM.THE DAY PRIOR TO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269110 



□■ Keller Canyon 
#f-*%nltary Landfill 

C".-yJl53ailey Road 
* "Pittsburg, CA94565 
PhonS (925) 458-9800 
Fax (925) 458-9891 



Ox Mountain 
Sanitary Landfill 

1 2Si J t}San £ Mateci Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax .(650)726-91 83 



G Newby Island 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



□ Forward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4293 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 
The Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
i V3U Lincoln Boulevard 



SWIC 05668 



I CITY, STATE, ZIP 

I San Francisco.CA 941 29 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



\ PHONE 

(415)561-5081 



Q GLOVES □ GOGGLES Q RESPIRATOR 
Q TY-VEK Q OTHER 



Q HARD HAT 



I CONTACT PERSON 




SPECIAL HANDLING PROCEDURES: 




AERATOR'S CERTIFICATION: I hereby certify that the above named material is not jfhazarf 
fete as£defined b/j/a CFR Part 261 or title 22 ofjfie California code of regulations, has been properly 
described, dassirWand packaged, and is in proper condition for transportation according to applicable 
regulations; AND, iff the waste is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that tho waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



IWASTETYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

□ SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



IGENERATING FACILITY 



Building 1063, Gongss Ave, 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



I ADDRESS 



7P3.S/i?.S? l~VO^ 



Post Office Box 397 



(CITY, STATE, ZIP 



EorestviHcCA 95436 



IPHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



(707> 823-1483 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD; (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 




SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

GENERATOR COPY MANIFESTS /-» f> n A * A 



U Keiier uanyon 
^Sanitary Landfill 

?£ Bailey Road 
Pittsburg^CA 94565 
Phone <925) 458-9800 
Fax (925) 458-9891 



US 



ux Moumam 
Sanitary Landfill 

123 JO San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 



i_i Newpy isiana $ 
Sanitary Landfill *< 

.:.■ 1 601 Dixoni Lahdirtrj|Rdad 
'MilpitasVCAQSO^ - 1 ' 

Phone (408),945-2800 ■ *..'. 

Fax (408) 262-2871 



U rorwara 
Landfill 

• 9999 S.Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 

Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWK 0S668 



ICITY, STATE, ZIP 

] Baa Erancisco t CA 94129" 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



PHONE 



1(4-1 5)561-5082 



□ GLOVES a GOGGLES Q RESPIRATOR 
3 TY-VEK Q OTHER 



Q HARD HAT 



I CONTACT PERSON 



J Ryan Seeibach 

I SIGN AJURE^F AUTHORIZED AGENT /TITLE 



SPECIAL HANDLING PROCEDURES: 



DATE 




GENERATOR'S CERTIFICATION: I hereby certify tnat the above named materia) is noli hazardous 
' waste a/ defined by>MrCFR Part 261 or litie 22 oVthe California coda ol r&gulitions, has been property 
daseribitff; classitiad^nd packaged, and is in prefer condition for transportation a' cording to applicable 
regulations: AND. ijihs waits Is a treatment residue of a previously restricted hazardous waste 
subject la the Land Disposal Restrictions. I certify and warrant lhal the waste has bean treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFH Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION- 

□ DEBRIS '; 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



I GENERATING FACILITY 



Building 10S5, Gongas A^e, 



SAN FRAtf CISCO 



(TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



IKMM \-mff 



TRUCK NUMBER 



.- 



Ci-bas Trucking 



IADDRE 



Port Office Bmr 397 



CITY/STATE, ZIP 



Forettirilk.CA 95436 



IPHONE 



END DUMP 



BOTTOM DUMP *i> TRANSFER 



f?(m B23-14B3 



ISIGNATURE OF AUTHORIZED AGENT OR DRIVER 




DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



/ 



1 






fiMgg 



□ 



%*> 



■■ 



- / 

i 
I 

hereby certify that the above named material has been 
accepted and to the best of my knowledge the foregoing 
is true and accurate. 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



I SIGNATURE OF AUTHORIZED AGENT 



Q NON-FRIABLE 
ASBESTOS 



DATE 




SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # 



269112 



UkKeiier uanyon 
> : 'M Sanitary Landfill 

• 901 Bailey Road 
&L, Pittsburg, CA 94565 
Phong, (925) 458-9800 
: ~ Fax (925) 458-9891 



Lg ux Mountain 
Sanitary Landfill 

123 IP San Mateo Road 
Half Moon Bay, CA 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 



l_l Nevray isiana 
Sanitary Landfill 

: 1601 Dixon Landing Road 
Miipitas. CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



l_j rorwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



I The Preaidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



SWIC 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



Sen Frmcisct>,CA94129 



PHONE 

(415)561-3082 



□ GLOVES Q GOGGLES Q RESPIRATOR 

□ TY-VEK Q OTHER 



Q HARD HAT 



CONTACT PERSON 



| Ryan Seelbacli 



SPECIAL HANDLING PROCEDURES: 



[SIGNATURE-QF AUTHORIZED AGENT /TITLE 



- //£- A&&-* /fifo- 

SIrSoSs C Eflf'lFICATlON: I hereby certify that the abov 
a&e atdeiiood-t/io CFR Pari 261 or title 3E of the California 



DATE 




QEfftR^fOR'S CEfif IFICATION: I hareby certfly that the above named materia! is not a jfaiardo^fs 

defirted>o/40 CFR Part £61 or title 2£ of the California coda of regulations, has been properly 
described, classed and packaged, and is in proper condition for transportation according to applicable 
regulations; AHp,H the wests Is a treatment residue of ft previously restricted hazardous waste 
subject to the tand Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
AQ CFR Part 261. 



RECEIVING FACILITY 



IWASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



Q SLUDGE 

a wood 

Q OTHER 



IGENERATING FACILITY 



Building 1 065, Gonges Ave.' 



3AN FRANCISCO 



(TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



733??3 



TRUCK NUMBER 



5®oL 



T 



Cross Trucking 



lATJfDRESS 



Post Office Box 397 



CITY, STATE, ZIP 



|ForeBtviile,CAS'5436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



(707^823-1483 



I SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



\iC -i> £Wt,KA~£ 7 



\ikfa 



IjjjS 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



I REMARKS 



□ SOIL 



FACILITY,TIOKET NUMBER 



^L- 



*T 



□ CONSTRUCTION 
DEBRIS 



| SIGNATURE OF AUTHORIZED AGENT 




Q NON-FRIABLE 
ASBESTOS 



DATE 



□ WOOD 



□ ASH 



tetoa 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIOR TO 3:00 P.M.THE DAYPRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL/ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # ORQl 1 Q 



^Keller uanyon 
^ ~ .Sanitary Landfill 

r - 901 Bailey Road 

-, Pittsburg, ca 94565 

* Phone~(925) 458-9800 
Fax (925) 458-9891 



LX 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone {650) 726-1819 
Fax (650) 726-9183 



U Newoy island 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



U rorward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



f The IPresidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



SWIC 05668 



ICITY STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



I San Francisco.CA 94129 



| PHONE 

K413)S6t-50tt2 



□ GLOVES Q GOGGLES Q RESPIRATOR 

□ TY-VEK □ OTHER 



Q HARD HAT 



ICONTACT PERSON 



I Ryan Sealbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 





Z 



7 



/%> 



DATE 




/*/#/& 



ihaz; 



TS CERTTWCATION: 1 hereby certify that the above named malarial is not a hazardous 
efinad by fQiCFR Part 261 or title 22 of tha California coda of regulations, has been property 
'* classifiedtfnd packaged, and is :n proper condition for transportation according to Applicable 
; AUD, If the waste is a treatment residue of a previously restricted hazardous waste 
) Land Disposal Restrictions, I certify and warrant that the urasle has bean treated in 
accordance with the requirements of 40 Cf Ft Part 268 and is no longer a hazardous waste as defined by 
40CFR Part 261, 



RECEIVING FACILITY 



I WASTE TYPE: 



Q DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



a SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, GongssAve, 



SAN FRANCISCO 



ITRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



(ADDRESS 



p/lflLflcy 



-2Tb tL 



Fnttt Offing Bra 397 



CITY, STATE, ZIP 



Forestvilte.CA 95436 



I 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



mmm&im 



a 



□ 



| SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLLOFF(S) 



FLAT-BED 



DRUMS 




\ V V/ 

I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 




SCHEDULING MUST BEMADE PRIOR TO 3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

■£S' I GENERATOR COPY MANIFEST* q p Q A A A 



y^ner canyon 
-^ Sanitary Landfill 

I 901 bailey Road 
Pittebup^r-GA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



LE 



ux Mountain 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, C A 94019 
Phone (650) 726-1819 
Fax (650) 726-9183 ' 



-. t$§ 



U NewDy isiana 
Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



U r-orwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Preaidio TrusL 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SSViC 05668 



CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



3anFrancjgco,CA9412g 



| PHONE 

(415) 56\ -5082 



□ GLOVES □ GOGGLES □ RESPIRATOR □ HARD HAT 

□ TY-VEK □ OTHER 



CONTACT PERSON 



1 Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 




waste as defined 



F1FICATIQN: I hereby certify thai the above named material is not amazard 
) CFR Part 261 or lids 22 of Jne California code of regulations, has been properly 
described, classified and packaged, arid ts in pro«r condition for transportation according to applicable 
regulations: ANtl'Sf the waste it a treatment residue of a previously restricted hazardous wasts 
subject 10 the.LJrnd Disposal Restrictions. I certify and warrant thai the waste has been treaied in 
accordance with the requirements of 40 CFR Part £68 and is no longer a hazardous waste as defined by 
40 CFR Pari 261. 



RECEIVING FACILITY 



IWASTE TYPE: 



U DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



IGENERATING FACILITY 



Building 1 065, Gongas Ave, 



SANFRAWC1SCO 



[TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



? A5o7?Q 



TRUCK NUMBER 



Cross Trucking; 



I ADDRESS 



Port Office Box 397 



ICITY, STATE, ZIP 



Forestville,CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



Iff On 823-1483 



□ 



STURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 




\%'^ h 



CUBIC YARDS 



I hereby certify that the above named material has been 
r - accepted and to the best of my knowledge the foregoing 
is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



\z 



/ 




□ NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



□ ASH 



□ SPECIAL OTHER 



SCHEDULING MUST BE MADE PRIORfTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST* 



269115 



I_l iveiier oanyon 
&& Sanitary Landfill 

csy-aoi -Sailey Road 
«* Piftsburg, CA 94565 
Phone (925) 458-9800 
Fax (925) 458-9891 



L$ ux iviuu^iujiii 

Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA 9401 9 
Phone (650) 726-1819 
Fax (650) 726-9183 ' 



) 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpilas, CA 95035 
Phone (408) 945*2800 
Fax (408) 262-2871 



I i i ui yvdiu 

Landfill 

9999 S. Austin Road 
Manleca, CA 95336 
Phone (209) 932-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



I The Presidio Trust 



■ MAILING ADDRESS 
1750 Line oln B ouie?ard 



WASTE ACCEPTANCE NO. 



SWIC 05668 



i 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



r3mBrarici8co,CA 94139 



PHONE 



I5)S61-J0S4 



Q GLOVES □ GOGGLES Q RESPIRATOR 
□ TY-VEK Q OTHER 



□ HARD HAT 



fCONTACT PERSON 



| Ryan 3selbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE- OFAUTHORIZED AGENT / TITLE 




DATE 





GENERATOR'S CBfriFtCATION: I hereby cerW that the above named material is not ^hazardous 
wasla a^-delinedii* 40 CFR Part 261 or title ZZroHhe California code of regulations, has been property 
described, dasgiied and packaged, and Is In proper condition for transportation a /cording to applicable 
regulations; AND, tf (he waste Is a treatment residue of a previously restricted hatardou* watts 
subject to the Land Disposal Restrictions, 1 certify and warrant that the wasia has been treated in 
accordance with trie feqgiremenls of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



I WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

Q SPECIALWASTE 



□ SLUDGE 
a WOOD 
Q OTHER 



[GENERATING FACILITY 



%iiMing 1065, Gongas Aye. 



SAN FRANCISCO 



I TRANSPORTER 



Cross Trucking 



(ADDRESS 



Pratt Office Bo* 397 



[CITY. STATE, ZIP 



Forestyille.CA 95436 
PHONE 



k707'iS23-1483 



fIGNATURE OFAUTHORIZED AG ENT OR DRIVER 




£* — t. — *-.„ 




DATE 



ft 



If 05 



I hereby certify that the above named material has been 
accepted and to the best of my knowledge the foregoing 
{ is true and accurate. 



/ 



I REMARKS 



NOTES: 



VEHICLE LICENSE NUMBER 



£M3£13 



TRUCK NUMBER 



EIEF 



END DUMP 



BOTTOM DUMP 



TRANSFER 



a: 



□ 



ROLL-OFF{S) 



FLAT-BED 



VAN 



DRUMS 



□ 



CUBIC YARDS 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



Q SOIL 




□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



OWOOD 



QASH 



Q SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON] ARRIVALl v pNGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

1 GENERATOR COPY MANIFEST # q £ Q 1 -1 C 



or- 



^eiier uanyon 
/Sanitary Landfill 

901 Bailey Road 
*Pjttsburg,CA 94565 
' Pttorie (925) 458-9800 

Fax (92^)' 458-9891 



v 



\j$ ux iviounia(n 
Sanitary CahafHl 

12310 San Mateo Road 
4 Half Moon Bay, CA 940f9 
Phone (650) 726-1819 - 
Fax (650) 726-9183 



rj ,i* 



U Newny island 
Sanitary Landfill 

'"' 1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



U rorward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



I GENERATOR?, 
1 "The Presidio "Ernst 



MAILING ADDRESS 



WASTE ACCEPTANCE NO. 



175CJ l*incoIr\ Boulevard 



SWEC 0S668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



| San Franciaco.CA 941 29 



I PHONE 

(415) 561-508?' 



CONTACT PERSON 



Q GLOVES Q GOGGLES □ RESPIRATOR 
□ TY-VEK Q OTHER 



□ HARD HAT 



| Ryan SeeJhaeh 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE" OF AUTHORIZED AGENT/ TITLE 



DATE 




GENERA TOR'S CERTIFICATION: I hereby certify jrfat the above named malarial is not /hazardous 
wasteja4-aefine/by40 CFR Pan 261 or title 22 ojWe California code of regulations, has been properly 
dascrfoea, classifieo' and packaged, and is in proper condition for transportation a "cording to applicable 
regulations; ANKiitiie. waste It * treatment residue of a previously restricted hazardous waste 
subject to theJLand Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements of 40 CFR Part 258 and is no longer a hazardous waste as defined by 
40CFRPart261- 



RECEIVING FACILITY 



IWASTETYPE: 



□ DISPOSAL 

□ CONSfRUCTJON 
Q DEBRIS 

O SPECIAL WASTE 



Q SLUDGE 

□ WOOD 

□ OTHER 



IGENERATING FACILITY 



Building 1065, Gtjfigas Ave, 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



gggm - UV 



TRUCK NUMBER 



-£kpaa Trucking 



ADDRESS 



Post Office Box 397 



[CITY, STATE, ZIP 



Forettti»lle,CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



\ a 0D 823-1483 




I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



N \ 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



□ WOOD 




DISPOSE 



OTHER 



SCHEDULING MUST BE MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPQH ARRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

G ENERATOR COPY MANIFEST # 



269117 



I_j iveiier uariyon 



ft 



H 



Sanitary Landfill 

■^801 BSiley Road 
,.-■- ' Pmsburg, CA.9456S?*.. 
- Phone (925) 458-9800,- 
FaX (925)^58-9891 % 



Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, 0#94QTp 

^ Phone (650) 726-1819 

'" Fax (650) 726-9183 



l_l ixewuy isianu 

Sanitary Landfill 

1 601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



rorwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



IGENERATOR 



The Presidio IHiat 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1 750 Lincoln iJouievard 



SWJC 05668 



ICITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



| Sail FranciBcc.CA 94129 



PHONE 



(.4!5)36t-50fe2 



Q GLOVES □ GOGGLES Q RESPIRATOR 
QTY-VEK □ OTHER 



Q HARD HAT 



I CONTACT PERSON 
] Ryatf'Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT/ TITLE 



"3T 




DATE 



QENE AArTOR'S CERTpRCATION : I hereby canity that the above named material is not a/Hazardous 
waste a^deflnad byytoCFR Pan 261 orliile 22 dim California code of regulations, has been properly 
described, c&ssilied and packaged, and is in propef condition for transportation a -cording to applicable 
regulations; AND, rttne waste is a treatment rssidne or a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has bean treated in 
accordance with the requirements of 40 CFR Pan 26$ end is no longer a hazardous waste as defined by 
40 CFR Part 261. 



RECEIVING FACILITY 



IWASTE TYPE: 



Q DISPOSAL 

O CONSTRUCTION 

□ DEBRIS 

□ SPECIAL WASTE 



D SLUDGE 
QWOOD 
Q OTHER 



IGENERATING FACILITY 



Building 1063, Gcngaa Ave, 



SAMKRANCISCO 



[TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



I ADDRESS 



^EfcTr 



fLgg 



Post Office Bo* 397 



ICITY, STATE, ZIP 



|Fore3tvilk,CA 95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



f70r)823-M&3 



H 



ISIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



* ^b^te^: 



\Y^ 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



ISIGNATURE OF AUTHORIZED A 




""> 




O NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



QASH 



□ SPECIAL OTHER 



SCHEDULING MLjSf SE MAD5 PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
10 REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



I 



GENERATOR COPY 



MANIFEST* 



269118 



l_l ivener canyon 
-?fi Sanitary Landfill 

901 Bailey Road 
*■')' - 6 "Pittsburg, CA 94565 

Phone (925) 458-9800 
Fax (925) 458-9891 



La ux ivtouruam u 

Sanitary Landfill 

.— -423TQ-San Mateo Road 
Half Moon Bay. CA 9401 9 
Phone (650) 726-1819 
Fax(650)'726-9183 



NON-HAZARDOUS WASTE MANIFEST 



Mewoy isiana 


l_j r-orwara 


Sanitary Landfill 


Landfill 


1601 Dixon Landing Road 


9999 S. Austin Road 


Milpitas, CA 95035 


Manteca, CA 95336 


Phone (408) 945-2800 


Phone (209) 982-4298 


Fax (408) 262-2871 
: MAMIFFQT 


Fax (209) 982-1 009 

" : 

!■ 



\ GENERATOR 

The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 L-incoin Boulevard 



CITY, STATE. ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



SanFrancisco.CA 94129 



| PHONE 

R4 15) 561 -5062 



Q GLOVES Q GOGGLES Q RESPIRATOR Q HARD HAT 
Q TY-VEK □ OTHER 



CONTACT PERSON 



I Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 




iR'S C^RTl^CATLON: I hereby certify thai (he above named material is not a&azanfaus 
'defined toy AO CFR Part 261 or titla 22 al 1he California code cl regulations, has bean properly 
desejElMd, cJassifiGif and packaged, and is in proper condition for transportation a'-cording to applicable 
fegugitions; AN(y[( the wasta Is a treatment residue of a previously restricted hazardous waste 
subjacl to the Land Disposal Restrictions, I certify and warrant thai the waste has been treated m 
accordance with the requirements of 40 GFFt Pad 26B and is no longer a hazardous wasta as d9fin&d by 
40CFFIPart2St, s 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 
Q CONSTRUCTION 
Q.DEBRIS 
,Q SPECIAL WASTE 



Q SLUDGE 
QWOOD 
□ OTHER 



GENERATING FACILITY 



^Building 1 065, Gcngss Ave. 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



| ADDRESS 



fgHM? 



LPogt Office Bqx3.3? 



tt--»7 



CITY, STATE. ZIP 



| FcrfrAbnlle.CA9S436 
PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 




I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 




SCHEDULING MUST BE 
TO REFUSAL UPON 



IADEPRIORTO3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
RRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE.^ 

GENERATOR COPY MANIFESTS 



263119 * 



Sattftary Landfill Sanitary Landfill 

901 BaiteyRbad 12310 San Mateo Rpad 

-Pittsburg, GAS4S65 Hatflylot ■ a| , M019 

Phone (925) 4SSi08OO ' Phone (650} . i - ''19 
Fax(925J-^-a8&1 : Fax (SETQ) 726^91 83 



■■■„ Sanitary Landfill 

" <<*!$$ Dixon Landing Road 

^ tMllpsTi 

Phone (408»:945-2 
Fax (408): 262S2871 



Landfill 

999' cad _ 

::£feib:pS 
Past \2m) 982-1009 



NOtfcflAZARBQUS WASTE MANIFEST 



ITERATOR . ■-.. 






ISt^fjMiJff^P^THGB^EB^gH^/TTrLE 



&& 



©WE: 



12, 



WASTE ACCEPTANCE NO. 



Q GLGVES : T3 : GOGGLES, □ :RE£PIRAFGR ■■: & HARK .;HSST 
□TYS/EK ■ a GTKER' -...,.' 



SPECIAL HANDLING PHQEBSl^ES: 



rS 



is^be 



jnffii 



fs ol 40 C^B Pan 263 a'na;is no longer a hazaicfo js'wa&a as aefined by ; 



t ;a$TE. 



a slbdge: 

□ OTHER?: 



liEft 



SJFACIBTY 



iOSS.GongafiAve. 



;$A#^^C13CO 



&se59S&&' 



efeSofeag?... 



v95436i 



S sfei -?.:v 



R£<5Ef^iG FACILITY 



S0ii 



©ATE; 



'■'.'' - ft.-; Vl--, .- .V... ■■■■■:.! 



smuiMP 



BQ1TQM<DUME. 



.Itlffi^gRV 



£L 



': RQtL^OFftP^.: ;• : Pl^BEB^f ' ■ : B&8W 



m 



imm\&: 



Q 



Q: 



m 



"■■ *;■*! 



oeispiajpes: 



1:1 hereby certify that the above named material has been 
1 iftrtse £ietf and tti the'best of my knowledge the foregoing 
islrue and accurate. 



.: Dli&ROSAL METHGDr <TG , BE COHplET E0 BY LANpHli.) 



■■■.-:'.' 



i«Ms^ 



iBEMABKS, 



.\ti: 



[FM^LITy ^CKEThPMBERj: 



:■■■:. ■;■?■:: 



-> 



^Staitt^' 



^jKSKa^asfeias 



DATE 



-'S$lSfil-HWABLE . V 
AS~BES1i©"S ■ 



jclvfeOD. 



□ ASH 



DISPOSE 



OTHER 



. tot ii^At 



■?■■/■ 



flioTtTdl 
Vies Mui 

TROTSPQfcffERQSF''' 



MANIFEST* 



V 



nerval lyuu. 

jpttary Landfill 

f Bailey Road 
Pittsburg, CA 94565 e, • 
Phone-(925) 458-9800 
. Fax (925) 458-9891 



L£J UA IVtUUMldm 



>& 



Sanitary Landfill 

1 2310 San Matfo Road 
Haif rUoon Bay. CA 9401 9 
Phone (650)726-1 819- 
Fax (650)*?26--9l83 - - 



l_j newuy isiana ....... 

Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas, CA 95035 
Phone (408) 945-2800 
•■•" Faxt(408) 262-2871 



rorwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



I The Presidio Trust 



WASTE ACCEPTANCE NO. 



I MAILING ADDRESS 
1750 Lincoln Boulevard 



SWIC 05668 



CITY, STATE.ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



San Franeisco.CA 94129 



| PHONE 

(415)561-5082 



□ GLOVES Q GOGGLES Q RESPIRATOR 
Q TY-VEK Q OTHER ■ 



Q HARD HAT 



CONTACT PERSON 



Ryan Scelbach 



SPECIAL HANDLING PROCEDURES; 




I'S CERTJjPjCATION: I hereby canity tharfrie above named materia! is not a hazardous 
elned by 40CFR Part 261 of lille 22 of the California Code Of regulations, has been properly 
described, dasslfiacrand packaged, and is in proper condition for transportation a cording to applicable 
regulators: AND, l™te WMle It a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions. I certify and warrant that the waste has been treated in 
■ accordance with the' requirements of 40 CFR Part 268 and is no longer a hazardous waste as defined by 
,: :-:4b'CFR P.art 261.' 



RECEIVING FACILITY 



IWASTE TYPE 



□ DISPOSAL 

□ CONSTRUCTION; 
Q DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gongss Ave, 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Croag Tracking 



ADDRESS 



7S377..5.S 



W3~ 



Post Office Boat 3 97 



CITY, STATE, ZIP 



|Foreatville,CA9S436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



\a 071 823.1/183 



Q 



I SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



\ic 3. SaJJCsccB'S 



ft** 1 



ob 



□ 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 
DISPOSE OTHER 




SCHEDULING MUST BE 
TO REFUSAL/UPON A; 



IADE PRIOR TO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARE SUBJECT 
RIVAL/ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE 

j GENERATOR COPY ^ '=* MANIFEST # pCQI O \ 



, f Sanitary Landfill 

?M 901 Bailey Road 
cv ■& . i .'Pittsburg, CA 94565 

"Phone -(925) 458-9800 
Fax (925) 458-9891 

* 



|_^J \JK IVIUUIIldlll 



LJ iwwuy isiaiiu 



Sanitary Landfill 

123lb'-&an Mateo Road 
Half Moon Bay, C A 94019 
Phone (650) 726-1819 ' 
Fax (650) 726-91J33 ftfjg 

NON-HAZARDOUS WAST ! 4NIFES1 



Sanitary Landfill 

1601 Dixon Landing Road 
Milpitas. CA 95035 
Phone (408) 945-2800 
Fax (408) 262-2871 



rurwara 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



I GENERATOR 



The Presidio Truat 



MAILING ADDRESS 



1750 Lincoln Boulevard 



WASTE ACCEPTANCE NO. 



IMC 0S668 



ICITY.STATE.ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



! 5an Franeisco,CA9dl 19 



I PHONE 

' (415) 561-5082 



Q GLOVES Q GOGGLES O RESPIRATOR 
□ TY-VEK Q OTHER 



Q HARD HAT 



I CONTACT PERSON 



Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



[SIGNATURE OF AUTHORIZED AGENT /TITLE 




GEffeRATpFTS CERTIFICATION: I hereby certify thai the above named material rs rial a /hazardous 
waste aidafinad by/fo CFfi Part 261 or title 22 of the California code of regulations, has been property 
described, classified and packaged, and is in proper condition for tpusportatrbr) according to applicable 
regulations; AND,* If the waste is a treatment residua of a previa u&Jy restricted hazardous waste 
•subject Is the Larftf Disposal Restrictions, I certify and warrant that' the waste has been treated in 
accordance with the requirements of 40 CFR Pari 26S and is no longer a hazardous waste as defined by 
40CFRPan261. 



RECEIVING FACILITY 



IWASTE TYPE: 



Q DISPOSAL 

a CONSTRUCTION 

Q DEBRIS 

Q SPECIAL WASTE 



Q SLUDGE 
□ WOOD 
Q OTHER 



IGENERATING FACILITY 



Building 1 065, Gongas Ave, 



SAN FRANCISCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Truck, 



ADDRESS 



ag„ 



lA*t%rfg 



&S> L 



LS&&agBs&B3E3S2 



CITY, STATE, ZIP 



Forestoille.GA 95436 



PHONE 



f70?^ 823-tf4g^ 



END DUMP 



BOTTOM DUMP 



TRANSFER 



SigNATUFjE pF AL/THORIZED AGENT OR DRIVER 



Q 





DATE 



ROLL-OFF(S) 



FLAT-BED 



VAN 



DRUMS 



|0- 63 



Q 



CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best ot my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTI IER 



I REMARKS 



Q SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



ISIGNATURE OF AUTHORIZED AGENT 



f \ 



A 



I* -j^% 



U- 



m 






/ 



v 



IB 



DATE 



Q NON-FRIABLE 
ASBESTOS 



Q WOOD 



□ ASH 



Q SPECIAL OTHER 



SCHEDULING- MUST BEflADEt>RI0RTO 3:00 P.M.THE DAY PBIORTO EXPECTED ARRIVAL- ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

/ GENERATOR COPY MANIFEST #000109 



XJ Kgies uanypn 
Sanitary Landfill 

" I v t ,"?Pittsbufg. CA 94565™ 
Phone (925) 458-9800 
Fax (925) 458-9891 



LXI Ux Mountain > 
Sanitary Landfill 

12310 San Mateo Road 
Half Moon Bay, CA.940V9 - 
Phone (650) 726- 181 IT* « 
Fax (650) 726-9183 



II Newoy island 
Sanitary Landfill 

1601 Dtxon Landing Road 
Milpitas, CA 95035 * 

Phone (408) 945-2800 
Fax (408) 262-2871 



U i-orward 
Landfill 

9999 S. Austin Road 
Manteca, CA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 

l The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1750 Lincoln Boulevard 



SWC 05668 



I CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



3sn Franctsco.C A 94 1 29 



PHONE 



(413)501-3082 



Q GLOVES □ GOGGLES Q RESPIRATOR 
□ TY-VEK □ OTHER 



□ HARD HAT 



CONTACT PERSON 



| Ryan S&elbach 



SIGNATURE OF AUTHORIZED AGENT /TITLE 




'£ZL 




& 



m 



DATE 



a/j-/o 



SPECIAL HANDLING PROCEDURES: 



-■■, 



GENERATOR'S CERTIFICATION : i hereby rartifylhat the above named material is net a hazardous 
waste aseelined byAp CFR Part 231 or title 22 of Jno California cud a ol regulations, has been properly 
described, dasaitie&eAd packaged, and is In proper condition for transportation according to applicable 
regulations: AMD, If the wests is a treatment residue of a previously resected hazardous waste 
subject lo the Land Disposal Restrictions, ! certify and warrant that the waste has, been treated in 
accordance with the requirements of 40 CFFI Part 268 and is no longer a hazardous waste as defined by 
40 CFFI Part 261. 



RECEIVING FACILITY 



WASTE TYPE: 



Q DISPOSAL 

Q CONSTRUCTION 

Q DEBRIS 

□ SPECIAL WASTE 



□ SLUDGE 

□ WOOD 

□ OTHER 



GENERATING FACILITY 



Building 1065, Gongas Ave. 



SAN FRANCESCO 



TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



JaJoYTo 



TRUCK NUMBER 



TE^W 



Cross Trucking 



[ADDRESS 



PpafOffice Box 397 



CITY. STATE. ZIP 



| Forestyilie,CA95436 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



.(707)823-1483 



□ 



| SIGNATURE OF AUTHORIZED AGENT OR DRIVER 



DATE 



ROLL-OFF(S) 



FLAT-BED 



DRUMS 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



I REMARKS 



□ SOIL 



FACILITY TICKET NUMBER 



□ CONSTRUCTION 
DEBRIS 



□ NON-FRIABLE 
ASBESTOS 



SIGNATURE OF AUTHORIZED AGENT 



DATE 




DISPOSE 



OTHER 



SDULING MUBTB&MADE PRIORTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON J4RRIVAL. ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 

GENERATOR COPY MANIFEST # O C Q 1 O Q 



' Sanjtafry Landfill 

- * Pittsburg, CA'94565 % 

.'. iPhorie (925) 458-9800 

Fax (925) 458-9891 



1_AJ wa iiiuui nam 

Sanitary Landfill 

< 1 *S!P SjHsMateO Road 
HaFMoonBay, CA940T9 
Phone (650) 726-T8'f9="" 
Fax (650) 726-9183 



Sanitary Landfill /7 

1601 Dixon Landing Road 1- * ' 
Milpiias, CA 95035 / 

Phone (408) 945-2800 
Fax (408) 262-2871 



I | i vi waiu 

Landfill 

9999 S. Austin Road 
Manteca, GA 95336 
Phone (209) 982-4298 
Fax (209) 982-1009 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Trust 



WASTE ACCEPTANCE NO. 



MAILING ADDRESS 



1730 Lincoln Boulevard 



SWK: 05668 



| CITY, STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



SanPrancisco,CA94129 



PHONE / 



□ GLOVES □ GOGGLES Q RESPIRATOR 
QTY-VEK □ OTHER 



□ HARD HAT 



CONTACT PERSON 



1 Ryan Seelbach 



SPECIAL HANDLING PROCEDURES: 



SIGNATURE OF AUTHORIZED AGENT /TITLE 




A 



9 




Ml 



DATE 



&M 



ABATOR'S CEEfOT I CATION: I hereby canity thai tria rfcova named malarial is not a hazardous 

Hfefinad b/*6 C FR Part 2S t or ti its 22 of ihe Calif ornia cede of regulatio ns , h£s bee n properly 

ascribed, ctSMrfmf and packaged, and is In proper condition lor transportation a 'cording to applicable 
regulations; AND, Iff the waste Is a treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that ihe waste has been treated in 
accordance with th-9 requirements of 40 CFfl Part 268 and is no longer a hazardous waste as defined by 
40CFflPs.rt261. 



RECEIVING FACILITY 



WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 
a DEBRIS 

Q SPECIAL WASTE 



□ SLUDGE 

□ WOOD 
Q OTHER 



(GENERATING FACILITY 



Buildisg 1065, Gangas Ave. 



SAN FRANCISCO 



ITRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



TRUCK NUMBER 



Cross Trucking 



(ADDRESS 



BM3_ga4 



ziisr 



Past Office Boar 39? 



| CITY, STATETZIP 



Forestall e,C A 9S43 6 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 




CUBIC YARDS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



O CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



77. f WZ. / 



O NON-FRIABLE 
ASBESTOS 



DATE 



QWOOD 



a ASH 



□ SPECIAL OTHER 



DISPOSE 



OTHER 



SCHEDULING MUSTBjEMADE PRfORTO3:00 P.M.THE DAY PRIOR TO EXPECTED ARRIVAL* ANY UNSCHEDULED LOADS ARE SUBJECT 
TO REFUSAL UPON ARRIVAL ONGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE DAY BEFORE. 



w 



GENERATOR COPY 



MANIFEST # 



269124 






^nw^ry tanqjyi « 

fr 9&i B^ey Road ; ?■ ~ & 
. Tpjttgburg, CA 94565 
" PhVne $23) 458-9800 
Fax (925) 458-9891 



V t231 dlSaft MateoT-laad 
l : HalfMoofl.Bay l CA9VM)19. 
-Phone (e&pj72£-18f9.' 
Fax $50) 726-9183 



oaiuuiry uctiiumi 

1 601 bixon Laridihg Road 
Milpttas, CA 950.35 
Phoney (408) 9464800 
Fax (408) 262-2871 



¥:■ 



NON-HAZARDOUS WASTE MANIFEST 



GENERATOR 



The Presidio Tnitft 
I MAILING ADDRESS 



I 



1750 Lincoln^ ouievard 






i_etuuiiii 

9999 S. Austin Road 
Manteca, CA 95336 
Phone : (209) 982-4298 
Fax:(209)982-1009 



WASTE ACCEPTANCE NO. 



CITY. STATE, ZIP 



REQUIRED PERSONAL PROTECTIVE EQUIPMENT 



B i I i i i i ^ 941 29 



PHONE 



|(413)36M082 



Q GLOVES Q GOGGLES □ RESPIRATOR 
Q TY-VEK □ OTHER 



□ HARD HAT 



I CONTACT PERSON 



I Ryan Sselbach 



SPECIAL HANDLING PROCEDURES: 




'fR'S CERTIFICATION: I hereby certify lHat (he above named materia! Is nol a hazardous 
fete a^sftfinad.iw^Q CFR Part 261 or lido 22 of (he California code ol regulations, has been property 
described, classifWdind packaged, and is in proper conyNioriJorlraniponatlon atording^fb applicable ' 
regulations: AND/jf the woite Is fl treatment residue of a previously restricted hazardous waste 
subject to the Land Disposal Restrictions, I certify and warrant that the waste has been treated in 
accordance with the requirements ol 40 C FR Part Z6B and is no longer a hazardous waste as defined by 
40CFflPart2B1. ' > .,--'' 



■^WfK.V ; 



t J./; 



r 



RECEIVING FACILITY 



■ WASTE TYPE: 



□ DISPOSAL 

□ CONSTRUCTION 

□ DEBRIS 
ESPECIAL WASTE 



a SLUDGE 
QWOOD 
Q OTHER 



GENERATING FACILITY 



,', 



Building 1065; Gongas Ave, 



SAN FRANCISCO 






■: I 



I TRANSPORTER 



NOTES: 



VEHICLE LICENSE NUMBER 



fW65b 



TRUCK NUMBER 



Cross Trucking 



IADDRESS 



Poet Office Box 397 



I CITY, STATE, ZIP 



|Foreat.ville,CA 95436 



$m 



PHONE 



END DUMP 



BOTTOM DUMP 



TRANSFER 



\ n<m 823-1483 



ROLL^FFf^^i^f-.rrFLATjtBEEh Z 



□ 




1SIGNAJURE OF AUTHORIZED AGENT O 



DRUMS 



I hereby certify that the above named material has been 

accepted and to the best of my knowledge the foregoing 

is true and accurate. 



DISPOSAL METHOD: (TO BE COMPLETED BY LANDFILL) 

DISPOSE OTHER 



I REMARKS 



QSOIL 



FACILITY TICKET NUMBER 



Q CONSTRUCTION 
DEBRIS 



SIGNATURE OF AUTHORIZED AGENT 



□ NON-FRIABLE 
ASBESTOS 



DATE 




iU^Z 



T" 



SCHEDULING MUST BE MAQEPRjpRTO 3:00 P.M.THE DAY PRIORTO EXPECTED ARRIVAL • ANY UNSCHEDULED LOADS ARr 
TO REFUSAL UP,0N ARRIVAL-WJGOING DAILY DELIVERIES MUST BE SCHEDULED WITH THE LANDFILL THE D/ 

if / * GENERATOR COPY MANIFEST* Ap 



APPENDIX G 

LABORATORY REPORTS - CONFIRMATION SOIL, WASTEWATER, AND 

BACKFILL SAMPLES 



Appendix G 

Index of Laboratory Reports 

Confirmation Soil, Wastewater, and Backfill Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Lab Report 



Sample ID 



Date Sampled 



P311384 



1065EX21 4(9.5) 
1065EX21 9(7.5) 
1065EX21 5(8.5) 
1065EX21 6(7.5) 
1065EX218(10.0) 



11/17/2003 
11/17/2003 
11/18/2003 
11/18/2003 
11/18/2003 



P311408 



1065EX21 7(9.5) 

1065EX220(9.0) 

DUP(031117) 

1065EX221(9.5) 

1065EX238(6.5) 



11/19/2003 
11/19/2003 
11/19/2003 
11/19/2003 
11/19/2003 



P311440 



1065EX200(5.0) 

1065EX239(4.5) 

1065EX229(6.0) 

DUP031120 

1065EX201(5.5) 

1065EX222(5.5) 



11/20/2003 
11/20/2003 
11/20/2003 
11/20/2003 
11/20/2003 
11/20/2003 



P311474 



1065EX223(9.5) 

1065EX202(5.5) 

222RB223 

TB031121 

1065EX224(6.5) 

1065EX2225(10.5 



11/21/2003 
11/21/2003 
11/21/2003 
11/21/2003 
11/21/2003 
11/21/2003 



P311511 



1065EX226(11.0) 
1 065EX227(7.5) 
1065EX203(6.5) 
1065EX204(6.0) 



11/24/2003 
11/24/2003 
11/24/2003 
11/24/2003 



P311553 



1065EX228(13.0) 
1065EX21 0(9.0) 
1065EX21 1(9.0) 
1065EX230(6.5) 



11/25/2003 
11/25/2003 
11/25/2003 
11/25/2003 



P311554 



0348MOCT290F 
0348MOCT291F 
0348M9CT292F 
0348M9CT293F 
0348M9CT294F 
0348M9CT295F 
0348M9CT296F 
0348M9CT297F 
0348M9CT298F 
0348M9CT299F 



11/25/2003 
11/25/2003 
11/25/2003 
11/25/2003 
11/25/2003 
11/25/2003 
11/25/2003 
11/25/2003 
11/25/2003 
11/25/2003 
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Appendix G 

Index of Laboratory Reports 

Confirmation Soil, Wastewater, and Backfill Samples 

Completion Report, Phase I Interim Action 

Building 1065 CAP Area 

Presidio of San Francisco, California 



Lab Report 


Sample ID 


Date Sampled 


P311554 


0348M9CT300F 


11/25/2003 


P3 12003 


1065EX205(5.5) 


12/1/2003 




1065EX206(8.0) 


12/1/2003 




1065EX207(8.0) 


12/1/2003 




1065EX209(8.0) 


12/1/2003 




1065EX231(9.0) 


12/1/2003 




1065EX232(6.0) 


12/1/2003 




1065EX233(9.5) 


12/1/2003 




1065EX234(9.5) 


12/1/2003 




1065EX235(9.5) 


12/1/2003 




DUP031201 


12/1/2003 


P312205 


1065EX2 12(8.0) 


12/8/2003 




1065EX21 3(9.0) 


12/8/2003 




1065EX208(8.0) 


12/8/2003 




1065EX236(9.0) 


12/8/2003 




1065EX237(8.0) 


12/8/2003 




1065EX243(8.0) 


12/8/2003 




DUP(1 20803) 


12/8/2003 


P312206 


1065WW200 


12/8/2003 




TB1 20803 


12/8/2003 


P312509 


237RB248 


12/17/2003 




1065EX248(9.0) 


12/17/2003 




TB(121703) 


12/17/2003 


P312512 


1065EX241(5.0) 


12/18/2003 




DUP(121803) 


12/18/2003 




1065EX240(3.0) 


12/18/2003 




1065EX242(5.0) 


12/18/2003 


P312659 


1065SP200 


12/29/2003 


P401369 


1065EX245(9.0) 


1/23/2004 




DUP(040123) 


1/23/2004 




1065EX246(12.0) 


1/23/2004 


P401383 


1065SP201 


1/26/2004 


P401484 


1065EX244(6.5) 


1/30/2004 




1065EX247(10.5) 


1/30/2004 


P402489 


WW101 


2/24/2004 


Checked by: 


M.7I4 




Reviewed by: 


f^ 
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APPENDIX H 
QUALITY CONTROL SUMMARY REPORT 



Checked I^ClH 



TO: Mary Jo Heassler, Mactec E & C, Inc. June 23, 2004 

FROM: Donna Breaux, DataVal, Inc. Mactec Project No. 4089030006 00123 

REPORT AMENDED FROM ORIGINAL DATED MAY 3, 2004 

QUALITY CONTROL SUMMARY REPORT FOR THE BUILDING 1065 SITE, THE 
PRESIDIO OF SAN FRANCISCO, CA 

LABORATORY: Sequoia Analytical, Petaluma, CA 

SAMPLING DATES: November 17, 18, 19, 20, 21, 24 and 25, 2003; December 1, 8, 
17 and 18, 2003; and January 23, 26 and 30, 2004 

Data validation of Levels III and IV laboratory data packages was performed according 
to the project-specific guidelines. These guidelines were outlined in the Presidio-wide 
Quality Assurance Project Plan, Sampling and Analysis Plan, April, 2001 ; the U. S. 
Environmental Protection Agency Contract Laboratory Program National Functional 
Guidelines for Organic Data Review, October, 1999; and the U. S. Environmental 
Protection Agency Contract Laboratory Program National Functional Guidelines for 
Inorganic Data Review, July 2002. 

The data were reviewed for holding times, blanks, GC/MS tunes, initial calibrations, 
continuing calibration verification (CCV) standards, internal standards, laboratory control 
samples (LCS), surrogate recoveries, matrix spikes (MS), matrix spike duplicates (MSD), 
laboratory duplicates, ICP interference check standards, ICP serial dilutions, compound 
identification and quantitation, and field duplicate samples. 

The following paragraphs highlight the essential findings of the data validation 
effort: 

I. Volatile Organic Compounds (VOCs) by GC/MS (8260B) 

Overall, the data are usable as reported with any added qualifiers. Qualifications 
were required for the reasons noted in sections C, E, F and I. 

A. Reporting Limits 

The laboratory reporting limits for VOCs in soil and water matrices met the 
project required reporting limits, with the following exceptions: 

1 . The laboratory reporting limits did not meet the project required 
reporting limits listed in Table 2-6.8-1 of the QAPP for acetone and 
carbon disulfide in soil matrix; and bromomethane and 

1 ,2-dichloroethene (total) in water matrix. In order to meet the project 
required reporting limits, the laboratory reported all VOC detects 
below the reporting limit and above the method detection limit (MDL). 
Those detects were flagged as 'J' by the laboratory and should be 
considered estimated values. 

2. The reporting limits for all soils were raised due to dry weight 
correction. 
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B. Holding Times 

Technical holding time criteria were met for all project samples. 

C. Blanks 

Target analytes were not observed in any laboratory method blanks or field 
QC blanks associated with the project samples, with the following 
exceptions: 

1 . Laboratory method blank 31 1 051 8-BLK1 had detected levels of 
acetone (6.4 ug/kg) and 2-butanone (1 .8 ug/kg). The results for 
acetone and 2-butanone in the associated samples were changed to 
non-detect (U) if those results were less than five times the blank 
amounts. 

2. Laboratory method blank 31 1 0562-BLK1 had a detected level of 
2-butanone at 1 .8 ug/kg. The results for 2-butanone in the associated 
samples were changed to non-detect (U) if those results were less 
than five times the blank amount. 

3. Laboratory method blank 31 201 44-BLK1 had a detected level of 
2-butanone at 0.76 ug/L. The associated samples were non-detect 
for 2-butanone, and qualification was not required. 

4. Laboratory method blank 31 1 061 1-BLK1 had a detected level of 
2-hexanone at 3.4 ug/kg. The associated samples were non-detect 
for 2-hexanone, and qualification was not required. 

5. Laboratory method blank 31 20096-BLK1 had a detected level of 
methylene chloride at 3.7 ug/kg. The results for methylene chloride in 
the associated samples were changed to non-detect (U) if those 
results were less than five times the blank amount. 

6. Laboratory method blank 31 20258-BLK1 had detected levels of 
2-butanone (451 ug/kg) and 1 ,2-dichloroethane (109 ug/kg). The 
results for 2-butanone in the associated samples were changed to 
non-detect (U) if those results were less than five times the blank 
amount. The associated samples were non-detect for 
1,2-dichloroethane, and qualification was not required. 

7. Laboratory method blank 31 20537-BLK1 had a detected level of 
acetone at 4.2 ug/kg. The results for acetone in the associated 
samples were changed to non-detect (U) if those results were less 
than five times the blank amount. 

8. Laboratory method blank 31 20751-BLK1 had detected levels of 
chloroform (0.15 ug/L) and trichloroethene (0.10 ug/L). The results for 
chloroform and trichloroethene in the associated samples were 
changed to non-detect (U) if those results were less than five times 
the blank amounts. 

9. Laboratory method blank 31 20786-BLK1 had a detected level of 
chloroform at 0.094 ug/L. The results for chloroform in the associated 
samples were changed to non-detect (U) if those results were less 
than five times the blank amount. 
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10. Equipment blank 222RB223 had detected levels of acetone (2.3 
ug/L), chloroform (0.18 ug/L) and methylene chloride (0.15 ug/L). The 
values were converted to solid matrix units and the project samples 
were evaluated for blank contamination. All associated project 
samples were non-detect for chloroform and methylene chloride, and 
qualification was not required. The results for acetone in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

1 1 . Trip blank TB031 1 21 had a detected level of acetone at 1 .9 ug/L. The 
value was converted to solid matrix units and the project samples 
were evaluated for blank contamination. The results for acetone in 
the associated samples were changed to non-detect (U) if those 
results were less than five times the blank amount. 

12. Equipment blank 237RB248 had detected levels of chloroform (0.21 
ug/L), methylene chloride (0.1 1 ug/L) and trichloroethene (0.093 
ug/L). The values were converted to solid matrix units and the project 
samples were evaluated for blank contamination. All associated 
project samples were non-detect for chloroform, methylene chloride 
and trichloroethene, and qualification was not required. It should be 
noted that the detected result for chloroform in this equipment blank 
was changed to non-detect due to contamination in the associated 
laboratory method blank. 

13. Trip blank TB(1 21 703) had detected levels of chloroform (0.17 ug/L) 
and trichloroethene (0.18 ug/L). The values were converted to solid 
matrix units and the project samples were evaluated for blank 
contamination. All associated project samples were non-detect for 
chloroform and trichloroethene, and qualification was not required. It 
should be noted that the detected results for chloroform and 
trichloroethene in this trip blank were changed to non-detect due to 
contamination in the associated laboratory method blank. 

See Table H2 of this report for a summary of qualifications due to blank 
contamination. 

D. GC/MS Tunes 

All QC criteria were met for the GC/MS tunes associated with the project 
samples. 

E. Initial Calibration 

Initial calibration criteria were met for all calibration standards associated 

with the project samples, with the following exceptions: 
1 . The 12/9/03 initial calibration analyzed on instrument MSV03 had two 
compounds with average relative response factors (RRF) less than 
0.05, acetone (0.045) and vinyl acetate (0.045). The results for 
acetone and vinyl acetate in the associated samples were non-detect 
and qualified as rejected (R) due to minimum average RRF failure. 

See Table H2 of this report for a summary of qualifications due to initial 

calibration minimum RRF failure. 
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Building 1 065 Site, The Presidio of San Francisco, CA June 23, 2004 



F. Continuing Calibration 

Continuing calibration criteria were met for all continuing calibration 
standards associated with the project samples, with the following 
exceptions: 

1 . Continuing calibration standards that failed high and were associated 
with samples that were non-detect for the failing compounds, did not 
require qualification and are not noted in this report. 

2. The 11/19/03 at 23:15 soil matrix continuing calibration verification 
standard (CCV) analyzed on instrument MSVOA05, had one 
compound with a percent difference (%D) greater than +25%: acetone 
(+31%). The detected results for acetone in the associated samples 
were qualified as estimated with a high bias (J+). 

3. The 1 2/5/03 at 1 0:39 water matrix CCV analyzed on instrument 
MSVOA05, had one compound with a %D less than -25%: carbon 
disulfide (-29%). The associated samples were non-detect for carbon 
disulfide, and were qualified as estimated (UJ). 

4. The 1 1 /26/03 at 1 8:42 soil matrix CCV analyzed on instrument 
MSVOA05, had one compound with a%D less than -25%: acetone 
(-26%). The detected result for acetone in the associated sample was 
qualified as estimated with a low bias (J-). 

5. The 12/2/03 at 09:41 soil matrix CCV analyzed on instrument 
MSVOA05, had one compound with a%D less than -25%: acetone 
(-27%). The detected results for acetone in the associated samples 
were qualified as estimated with a low bias (J-). 

6. The 12/3/03 at 09:47 soil matrix CCV analyzed on instrument 
MSVOA05, had one compound with a%D less than -25%: acetone 
(-26%). The detected result for acetone in the associated sample was 
qualified as estimated with a low bias (J-). 

7. The 12/9/03 at 08:20 soil matrix CCV analyzed on instrument 
MSVOA05, had four compounds with a %D less than -25%: 
bromomethane (-30%), acetone (-42%), 2-butanone (-32%) and 
2-chloroethyl vinyl ether (-44%). The results for bromomethane, 
acetone, 2-butanone and 2-chloroethyl vinyl ether in the associated 
samples were qualified as estimated with a low bias (J-/UJ). 

8. The 12/30/03 at 20:03 water matrix CCV analyzed on instrument 
MSVOA03, had one compound with a%D less than -25%: 
bromomethane (-56%). The associated sample was non-detect for 
bromomethane, and was qualified as estimated (UJ). 

9. The 1 2/1 8/03 at 1 6:03 soil matrix CCV analyzed on instrument 
MSVOA05, had one compound with a %D less than -25%: acetone 
(-26%). The results for acetone in the associated samples were 
qualified as estimated with a low bias (J-/UJ). 

10. The 1/27/04 at 08:04 soil matrix CCV analyzed on instrument 
MSVOA05, had two compounds with a %D less than -25%: 
bromomethane (-28%) and methylene chloride (-28%). The results for 
bromomethane and methylene chloride in the associated samples 
were qualified as estimated with a low bias (J-/UJ). 
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1 1 . The 2/4/04 at 09:22 soil matrix CCV analyzed on instrument 
MSVOA05, had one compound with a%D less than -25%: 
2-chloroethyl vinyl ether (-41%). The associated samples were non- 
detect for 2-chloroethyl vinyl ether, and were qualified as estimated 
(UJ). 

See Table H2 of this report for a summary of qualifications due to 

continuing calibration percent difference failure. 

G. Matrix Spike/Matrix Spike Duplicate 

All QC criteria were met for the matrix spikes and matrix spike duplicates 
associated with the project samples. 

H. Laboratory Control Samples 

All QC criteria were met for the laboratory control samples associated with 
the project samples. 

I. Surrogate Recoveries 

Surrogate spike recoveries met QC acceptance criteria for all project 
samples, with the following exceptions: 

1 . Surrogate recoveries that failed in samples that required dilutions of 5X 
or greater did not require qualification and are not noted in this report. 

2. The percent recoveries for surrogates 1 ,2-dichloroethane-d4 and 
toluene-d8 were outside the project acceptance criteria in sample 
222RB223 (P31 1474-03) at 131% and 86%, respectively. The results 
in this sample were qualified as estimated (J-/UJ). 

3. The percent recovery for surrogate 1 ,2-dichloroethane-d4 was outside 
the 76%-1 14% project acceptance criteria in sample TB031 121 

(P31 1474-04) at 1 25%. The detected results in this sample were 
qualified as estimated with a high bias (J+). 

4. The percent recovery for surrogate 4-bromofluorobenzene was outside 
the 59%- 1 13% project acceptance criteria in sample 1065EX226(1 1 .0) 
(P31 1 51 1 -01 ) at 1 1 4%. The detected results in this sample were 
qualified as estimated with a high bias (J+). 

5. The percent recovery for surrogate 4-bromofluorobenzene was outside 
the 59%- 1 13% project acceptance criteria in sample 1065EX230(6.5) 
(P31 1553-04) at 1 1 4%. The detected results in this sample were 
qualified as estimated with a high bias (J+). 

See Table H2 of this report for a summary of qualifications due to 
surrogate recovery failure. 

J. Internal Standards 

Internal standard areas and retention times met QC acceptance criteria for 
all project samples. 
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K. Compound Identification and Quantitation 

For the samples that received full data validation, no problems were 
observed with compound identification and quantitation. Samples 
1 065EX21 4(9.5) (P31 1 384-01 ), 1 065EX21 9(7.5) (P31 1 384-02), 
1 065EX21 5(8.5) (P31 1 384-03), 1 065EX21 6(7.5) (P31 1 384-04) and 
1065EX218(10.0) (P31 1384-05) received full (Level IV) data validation. 
This included re-calculation of GC/MS tunes, initial and continuing 
calibrations, surrogate values, and internal standard areas; in addition to 
re-calculation of all reported results for these samples. In the samples that 
received full data validation, all recalculated results were verified to match 
those reported by the laboratory. 

Total Petroleum Hydrocarbons - TPH-Gasoline Range (801 5B) 

Overall, the data are usable as reported with any added qualifiers. Qualifications 
were required for the reasons noted in sections C, F and H. 

A. Reporting Limits 

The laboratory reporting limits forTPH-gasoline in soil and water matrices 
met the project required reporting limits, with the following exception: 
1 . The reporting limits for all soils were raised due to dry weight 
correction. 

B. Holding Times 

Technical holding time criteria were met for all project samples. 

C. Blanks 

Target analytes were not observed in any laboratory method blanks or field 
QC blanks associated with the project samples, with the following 
exceptions: 

1 . Laboratory method blank 31 1 0422-BLK1 had a detected level of 
TPH-gasoline at 31 ug/kg. The results forTPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

2. Laboratory method blank 31 1 0462-BLK1 had a detected level of 
TPH-gasoline at 26 ug/kg. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

3. Laboratory method blank 31 1 0492-BLK1 had a detected level of 
TPH-gasoline at 23 ug/kg. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

4. Laboratory method blank 31 1 0549-BLK1 had a detected level of 
TPH-gasoline at 38 ug/kg. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 
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5. Laboratory method blank 31 1 0585-BLK1 had a detected level of 
TPH-gasoline at 27 ug/kg. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

6. Laboratory method blank 31 1 0638-BLK1 had a detected level of 
TPH-gasoline at 44 ug/kg. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

7. Laboratory method blank 31 20058-BLK1 had a detected level of 
TPH-gasoline at 30 ug/kg. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

8. Laboratory method blank 31 20098-BLK1 had a detected level of 
TPH-gasoline at 29 ug/kg. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

9. Laboratory method blank 31 20253-BLK1 had a detected level of 
TPH-gasoline at 31 ug/kg. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

10. Laboratory method blank 3120276-BLK1 had a detected level of 
TPH-gasoline at 2370 ug/kg. The results for TPH-gasoline in the 
associated samples were greater than 5 times the blank amount, and 
qualification was not required. 

1 1 . Laboratory method blank 31 20778-BLK1 had a detected level of 
TPH-gasoline at 1 4 ug/L. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

12. Laboratory method blank 3120491-BLK1 had a detected level of 
TPH-gasoline at 26 ug/kg. The results for TPH-gasoline in the 
associated samples were greater than 5 times the blank amount, and 
qualification was not required. 

13. Laboratory method blank 3120531-BLK1 had a detected level of 
TPH-gasoline at 24 ug/kg. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

14. Laboratory method blank 4010448-BLK1 had a detected level of 
TPH-gasoline at 28 ug/kg. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

15. Laboratory method blank 4020099-BLK1 had a detected level of 
TPH-gasoline at 32 ug/kg. The results for TPH-gasoline in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 
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16. Laboratory method blank 4010468-BLK1 had a detected level of 
TPH-gasoline at 34 ug/kg. The result for TPH-gasoline in the 
associated sample was changed to non-detect (U) since that result 
was less than five times the blank amount. 

17. Equipment blank 237RB248 had a detected level of TPH-gasoline at 
16 ug/L. The value was converted to solid matrix units and the project 
samples were evaluated for blank contamination. The levels of 
TPH-gasoline in the associated samples were greater than five times 
the blank amount, and qualification was not required. It should be 
noted that the detected result for TPH-gasoline in this equipment 
blank was changed to non-detect due to contamination in the method 
blank. 

1 8. Trip blank TB(1 21 703) had a detected level of TPH-gasoline at 1 1 
ug/L. The value was converted to solid matrix units and the project 
samples were evaluated for blank contamination. The levels of 
TPH-gasoline in the associated samples were greater than five times 
the blank amount, and qualification was not required. It should be 
noted that the detected result for TPH-gasoline in this trip blank was 
changed to non-detect due to contamination in the method blank. 

See Table H2 of this report for a summary of qualifications due to blank 
contamination. 

D. Initial Calibration 

Initial calibration criteria were met for all calibration standards associated 
with the project samples. 

E. Continuing Calibration 

Continuing calibration criteria were met for all continuing calibration 
standards associated with the project samples. 

F. Matrix Spike/Matrix Spike Duplicate 

All QC criteria were met for the matrix spikes and matrix spike duplicates 
associated with the project samples, with the following exceptions: 

1 . The percent recovery for TPH-gasoline failed the 65%- 1 35% 
acceptance criteria in QC sample 1065EX21 7(9.5) (P31 1408-01) MSD 
at 63%. The detected result for TPH-gasoline in the parent sample 
was qualified as estimated with a low bias (J-). (QC batch 31 1 0462) 

2. The percent recovery for TPH-gasoline failed the 65%- 1 35% 
acceptance criteria in QC sample 1 065EX205(5.5) (P31 2003-01 ) 
MSD2 at 58%. The detected result for TPH-gasoline in the parent 
sample was qualified as estimated with a low bias (J-). (QC batch 
3120058) 

3. The percent recoveries for TPH-gasoline failed the 65%-1 35% 
acceptance criteria in QC samples P31 2454-04 MS/MSD. The parent 
sample was associated with a site unrelated to the project site, and 
qualification of the project samples was not required. (QC batch 
3120491). 
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4. The percent recoveries for TPH-gasoline failed the 65%-1 35% 
acceptance criteria in QC samples 1065EX240(3.0) (P31 251 2-03) 
MS2/MSD2 at 61% and 60%, respectively. The detected result for 
TPH-gasoline in the parent sample was qualified as estimated with a 
low bias (J-). (QC batch 3120531) 

See Table H2 of this report for a summary of qualifications due to matrix 

spike percent recovery failure. 

G. Laboratory Control Samples 

All QC criteria were met for the laboratory control samples associated with 
the project samples. 

H. Surrogate Recoveries 

Surrogate spike recoveries met QC acceptance criteria for all project 
samples, with the following exceptions: 

1 . The percent recovery for surrogate 4-bromofluorobenzene was outside 
the 65%-135% project acceptance criteria in sample 1065EX234(9.5) 
(P31 2003-08) at 5%. Recoveries less than 30% require rejection of 
non-detected results. The non-detected results for TPH-gasoline and 
unknown hydrocarbons in this sample were qualified as rejected (R) 
due to extremely low surrogate recovery. 

2. The percent recovery for surrogate 4-bromofluorobenzene was outside 
the 65%-135% project acceptance criteria in sample DUP(1 20803) 
(P31 2205-07) at 150%. The sample required a 2500-fold dilution due 
to the presence of high levels of gasoline, and qualification for 
surrogate recovery failure was not required. 

3. The percent recovery for surrogate 4-bromofluorobenzene was outside 
the 65%-135% project acceptance criteria in sample DUP(040123) 
(P401 369-02) at 16%. Percent recoveries less than 30% require 
rejection of non-detected results. The non-detected result for 
TPH-gasoline and unknown hydrocarbons in this sample was qualified 
as rejected (R) due to extremely low surrogate recovery. It should be 
noted that the result for TPH-gasoline in this sample was previously 
changed to non-detect due to method blank contamination. 

See Table H2 of this report for a summary of qualifications due to 
surrogate percent recovery failure. 

I. Compound Identification and Quantitation 

For the samples that received full data validation, no problems were 
observed with compound identification and quantitation. Samples 
1 065EX21 4(9.5) (P31 1 384-01 ), 1 065EX21 9(7.5) (P31 1 384-02), 
1 065EX21 5(8.5) (P31 1 384-03), 1 065EX21 6(7.5) (P31 1 384-04) and 
1065EX218(10.0) (P31 1384-05) received full (Level IV) data validation. 
This included re-calculation of initial and continuing calibrations, and 
surrogate values; in addition to re-calculation of the reported results for 
TPH-gasoline in these samples. In the samples that received full data 
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validation, all recalculated results were verified to match those reported by 
the laboratory. 

III. Total Petroleum Hydrocarbons -TPH-Diesel/TPH-Fuel Oil Range (801 5B) 

Overall, the data are usable as reported with any added qualifiers. Qualifications 
were required for the reasons noted in sections C and F. 

A. Reporting Limits 

The laboratory reporting limits for TPH-diesel and TPH-fuel oil in water and 
soil matrices met the project required reporting limits, with the following 
exception: 

1 . The reporting limits for all soils were raised due to dry weight 
correction. 

B. Holding Times 

Technical holding time criteria were met for all project samples. 

C. Blanks 

Target analytes were not observed in any laboratory method blanks or field 
QC blanks associated with the project samples, with the following 
exceptions: 

1 . Laboratory method blank 31 1 0431-BLK1 had detected levels of 
TPH-diesel (1.1 mg/kg) and TPH-fuel oil (1.6 mg/kg). The results for 
TPH-diesel in the associated samples were greater than 5 times the 
blank amount, and qualification was not required. The results for 
TPH-fuel oil in the associated samples were changed to non-detect (U) 
if those results were less than five times the blank amount. 

2. Laboratory method blank 31 1 0460-BLK1 had detected levels of 
TPH-diesel and unknown fuel hydrocarbons at 1 .2 mg/kg. The results 
for TPH-diesel and unknown fuel hydrocarbons in the associated 
samples were changed to non-detect (U) if those results were less 
than five times the blank amount. 

3. Laboratory method blank 31 1 0592-BLK1 had detected levels of 
TPH-diesel and unknown fuel hydrocarbons at 1 .2 mg/kg. The results 
for TPH-diesel and unknown fuel hydrocarbons in the associated 
samples were changed to non-detect (U) if those results were less 
than five times the blank amount. 

4. Laboratory method blank 31 1 0605-BLK1 had a detected level of 
TPH-diesel at 0.028 mg/L. The associated samples were non-detect 
for TPH-diesel, and qualification was not required. 

5. Laboratory method blank 31 1 0621-BLK1 had detected levels of 
TPH-diesel and unknown fuel hydrocarbons (2.4 mg/kg) and TPH-fuel 
oil (1 .2 mg/kg). The results for TPH-diesel, unknown fuel 
hydrocarbons and TPH-fuel oil in the associated samples were 
changed to non-detect (U) if those results were less than five times the 
blank amount. 
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6. Laboratory method blank 31 20049-BLK1 had detected levels of 
TPH-diesel and unknown fuel hydrocarbons at 1.1 mg/kg. The results 
forTPH-diesel and unknown fuel hydrocarbons in the associated 
samples were changed to non-detect (U) if those results were less 
than five times the blank amount. 

7. Laboratory method blank 31 20263-BLK1 had detected levels of 
TPH-diesel and unknown fuel hydrocarbons (1 .1 mg/kg) and TPH-fuel 
oil (1 .1 mg/kg). The results for TPH-diesel, unknown fuel 
hydrocarbons and TPH-fuel oil in the associated samples were 
changed to non-detect (U) if those results were less than five times the 
blank amount. 

8. Laboratory method blank 31 20526-BLK1 had detected levels of 
unknown fuel hydrocarbons (3.6 mg/kg) and TPH-fuel oil (1.7 mg/kg). 
The results for unknown fuel hydrocarbons and TPH-fuel oil in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

9. Laboratory method blank 401 0459-BLK1 had detected levels of 
unknown fuel hydrocarbons (2.9 mg/kg) and TPH-fuel oil (1 .9 mg/kg). 
The results for unknown fuel hydrocarbons and TPH-fuel oil in the 
associated samples were changed to non-detect (U) if those results 
were less than five times the blank amount. 

10. Laboratory method blank 4020037-BLK1 had detected levels of 
TPH-diesel and unknown fuel hydrocarbons (2.0 mg/kg) and TPH-fuel 
oil (1 .4 mg/kg). The results for TPH-diesel, unknown fuel 
hydrocarbons and TPH-fuel oil in the associated samples were 
changed to non-detect (U) if those results were less than five times the 
blank amount. 

1 1 . Laboratory method blank 4010484-BLK1 had detected levels of diesel 
(1 .3 mg/kg), unknown fuel hydrocarbons (1 .3 mg/kg) and TPH-fuel oil 
(0.92 mg/kg). The results for diesel, unknown fuel hydrocarbons and 
TPH-fuel oil in the associated sample were changed to non-detect (U) 
since those results were less than five times the blank amount. 

12. Equipment blank 237RB248 had a detected level of unknown fuel 
hydrocarbons at 0.023 mg/L. The value was converted to solid matrix 
units and the project samples were evaluated for blank contamination. 
The levels of unknown fuel hydrocarbons in the associated samples 
were greater than five times the blank amount, and qualification was 
not required. 

See Table H2 of this report for a summary of qualifications due to blank 
contamination. 

D. Initial Calibration 

Initial calibration criteria were met for all calibration standards associated 
with the project samples. 
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E. Continuing Calibration 

Continuing calibration criteria were met for all continuing calibration 
standards associated with the project samples. 

F. Matrix Spike/Matrix Spike Duplicate 

All QC criteria were met for the matrix spikes and matrix spike duplicates 
associated with the project samples, with the following exceptions: 

1 . The percent recoveries for TPH-diesel failed the 65%-1 35% 
acceptance criteria in QC samples 1065EX238(6.5) (P31 1408-05) 
MS/MSD. The amount of TPH-diesel present in the parent sample 
was greater than four times the amount spiked, and qualification was 
not required. (QC batch 31 10460) 

2. The percent recoveries for TPH-diesel failed the 65%-135% 
acceptance criteria in the original extraction of QC samples 
1065EX226(11.0)(P31 151 1-01) MS/MSD at 57% and 64%, 
respectively. The MS/MSD were re-extracted and re-analyzed, with 
improved and passing results at 75% and 75%, respectively. Since the 
percent recoveries for TPH-diesel met acceptance criteria in the re- 
extraction, qualification of the parent sample was not required. (QC 
batch 3110592) 

3. The percent recoveries for TPH-diesel failed the 65%-135% 
acceptance criteria in QC samples DUP(1 20803) (P31 2205-07) 
MS/MSD at 478% and 324%, respectively. The detected result for 
TPH-diesel in the parent sample was qualified as estimated with a high 
bias(J+). (QC batch 3120263) 

See Table H2 of this report for a summary of qualifications due to matrix 
spike percent recovery failures. 

G. Laboratory Control Samples 

All QC criteria were met for the laboratory control samples associated with 
all project samples. 

H. Surrogate Recoveries 

Surrogate spike recoveries met QC acceptance criteria for all project 
samples, with the following exceptions: 

1 . Surrogate recoveries that failed in samples that required dilutions of 5X 
or greater did not require qualification and are not noted in this report. 

I. Compound Identification and Quantitation 

For the samples that received full data validation, no problems were 
observed with compound identification and quantitation. Samples 
1 065EX21 4(9.5) (P31 1 384-01 ), 1 065EX21 9(7.5) (P31 1 384-02), 
1 065EX21 5(8.5) (P31 1 384-03), 1 065EX21 6(7.5) (P31 1 384-04) and 
1065EX218(10.0) (P31 1384-05) received full (Level IV) data validation. 
This included re-calculation of initial and continuing calibrations, and 
surrogate values; in addition to re-calculation of the reported results for 
TPH-diesel/fuel oil in these samples. In the samples that received full data 
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validation, all recalculated results were verified to match those reported by 
the laboratory. 

IV. Metals (6010B/6020/7470A/7471 A) 

Overall, the data are usable as reported with any added qualifiers. Qualifications 
were required for the reasons noted in sections C and E. 

A. Reporting Limits 

The laboratory reporting limits met the project required reporting limits, with 
the following exception: 
1 . The reporting limits for all soils were raised due to dry weight correction. 

B. Holding Times 

Technical holding time criteria were met for all project samples. 

C. Blanks 

Target analytes were not observed in any blanks associated with the project 
samples, with the following exceptions: 

1 . Laboratory method blank 31 1 0429-BLK1 had a detected level of 
beryllium at 0.062 mg/kg. The associated samples had beryllium values 
greater than five times the blank amount, and qualification was not 
required. 

2. Laboratory method blank 31 1 041 5-BLK1 had a detected level of mercury 
at 0.0056 mg/kg. The results for mercury in the associated samples were 
changed to non-detect (U) if those results were less than five times the 
blank amount. 

3. Laboratory method blank 31 1 0447-BLK1 had detected levels of barium 
(0.068 mg/kg), chromium (0.18 mg/kg) and lead (0.021 mg/kg). The 
associated samples had barium, chromium and lead values greater than 
five times the blank amount, and qualification was not required. 

4. Laboratory method blank 31 1 0554-BLK1 had detected levels of arsenic 
(35 ug/L), beryllium (0.19 ug/L) and nickel (14 ug/L). All associated 
project samples were non-detect for arsenic and beryllium, and 
qualification was not required. The results for nickel in the associated 
samples were changed to non-detect (U) if those results were less than 
five times the blank amount. 

5. Laboratory method blank 31 1 0588-BLK1 had a detected level of thallium 
at 0.052 mg/kg. The results for thallium in the associated samples were 
changed to non-detect (U) if those results were less than five times the 
blank amount. 

6. Laboratory method blank 31 2001 0-BLK1 had detected levels of lead 
(0.019 mg/kg), nickel (1.1 mg/kg) and thallium (0.024 mg/kg). The 
associated samples had lead and nickel values greater than five times 
the blank amount, and qualification was not required. The results for 
thallium in the associated samples were changed to non-detect (U) if 
those results were less than five times the blank amount. 
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7. Laboratory method blank 3120003-BLK1 had a detected level of mercury 
at 0.0012 mg/kg. The associated samples had mercury values greater 
than five times the blank amount, and qualification was not required. 

8. Laboratory method blank 31 20050-BLK1 had a detected level of thallium 
at 0.052 mg/kg. The results for thallium in the associated samples were 
changed to non-detect (U) if those results were less than five times the 
blank amount. 

9. Laboratory method blank 3120046-BLK1 had a detected level of mercury 
at 0.0019 mg/kg. The associated samples had mercury values greater 
than five times the blank amount, and qualification was not required. 

10. Laboratory method blank 3120271-BLK1 had detected levels of barium 
(0.075 mg/kg), chromium (0.22 mg/kg), molybdenum (0.054 mg/kg) and 
thallium (0.070 mg/kg). The associated samples had barium and 
chromium values greater than five times the blank amounts, and 
qualification was not required. The results for molybdenum and thallium 
in the associated samples were changed to non-detect (U) if those 
results were less than five times the blank amounts. 

1 1 . Laboratory method blank 3120554-BLK1 had a detected level of lead at 
3.0 mg/kg. The results for lead in the associated samples were changed 
to non-detect (U) if those results were less than five times the blank 
amount. 

12. Laboratory method blank 3120781-BLK1 had detected levels of copper 
(8.5 ug/L) and zinc (8.0 ug/L). All associated project samples were non- 
detect for copper and zinc, and qualification was not required. 

13. Laboratory method blank 4010446-BLK1 had a detected level of thallium 
at 0.032 mg/kg. The results for thallium in the associated samples were 
changed to non-detect (U) if those results were less than five times the 
blank amount. 

14. Laboratory method blank 4010461-BLK1 had a detected level of mercury 
at 0.0019 mg/kg. The associated samples had mercury values greater 
than five times the blank amount, and qualification was not required. 

15. Laboratory method blank 4020091-BLK1 had a detected level of thallium 
at 0.04 mg/kg. The results for thallium in the associated samples were 
changed to non-detect (U) if those results were less than five times the 
blank amount. 

16. Equipment blank 222RB223 had detected levels of nickel (14 ug/L), 
antimony (0.41 ug/L) and thallium (0.49 ug/L). The values were 
converted to solid matrix units and the project samples were evaluated 
for blank contamination. The levels of nickel in the associated samples 
were greater than five times the blank amount, and qualification was not 
required. All associated project samples were non-detect for antimony, 
and qualification was not required. The results for thallium in the 
associated samples were changed to non-detect (U) if those results were 
less than five times the blank amount. 

See Table H2 of this report for a summary of qualifications due to blank 
contamination. 
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D. Initial and Continuing Calibrations 

All initial and continuing calibration standards associated with the project 
samples met QC acceptance criteria. 

E. Matrix Spike/Matrix Spike Duplicate 

All QC criteria were met for the matrix spikes and matrix spike duplicates 
associated with the project samples, with the following exceptions: 

1 . The percent recoveries for barium, cobalt, nickel, antimony, vanadium 
and zinc failed the 75%-125% acceptance criteria in QC samples 

1 065EX21 4(9.5) (P31 1384-01) MS/MSD. The results for barium, 
antimony and zinc in the associated samples were qualified as estimated 
with a low bias (J-/UJ). The detected results for cobalt, nickel and 
vanadium in the associated samples were qualified as estimated with a 
high bias (J+). (QC batch 31 10429) 

2. The percent recoveries for antimony, vanadium and zinc failed the 75%- 
125% acceptance criteria in QC samples 1065EX21 7(9.5) (P31 1408-01) 
MS/MSD. The results for antimony and zinc in the associated samples 
were qualified as estimated with a low bias (J-/UJ). The detected results 
for vanadium in the associated samples were qualified as estimated with 
a high bias (J+). (QC batch 3110447) 

3. The percent recoveries for arsenic and antimony failed the 75%-1 25% 
acceptance criteria in QC samples 1065EX200(5.0) (P31 1440-01) 
MS/MSD. The results for arsenic and antimony in the associated 
samples were qualified as estimated with a low bias (J-/UJ). (QC batch 
3110491) 

4. The percent recoveries for barium and antimony failed the 75%- 125% 
acceptance criteria in QC samples 1065EX223(9.5) (P31 1474-01) 
MS/MSD. The results for antimony in the associated samples were 
qualified as estimated with a low bias (J-/UJ). The detected results for 
barium in the associated samples were qualified as estimated with a high 
bias(J+). (QC batch 31 10544) 

5. The percent recovery for selenium failed the 75%-1 25% acceptance 
criteria in QC sample 222RB223 (P31 1474-03) MSD. The result for 
selenium in the associated sample was qualified as estimated with a low 
bias (J-/UJ). (QC batch 31 10554) 

6. According to the laboratory case narrative, mercury was not recovered in 
QC samples 222RB223 (P31 1474-03) MSD1 and MSD2 due to an error 
made by the analyst at the time of digestion. Data was not qualified for 
the QC failure of these samples, since the recoveries for samples MS1 
and MS2 were 102% and 104%, respectively. (QC batch 31 10535) 

7. The percent recoveries for antimony and chromium failed the 75%-1 25% 
acceptance criteria in QC samples 1 065EX226(1 1 .0) (P31 1 51 1 -01 ) 
MS/MSD. The results for antimony and chromium in the associated 
samples were qualified as estimated with a low bias (J-/UJ). (QC batch 
3110588) 
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8. The percent recoveries for antimony failed the 75%- 1 25% acceptance 
criteria in QC samples 1065EX228(13.0) (P31 1553-01) MS/MSD. The 
results for antimony in the associated samples were non-detect and 
qualified as estimated (UJ). (QC batch 3120010) 

9. The percent recoveries for antimony failed the 75%- 1 25% acceptance 
criteria in QC samples DUP031201 (P31 2003-10) MS/MSD. The results 
for antimony in the associated samples were qualified as estimated with a 
low bias (J-/UJ). (QC batch 3120050) 

10. The percent recoveries for antimony and beryllium failed the 75%-125% 
acceptance criteria in QC samples 1065EX21 2(8.0) (P31 2205-01) 
MS/MSD. The results for antimony and beryllium in the associated 
samples were qualified as estimated with a low bias (J-/UJ). (QC batch 
3120271) 

1 1 . The percent recovery for mercury failed the 75%- 1 25% acceptance 
criteria in QC sample 1065EX212(8.0) (P31 2205-01) MSDat0%. The 
detected results for mercury in the associated samples were qualified as 
estimated with a low bias (J-). (QC batch 31 20262) 

12. The percent recoveries for antimony, barium, chromium, nickel and zinc 
failed the 75%-125% acceptance criteria in QC samples 1065EX248(9.0) 
(P31 2509-02) MS/MSD. The results for antimony, barium, chromium, 
nickel and zinc in the associated sample were qualified as estimated with 
a low bias (J-/UJ). (QC batch 3120554) 

13. The percent recovery for mercury failed the 75%-125% acceptance 
criteria in QC sample 1065EX248(9.0) (P31 2509-02) MSD. The detected 
results for mercury in the associated samples were qualified as estimated 
with a high bias (J+). (QC batch 3120588) 

14. The percent recoveries for antimony, chromium and vanadium failed the 
75%-125% acceptance criteria in QC samples 1065EX245(9.0) 

(P401 369-01 ) MS/MSD. The detected results for chromium and 
vanadium in the associated samples were qualified as estimated with a 
high bias (J+). The detected results for antimony in the associated 
samples were qualified as estimated with a low bias (J-). (QC batch 
4010446) 

15. The percent recoveries for barium, copper, nickel, silver, vanadium and 
zinc failed the 75%-125% acceptance criteria in QC samples 1065SP201 
(P401 383-01) MS/MSD. In addition, the relative percent difference (RPD) 
between the results for silver in the MS and MSD failed the 30% RPD 
acceptance criteria. The amount of vanadium present in the parent 
sample was greater than four times the amount spiked, and qualification 
was not required. The result for silver in the associated sample was 
qualified as estimated with a low bias for matrix spike percent recovery 
and RPD failure. The results for barium, copper, nickel and zinc in the 
associated sample were qualified as estimated with a low bias (J-/UJ) for 
matrix spike recovery failure. (QC batch 4010489) 
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16. The percent recoveries for mercury failed the 75%-125% acceptance 
criteria in QC samples 1065SP201 (P401 383-01) MS/MSD. The amount 
of mercury present in the parent sample was greater than four times the 
amount spiked, and qualification was not required. (QC batch 4010480) 

17. The percent recoveries for antimony, barium, chromium , nickel and silver 
failed the 75%-125% acceptance criteria in QC samples 1065EX244(6.5) 
(P401 484-01) MS/MSD. The detected results for barium, chromium and 
nickel in the associated samples were qualified as estimated with a high 
bias (J+). The non-detected results for antimony and silver in the 
associated samples were qualified as estimated (UJ). (QC batch 
4020091) 

See Table H2 of this report for a summary of qualifications due to matrix 
spike percent recovery failures. 

F. Laboratory Control Samples 

All QC criteria were met for the laboratory control samples associated with 
the project samples. 

G. Laboratory Duplicate Samples 

All QC criteria were met for the laboratory duplicate samples associated with 

the project samples, with the following exception: 

1 . Sample results less than the laboratory reporting limits did not require 

qualification for failed relative percent differences between the duplicate 

results, and are not noted in this report. 

H. ICP Interference Check Standards 

All QC criteria were met for the ICP interference check standards associated 
with the project samples. 

I. ICP Serial Dilution 

All QC criteria were met for the ICP serial dilutions associated with the 
project samples. 

J. Compound Identification and Quantitation 

For the samples that received full data validation, no problems were observed 
with compound identification and quantitation. Samples 1065EX21 4(9.5) 
(P31 1384-01), 1 065EX21 9(7.5) (P31 1384-02), 1065EX21 5(8.5) 
(P31 1 384-03), 1 065EX21 6(7.5) (P31 1 384-04) and 1 065EX21 8(1 0.0) 
(P31 1384-05) received full (Level IV) data validation. This included re- 
calculation of the reported results for all metals in these samples. In the 
samples that received full data validation, all recalculated results were 
verified to match those reported by the laboratory. 
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V. Total Organic Carbon (Walkley Black) 

Overall, the data are usable as reported. Qualification was not required. 

A. Reporting Limits 

Project required reporting limits for total organic carbon in soil matrix samples 
were not provide in the project QAPP. The reporting limits for all soils were 
raised due to dry weight correction. 

B. Holding Times 

Technical holding time criteria were met for all project samples. 

C. Blanks 

Target analytes were not observed in any laboratory method blanks 
associated with the project samples. 

D. Matrix Spike/Matrix Spike Duplicate 

All QC criteria were met for the matrix spikes and matrix spike duplicates 
associated with the project samples, with the following exceptions: 
1 . The percent recoveries for total organic carbon failed the 75%-1 25% 
acceptance criteria in QC samples P31 1430-15 MS/MSD. The parent 
sample was associated with a site unrelated to the project site, and 
qualification was not required. (QC batch 3120371) 

E. Laboratory Control Samples 

All QC criteria were met for the laboratory control samples associated with 
the project samples. 

F. Compound Identification and Quantitation 

For the samples that received full data validation, no problems were observed 
with compound identification and quantitation. Samples 1065EX21 4(9.5) 
(P31 1 384-01 ), 1 065EX21 6(7.5) (P31 1 384-04) and 1 065EX21 8(1 0.0) 
(P31 1384-05) received full (Level IV) data validation. This included re- 
calculation of the reported results for total organic carbon in these samples. 
All recalculated results were verified to match those reported by the 
laboratory. In the samples that received full data validation, all recalculated 
results were verified to match those reported by the laboratory. 
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The following paragraphs highlight the essential findings of the field duplicate 
samples: 

Field duplicate precision was evaluated by calculating the relative percent difference 
(RPD) between detected results in the original sample and its associated duplicate. The 
control limit used for field duplicates was a relative percent difference less than or equal 
to 50 percent, or the absolute difference of the two results must be less than the twice 
the reporting limit for those analytes that were at or near the detection limit. Six samples 
were collected in duplicate for the Building 1065 sampling event. 



Project Sample 
Primary ID 



Lab Sample 
ID 



Project Sample 
Duplicate ID 



Lab Sample 
ID 



1065EX220(9.0) 



P31 1408-02 



DUP(031117) 



P31 1408-03 



1065EX229(6.0) 



P31 1440-03 



DUP031120 



P31 1440-04 



1065EX231(9.0) 



P31 2003-05 



DUP031201 



P31 2003-10 



1065EX208(8.0) 



P31 2205-03 



DUP(120803) 



P31 2205-07 



1065EX241(5.0) 



P312512-01 



DUP(121803) 



P312512-02 



1065EX245(9.0) 



P401 369-01 



DUP(040123) 



P401 369-02 



The attached Table H3 summarizes the field duplicate sample results. The detected 
results of the original sample and the associated duplicate sample were compared and 
the calculated RPDs reported. All RPDs met the 50 percent (or +/- 2X RL) precision 
control limit requirement, with the following exceptions: 

1 . In field duplicates 1 065EX208(8.0) (P31 2205-03) and DUP(1 20803) (P31 2205-07), 
the RPD between the detected results failed the 50% acceptance criteria for 
TPH-gasoline at 200% and TPH-diesel at 145%. 

2. In field duplicates 1065EX220(9.0) (P31 1408-02) and DUP(031 117) (P31 1408-03), 
the RPD between the detected results failed the 50% acceptance criteria for cobalt at 
71%. 

3. In field duplicates 1065EX229(6.0) (P31 1440-03) and DUP031 120 (P31 1440-04), 
the RPD between the detected results failed the 50% acceptance criteria for cobalt at 
58% and mercury at 141%. 

4. In field duplicates 1 065EX241 (5.0) (P31 251 2-01 ) and DUP(1 21 803) (P31 251 2-02), 
the RPD between the detected results failed the 50% acceptance criteria for mercury 
at 81%. 

5. In field duplicates 1 065EX245(9.0) (P401 369-01 ) and DUP(0401 23) (P401 369-02), 
the RPD between the detected results failed the 50% acceptance criteria for mercury 
at 51%. 

The analysis of field duplicate samples is a measure of both field and analytical 
precision. The imprecision in the results in the field duplicate pair listed above may be 
due to the sample matrix, sample non-homogeneity, sampling or laboratory technique, or 
method defects. Since the effect on the quality of the data is not known, data is not 
qualified for field duplicate failure. 
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SUMMARY 

The attached Table H1 lists the project samples and the respective analyses that were 
included in the data validation effort. This table also designates which samples/analyses 
received Level IV data validation. The attached Table H2 summarizes the data 
qualifications required for the project samples for each test method included in the data 
packages. The attached Table H3 summarizes the field duplicate sample results. 

USABILITY 

The quality control criteria were reviewed, and other than those discussed above, all 
criteria were met and the data are considered acceptable. Rejected sample results (R) 
are not usable for any purpose. Estimated sample results (J/UJ) are usable only for 
limited purposes. Based upon the cursory and full data validation, all other results are 
considered valid and usable for all purposes. 

VALIDATION QUALIFIERS IDENTIFICATION 

The definitions of the following qualifiers are prepared according to the document, 
"USEPA Contract Laboratory Program National Functional Guidelines for Organic Data 
Review," October, 1999. 

U The analyte was analyzed for, but was not detected above the reported sample 
quantitation limit. For this project, several detected results were changed to non- 
detect and assigned a V qualifier for blank contamination. 

J The analyte was positively identified; the associated numerical value is the 

approximate concentration of the analyte in the sample. A minus sign (-) 
indicates the numerical value has a low bias. A plus sign (+) indicates the 
numerical value has a high bias. 

N The analysis indicates the presence of an analyte for which there is presumptive 

evidence to make a "tentative identification." 

NJ The analysis indicates the presence of an analyte that has been "tentatively 
identified" and the associated numerical value represents its approximate 
concentration. 

UJ The analyte was not detected above the reported sample quantitation limit. 
However, the reported quantitation limit is approximate and may or may not 
represent the actual limit of quantitation necessary to accurately and precisely 
measure the analyte in the sample. 

R The sample results are rejected due to serious deficiencies in the ability to 

analyze the sample and meet quality control criteria. The presence or absence 
of the analyte cannot be verified. 
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Table H1 

Sample Summary 

Building 1065 Site 

The Presidio of San Francisco, CA 



Site 
Sample ID 


Lab 
Sample ID 


Date 

Sampled 


Analyses 


Sample 
Type 


1065EX21 4(9.5) 


P31 1384-01 


17-Nov-03 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A), 
TOC (Walkley Black) 


Soil 


1065EX21 9(7.5) 


P31 1384-02 


17-Nov-03 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471 A) 


Soil 


1065EX21 5(8.5) 


P31 1384-03 


18-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX21 6(7.5) 


P31 1384-04 


18-Nov-03 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A), 
TOC (Walkley Black) 


Soil 


1065EX21 8(10.0) 


P31 1384-05 


18-Nov-03 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A), 
TOC (Walkley Black) 


Soil 


1065EX21 7(9.5) 


P31 1408-01 


19-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (6020, 7471 A) 


Soil 


1065EX220(9.0) 


P31 1408-02 


19-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (6020, 7471 A) 


Soil (1) 


DUP(031117) 


P31 1408-03 


19-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (6020, 7471 A) 


FD(1) 


1065EX221(9.5) 


P31 1408-04 


19-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (6020, 7471 A), TOC 
(Walkley Black) 


Soil 


1065EX238(6.5) 


P31 1408-05 


19-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX200(5.0) 


P31 1440-01 


20-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX239(4.5) 


P31 1440-02 


20-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX229(6.0) 


P31 1440-03 


20-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil (2) 


DUP031120 


P31 1440-04 


20-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


FD(2) 


1065EX201(5.5) 


P31 1440-05 


20-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX222(5.5) 


P31 1440-06 


20-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX223(9.5) 


P31 1474-01 


21-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX202(5.5) 


P31 1474-02 


21-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 


222RB223 


P31 1474-03 


21-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7470A) 


EB 


TB031121 


P31 1474-04 


21-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B) 


TB 


1065EX224(6.5) 


P31 1474-05 


21-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX2225(10.5) 


P31 1474-06 


21-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 


1065EX226(11.0) 


P31 151 1-01 


24-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 
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Table H1 

Sample Summary 

Building 1065 Site 

The Presidio of San Francisco, CA 



Site 
Sample ID 


Lab 
Sample ID 


Date 

Sampled 


Analyses 


Sample 
Type 


1065EX227(7.5) 


P31 151 1-02 


24-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 


1065EX203(6.5) 


P31 151 1-03 


24-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 


1065EX204(6.0) 


P31 151 1-04 


24-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 


1065EX228(13.0) 


P31 1553-01 


25-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX21 0(9.0) 


P31 1553-02 


25-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX21 1(9.0) 


P31 1553-03 


25-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 


1065EX230(6.5) 


P31 1553-04 


25-Nov-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX205(5.5) 


P31 2003-01 


1-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 


1065EX206(8.0) 


P31 2003-02 


1-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX207(8.0) 


P3 12003-03 


1-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 


1065EX209(8.0) 


P31 2003-04 


1-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 


1065EX231(9.0) 


P31 2003-05 


1-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil (3) 


1065EX232(6.0) 


P31 2003-06 


1-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 


1065EX233(9.5) 


P31 2003-07 


1-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX234(9.5) 


P31 2003-08 


1-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX235(9.5) 


P31 2003-09 


1-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


DUP031201 


P31 2003-10 


1-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


FD(3) 


1065EX21 2(8.0) 


P31 2205-01 


8-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX213(9.0) 


P31 2205-02 


8-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX208(8.0) 


P3 12205-03 


8-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil (4) 


1065EX236(9.0) 


P31 2205-04 


8-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A), 
TOC (Walkley Black) 


Soil 


1065EX237(8.0) 


P31 2205-05 


8-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


1065EX243(8.0) 


P31 2205-06 


8-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


Soil 


DUP(120803) 


P3 12205-07 


8-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B), TPH-Diesel/FO (801 5B), Title 22 Metals (601 0B, 6020, 7471 A) 


FD(4) 
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Table H1 

Sample Summary 

Building 1065 Site 

The Presidio of San Francisco, CA 



Site 
Sample ID 


Lab 
Sample ID 


Date 
Sampled 


Analyses 


Sample 
Type 


1065EX248(9.0) 


P3 12509-02 


17-Dec-03 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A) 


Soil 


TB(121703) 


P3 12509-04 


17-Dec-03 


VOCs (8260B), TPH-Gasoline (801 5B) 


TB 


1065EX241(5.0) 


P312512-01 


18-Dec-03 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A) 


Soil (5) 


DUP(121803) 


P31 251 2-02 


18-Dec-03 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A) 


FD(5) 


1065EX240(3.0) 


P312512-03 


18-Dec-03 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A) 


Soil 


1065EX242(5.0) 


P31 251 2-04 


1 8-Dec-03 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A) 


Soil 


1065EX245(9.0) 


P40 1369-01 


23-Jan-04 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A) 


Soil (6) 


DUP(040123) 


P401 369-02 


23-Jan-04 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A) 


FD(6) 


1065EX246(12.0) 


P401 369-03 


23-Jan-04 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A) 


Soil 


1065SP201 


P401383-01 


26-Jan-04 


TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A) 


Soil 


1065EX244(6.5) 


P40 1484-01 


30-Jan-04 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A) 


Soil 


1065EX247(10.5) 


P40 1484-02 


30-Jan-04 


VOCs (8260B), TPH-Gasoline (8015B), TPH-Diesel/FO (8015B), Title 22 Metals (6010B, 6020, 7471A) 


Soil 



TPH: Total Petroleum Hydrocarbons 
FO: Fuel Oil 
VOCs: Volatile Organic Compounds 
TOC: Total Organic Carbon 
FD: Field duplicate of previous numbered sample, (1), (2), etc. 
EB: Equipment Blank 
TB: Trip Blank 
BOLD: Bold typeface indicates samples/analyses that received full (Level IV) data validation 
Title 22 Metals: Sb, As, Ba, Be, Cd, Cr, Co, Cu, Pb, Mo, Ni, Se, Ag, Tl, V, Zn, Hg 



Checked by: 



Approved by: 



Mori 
7M£ 
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Table H2 

Qualified Data Summary 

Building 1065 Site 

The Presidio of San Francisco, CA 



Sample 
ID 


Lab 
ID 


Analysis 
Method 


Compound 


CAS Number 


Qualifier 


Reason 


1065EX21 4(9.5) 


P31 1384-01 


8260B 


Acetone 


67-64-1 


J+ 


CCV % D failure 


1065EX21 5(8.5) 


P31 1384-03 


8260B 


Acetone 


67-64-1 


J+ 


CCV % D failure 


1065EX223(9.5) 


P31 1474-01 


8260B 


Acetone 


67-64-1 


u 


Blank contamination 


1065EX223(9.5) 


P31 1474-01 


8260B 


2-Butanone 


78-93-3 


u 


Blank contamination 


1065EX202(5.5) 


P31 1474-02 


8260B 


Acetone 


67-64-1 


u 


Blank contamination 


1065EX202(5.5) 


P31 1474-02 


8260B 


2-Butanone 


78-93-3 


u 


Blank contamination 


222RB223 


P31 1474-03 


8260B 


Acetone 


67-64-1 


J- 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Benzene 


71-43-2 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Bromodichloro methane 


75-27-4 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


4-Methyl-2-pentanone 


108-10-1 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Bromoform 


75-25-2 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Bromomethane 


74-83-9 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Carbon disulfide 


75-15-0 


UJ 


Surrogate %R failure, CCV % D failure 


222RB223 


P31 1474-03 


8260B 


2-Hexanone 


591-78-6 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


1,1-Dichloroethene 


75-35-4 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Chlorobenzene 


108-90-7 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


1,1,1-Trichloroethane 


71-55-6 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


1 ,1 ,2,2-Tetrachloroethane 


79-34-5 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


1 ,1 ,2-Trichloroethane 


79-00-5 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


1,2-Dichloroethane 


107-06-2 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


1 ,2-Dichloroethene (total) 


540-59-0 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


1 ,2-Dichloropropane 


78-87-5 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


2-Butanone 


78-93-3 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


1,1-Dichloroethane 


75-34-3 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


o-Xylene 


95-47-6 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Styrene 


100-42-5 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Tetrachloroethene 


127-18-4 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Toluene 


1 08-88-3 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Trichloroethene 


79-01-6 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Vinyl acetate 


1 08-05-4 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Vinyl chloride 


75-01-4 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Carbon tetrachloride 


56-23-5 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Chloromethane 


74-87-3 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


trans-1 ,3-Dichloropropene 


10061-02-6 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Methylene chloride 


75-09-2 


J- 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Chloroethane 


75-00-3 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Chloroform 


67-66-3 


J- 


Surrogate percent recovery failure 
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Table H2 

Qualified Data Summary 

Building 1065 Site 

The Presidio of San Francisco, CA 



Sample 
ID 


Lab 
ID 


Analysis 
Method 


Compound 


CAS Number 


Qualifier 


Reason 


222RB223 


P31 1474-03 


8260B 


cis-1 ,3-Dichloropropene 


10061-01-5 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


m,p-Xylene 


S-MPXYL 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Methyl tert-butyl ether 


1634-04-4 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Dibromochloromethane 


124-48-1 


UJ 


Surrogate percent recovery failure 


222RB223 


P31 1474-03 


8260B 


Ethylbenzene 


100-41-4 


UJ 


Surrogate percent recovery failure 


TB031121 


P31 1474-04 


8260B 


Acetone 


67-64-1 


J+ 


Surrogate percent recovery failure 


TB031121 


P31 1474-04 


8260B 


Carbon disulfide 


75-15-0 


UJ 


CCV % D failure 


1065EX224(6.5) 


P31 1474-05 


8260B 


Acetone 


67-64-1 


u 


Blank contamination 


1065EX224(6.5) 


P31 1474-05 


8260B 


2-Butanone 


78-93-3 


u 


Blank contamination 


1065EX2225(10.5) 


P31 1474-06 


8260B 


Acetone 


67-64-1 


u 


Blank contamination 


1065EX2225(10.5) 


P31 1474-06 


8260B 


2-Butanone 


78-93-3 


u 


Blank contamination 


1065EX226(11.0) 


P31 151 1-01 


8260B 


Acetone 


67-64-1 


J+ 


Surrogate percent recovery failure 


1065EX226(11.0) 


P31 151 1-01 


8260B 


2-Butanone 


78-93-3 


J+ 


Surrogate percent recovery failure 


1065EX226(11.0) 


P31 151 1-01 


8260B 


Benzene 


71-43-2 


J+ 


Surrogate percent recovery failure 


1065EX226(11.0) 


P31 151 1-01 


8260B 


Methylene chloride 


75-09-2 


J+ 


Surrogate percent recovery failure 


1065EX226(11.0) 


P31 151 1-01 


8260B 


m,p-Xylene 


S-MPXYL 


J+ 


Surrogate percent recovery failure 


1065EX21 1(9.0) 


P31 1553-03 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX230(6.5) 


P31 1553-04 


8260B 


Toluene 


1 08-88-3 


J+ 


Surrogate percent recovery failure 


1065EX230(6.5) 


P31 1553-04 


8260B 


2-Butanone 


78-93-3 


J+ 


Surrogate percent recovery failure 


1065EX230(6.5) 


P31 1553-04 


8260B 


Acetone 


67-64-1 


J+ 


Surrogate percent recovery failure 


1065EX230(6.5) 


P31 1553-04 


8260B 


Benzene 


71-43-2 


J+ 


Surrogate percent recovery failure 


1065EX205(5.5) 


P31 2003-01 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX206(8.0) 


P31 2003-02 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX207(8.0) 


[ P31 2003-03 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX209(8.0) 


P31 2003-04 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX231(9.0) 


P31 2003-05 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX232(6.0) 


P31 2003-06 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX233(9.5) 


P31 2003-07 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX234(9.5) 


P31 2003-08 


8260B 


Methylene chloride 


75-09-2 


u 


Blank contamination 


1065EX234(9.5) 


P31 2003-08 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX235(9.5) 


P31 2003-09 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


DUP031201 


P31 2003-10 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX21 2(8.0) 


P31 2205-01 


8260B 


Bromomethane 


74-83-9 


UJ 


CCV % D failure 


1065EX21 2(8.0) 


P31 2205-01 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX21 2(8.0) 


P31 2205-01 


8260B 


2-Butanone 


78-93-3 


UJ 


CCV % D failure 


1065EX21 2(8.0) 


P31 2205-01 


8260B 


2-Chloroethyl vinyl ether 


110-75-8 


UJ 


CCV % D failure 


1065EX21 3(9.0) 


P31 2205-02 


8260B 


Bromomethane 


74-83-9 


UJ 


CCV % D failure 


1065EX21 3(9.0) 


P31 2205-02 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 
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Table H2 

Qualified Data Summary 

Building 1065 Site 

The Presidio of San Francisco, CA 



Sample 
ID 


Lab 
ID 


Analysis 
Method 


Compound 


CAS Number 


Qualifier 


Reason 


1065EX213(9.0) 


P31 2205-02 


8260B 


2-Butanone 


78-93-3 


J- 


CCV % D failure 


1065EX213(9.0) 


P31 2205-02 


8260B 


2-Chloroethyl vinyl ether 


110-75-8 


UJ 


CCV % D failure 


1065EX208(8.0) 


P31 2205-03 


8260B 


2-Butanone 


78-93-3 


u 


Blank contamination 


1065EX236(9.0) 


P31 2205-04 


8260B 


Bromomethane 


74-83-9 


UJ 


CCV % D failure 


1065EX236(9.0) 


P31 2205-04 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX236(9.0) 


P31 2205-04 


8260B 


2-Butanone 


78-93-3 


J- 


CCV % D failure 


1065EX236(9.0) 


P31 2205-04 


8260B 


2-Chloroethyl vinyl ether 


110-75-8 


UJ 


CCV % D failure 


1065EX237(8.0) 


P31 2205-05 


8260B 


Bromomethane 


74-83-9 


UJ 


CCV % D failure 


1065EX237(8.0) 


P31 2205-05 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX237(8.0) 


P31 2205-05 


8260B 


2-Butanone 


78-93-3 


J- 


CCV % D failure 


1065EX237(8.0) 


P31 2205-05 


8260B 


2-Chloroethyl vinyl ether 


110-75-8 


UJ 


CCV % D failure 


1065EX243(8.0) 


P31 2205-06 


8260B 


Bromomethane 


74-83-9 


UJ 


CCV % D failure 


1065EX243(8.0) 


P31 2205-06 


8260B 


Acetone 


67-64-1 


J- 


CCV % D failure 


1065EX243(8.0) 


P31 2205-06 


8260B 


2-Butanone 


78-93-3 


UJ 


CCV % D failure 


1065EX243(8.0) 


P31 2205-06 


8260B 


2-Chloroethyl vinyl ether 


110-75-8 


UJ 


CCV % D failure 


237RB248 


P31 2509-01 


8260B 


Chloroform 


67-66-3 


u 


Blank contamination 


237RB248 


P31 2509-01 


8260B 


Acetone 


67-64-1 


R 


Averaqe relative response factor < 0.05 


237RB248 


P31 2509-01 


8260B 


Vinyl acetate 


1 08-05-4 


R 


Averaqe relative response factor < 0.05 


237RB248 


P31 2509-01 


8260B 


Bromomethane 


74-83-9 


UJ 


CCV % D failure 


1065EX248(9.0) 


P312509-02RE1 


8260B 


Acetone 


67-64-1 


UJ 


Blank contamination, CCV % D failure 


TB(121703) 


P31 2509-04 


8260B 


Chloroform 


67-66-3 


U 


Blank contamination 


TB(121703) 


P31 2509-04 


8260B 


Trichloroethene 


79-01-6 


U 


Blank contamination 


TB(121703) 


P31 2509-04 


8260B 


Acetone 


67-64-1 


R 


Averaqe relative response factor < 0.05 


TB(121703) 


P31 2509-04 


8260B 


Vinyl acetate 


1 08-05-4 


R 


Averaqe relative response factor < 0.05 


1065EX241(5.0) 


P31 251 2-01 


8260B 


Acetone 


67-64-1 


UJ 


Blank contamination, CCV % D failure 


DUP(121803) 


P31 251 2-02 


8260B 


Acetone 


67-64-1 


UJ 


Blank contamination, CCV % D failure 


1065EX240(3.0) 


P31 251 2-03 


8260B 


Acetone 


67-64-1 


UJ 


CCV % D failure 


1065EX242(5.0) 


P31 251 2-04 


8260B 


Acetone 


67-64-1 


UJ 


CCV % D failure 


1065EX245(9.0) 


P401 369-01 


8260B 


Bromomethane 


74-83-9 


UJ 


CCV % D failure 


1065EX245(9.0) 


P401 369-01 


8260B 


Methylene chloride 


75-09-2 


J- 


CCV % D failure 


DUP(040123) 


P401 369-02 


8260B 


Bromomethane 


74-83-9 


UJ 


CCV % D failure 


DUP(040123) 


P401 369-02 


8260B 


Methylene chloride 


75-09-2 


J- 


CCV % D failure 


1065EX246(12.0) 


P401 369-03 


8260B 


Bromomethane 


74-83-9 


UJ 


CCV % D failure 


1065EX246(12.0) 


P401 369-03 


8260B 


Methylene chloride 


75-09-2 


UJ 


CCV % D failure 


1065EX244(6.5) 


P40 1484-01 


8260B 


2-Chloroethyl vinyl ether 


110-75-8 


UJ 


CCV % D failure 


1065EX247(10.5) 


P40 1484-02 


8260B 


2-Chloroethyl vinyl ether 


110-75-8 


UJ 


CCV % D failure 


1065EX21 4(9.5) 


P31 1384-01 


801 5B- Volatile 


Gasoline 


8006-61-9 


U 


Blank contamination 


1065EX21 9(7.5) 


P31 1384-02 


801 5B- Volatile 


Gasoline 


8006-61-9 


U 


Blank contamination 
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Sample 
ID 
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ID 
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Method 


Compound 


CAS Number 


Qualifier 


Reason 


1065EX21 5(8.5) 


P31 1384-03 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX21 7(9.5) 


P31 1408-01 


801 5B- Volatile 


Gasoline 


8006-61-9 


UJ 


Blank contamination, MS/MSD %R failure 


1065EX220(9.0) 


P31 1408-02 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


DUP(031117) 


P31 1408-03 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX239(4.5) 


P31 1440-02 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX229(6.0) 


P31 1440-03 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


DUP031120 


P31 1440-04 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX201(5.5) 


P31 1440-05 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX223(9.5) 


P31 1474-01 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX224(6.5) 


P31 1474-05 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX2225(10.5) 


P31 1474-06 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX228(13.0) 


P31 1553-01 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX21 0(9.0) 


P31 1553-02 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX21 1(9.0) 


P31 1553-03 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX205(5.5) 


P31 2003-01 


801 5B- Volatile 


Gasoline 


8006-61-9 


UJ 


Blank contamination, MS/MSD %R failure 


1065EX231(9.0) 


P31 2003-05 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX232(6.0) 


P31 2003-06 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX233(9.5) 


P31 2003-07 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX234(9.5) 


P31 2003-08 


801 5B- Volatile 


Unknown HCs as Gasoline 


S-UNKF 


R 


Surrogate percent recovery < 30% 


1065EX234(9.5) 


P31 2003-08 


801 5B- Volatile 


Gasoline 


8006-61-9 


R 


Surroqate percent recovery < 30% 


DUP031201 


P31 2003-10 


801 5B- Volatile 


Gasoline 


8006-61-9 


U 


Blank contamination 


1065EX21 2(8.0) 


P31 2205-01 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX21 3(9.0) 


P31 2205-02 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX236(9.0) 


[ P31 2205-04 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX243(8.0) 


P31 2205-06 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


237RB248 


P31 2509-01 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


TB(121703) 


P31 2509-04 


801 5B- Volatile 


Gasoline 


8006-61-9 


u 


Blank contamination 


1065EX240(3.0) 


P31 251 2-03 


801 5B- Volatile 


Gasoline 


8006-61-9 


UJ 


Blank contamination, MS/MSD %R failure 


DUP(040123) 


P401 369-02 


801 5B- Volatile 


Unknown HCs as Gasoline 


S-UNKF 


R 


Surroqate percent recovery < 30% 


DUP(040123) 


P401 369-02 


801 5B- Volatile 


Gasoline 


8006-61-9 


R 


Blank contamination, Surroqate %R < 30% 


1065EX246(12.0) 


P401 369-03 


801 5B- Volatile 


Gasoline 


8006-61-9 


U 


Blank contamination 


1065SP201 


P40 1383-01 


801 5B- Volatile 


TPH-Gasoline 8006-61-9 


U 


Blank contamination 


1065EX244(6.5) 


P40 1484-01 


801 5B- Volatile 


Gasoline 


8006-61-9 


U 


Blank contamination 


1065EX247(10.5) 


P40 1484-02 


801 5B- Volatile 


Gasoline 


8006-61-9 


U 


Blank contamination 


1065EX21 4(9.5) 


P31 1384-01 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


U 


Blank contamination 


1065EX21 5(8.5) 


P31 1384-03 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


U 


Blank contamination 


1065EX21 6(7.5) 


P31 1384-04 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


U 


Blank contamination 


DUP(031117) 


P31 1408-03 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 & S-UNkFC12C24 


U 


Blank contamination 


1065EX221(9.5) 


P31 1408-04 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 & S-UNKFC12C24 


u 


Blank contamination 
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Sample 
ID 


Lab 
ID 


Analysis 
Method 


Compound 


CAS Number 


Qualifier 


Reason 


1065EX202(5.5) 


P311474-02RE 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 & S-UNKFC12C24 


u 


Blank contamination 


1065EX226(11.0) 


P31 151 1-01 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX203(6.5) 


P31 151 1-03 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX204(6.0) 


P31 151 1-04 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX228(13.0) 


P31 1553-01 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX228(13.0) 


P31 1553-01 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX21 0(9.0) 


P31 1553-02 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 & S-UNKFC12C24 


u 


Blank contamination 


1065EX21 0(9.0) 


P31 1553-02 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX21 1(9.0) 


P31 1553-03 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX21 1(9.0) 


P31 1553-03 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX230(6.5) 


P31 1553-04 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX230(6.5) 


P31 1553-04 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX205(5.5) 


P31 2003-01 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX207(8.0) 


P31 2003-03 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX209(8.0) 


P31 2003-04 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX231(9.0) 


P31 2003-05 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX232(6.0) 


P31 2003-06 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX234(9.5) 


P31 2003-08 


8015B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


DUP031201 


P31 2003-10 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX21 2(8.0) 


P31 2205-01 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX21 2(8.0) 


P31 2205-01 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX236(9.0) 


P31 2205-04 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX237(8.0) 


P31 2205-05 


801 5B-Extractable 


Diesel & Unknown Fuel HCs 


68334-30-5 8 S-UNKFC12C24 


u 


Blank contamination 


1065EX237(8.0) 


[ P31 2205-05 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX243(8.0) 


P31 2205-06 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


DUP(120803) 


P31 2205-07 


801 5B-Extractable 


Diesel 


68334-30-5 


J+ 


MS/MSD %R failure 


1065EX248(9.0) 


P31 2509-02 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX248(9.0) 


P31 2509-02 


801 5B-Extractable 


Unknown Fuel HCs 


S-UNKFC12C24 


u 


Blank contamination 


1065EX241(5.0) 


P31 251 2-01 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX241(5.0) 


P31 251 2-01 


801 5B-Extractable 


Unknown Fuel HCs 


S-UNKFC12C24 


u 


Blank contamination 


DUP(121803) 


P31 251 2-02 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


DUP(121803) 


P31 251 2-02 


801 5B-Extractable 


Unknown Fuel HCs 


S-UNKFC12C24 


u 


Blank contamination 


1065EX240(3.0) 


P31 251 2-03 


801 5B-Extractable 


Unknown Fuel HCs 


S-UNKFC12C24 


u 


Blank contamination 


1065EX242(5.0) 


P31 251 2-04 


8015B-Extractable 


Unknown Fuel HCs 


S-UNKFC12C24 


u 


Blank contamination 


1065EX245(9.0) 


P401 369-01 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX245(9.0) 


P401 369-01 


801 5B-Extractable 


Unknown Fuel HCs 


S-UNKFC12C24 


u 


Blank contamination 


DUP(040123) 


P401 369-02 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


DUP(040123) 


P401 369-02 


801 5B-Extractable 


Unknown Fuel HCs 


S-UNKFC12C24 


u 


Blank contamination 
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ID 
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Compound 
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Qualifier 
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1065EX246(12.0) 


P401 369-03 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX246(12.0) 


P401 369-03 


801 5B-Extractable 


Unknown Fuel HCs 


S-UNKFC12C24 


u 


Blank contamination 


1065SP201 


P40 1383-01 


801 5B-Extractable 


Diesel 


68334-30-5 


u 


Blank contamination 


1065SP201 


P40 1383-01 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065SP201 


P40 1383-01 


801 5B-Extractable 


Unknown Fuel HCs 


S-UNKFC12C24 


u 


Blank contamination 


1065EX244(6.5) 


P40 1484-01 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX244(6.5) 


P40 1484-01 


801 5B-Extractable 


Unknown Fuel HCs 


S-UNKFC12C24 


u 


Blank contamination 


1065EX247(10.5) 


P40 1484-02 


801 5B-Extractable 


Fuel Oil 


S-FOC24C36 


u 


Blank contamination 


1065EX247(10.5) 


P40 1484-02 


801 5B-Extractable 


Unknown Fuel HCs 


S-UNKFC12C24 


u 


Blank contamination 


1065EX21 4(9.5) 


P31 1384-01 


EPA 601 OB 


Barium 


7440-39-3 


J- 


MS/MSD %R failure 


1065EX21 4(9.5) 


P31 1384-01 


EPA 601 0B 


Cobalt 


7440-48-4 


J+ 


MS/MSD %R failure 


1065EX21 4(9.5) 


P31 1384-01 


EPA 601 0B 


Nickel 


7440-02-0 


J+ 


MS/MSD %R failure 


1065EX21 4(9.5) 


P31 1384-01 


EPA 601 0B 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


1065EX21 4(9.5) 


P31 1384-01 


EPA 601 0B 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX21 9(7.5) 


P31 1384-02 


EPA 601 0B 


Barium 


7440-39-3 


J- 


MS/MSD %R failure 


1065EX21 9(7.5) 


P31 1384-02 


EPA 601 OB 


Cobalt 


7440-48-4 


J+ 


MS/MSD %R failure 


1065EX21 9(7.5) 


P31 1384-02 


EPA 601 OB 


Nickel 


7440-02-0 


J+ 


MS/MSD %R failure 


1065EX21 9(7.5) 


P31 1384-02 


EPA 601 OB 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


1065EX21 9(7.5) 


P31 1384-02 


EPA 601 OB 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX21 5(8.5) 


P31 1384-03 


EPA 601 OB 


Barium 


7440-39-3 


J- 


MS/MSD %R failure 


1065EX21 5(8.5) 


P31 1384-03 


EPA 601 OB 


Cobalt 


7440-48-4 


J+ 


MS/MSD %R failure 


1065EX21 5(8.5) 


P31 1384-03 


EPA 601 OB 


Nickel 


7440-02-0 


J+ 


MS/MSD %R failure 


1065EX21 5(8.5) 


[ P31 1384-03 


EPA 601 OB 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


1065EX21 5(8.5) 


P31 1384-03 


EPA 601 OB 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX21 6(7.5) 


P31 1384-04 


EPA 601 OB 


Barium 


7440-39-3 


J- 


MS/MSD %R failure 


1065EX21 6(7.5) 


P31 1384-04 


EPA 601 OB 


Cobalt 


7440-48-4 


J+ 


MS/MSD %R failure 


1065EX21 6(7.5) 


P31 1384-04 


EPA 601 OB 


Nickel 


7440-02-0 


J+ 


MS/MSD %R failure 


1065EX21 6(7.5) 


P31 1384-04 


EPA 601 OB 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


1065EX21 6(7.5) 


P31 1384-04 


EPA 601 OB 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX218(10.0) 


P31 1384-05 


EPA 601 OB 


Barium 


7440-39-3 


J- 


MS/MSD %R failure 


1065EX218(10.0) 


P31 1384-05 


EPA 601 OB 


Cobalt 


7440-48-4 


J+ 


MS/MSD %R failure 


1065EX218(10.0) 


P31 1384-05 


EPA 601 OB 


Nickel 


7440-02-0 


J+ 


MS/MSD %R failure 


1065EX218(10.0) 


P31 1384-05 


EPA 601 OB 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


1065EX218(10.0) 


P31 1384-05 


EPA 601 OB 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX200(5.0) 


P31 1440-01 


EPA 601 OB 


Arsenic 


7440-38-2 


J- 


MS/MSD %R failure 


1065EX239(4.5) 


P31 1440-02 


EPA 601 OB 


Arsenic 


7440-38-2 


J- 


MS/MSD %R failure 


1065EX229(6.0) 


P31 1440-03 


EPA 601 OB 


Arsenic 


7440-38-2 


J- 


MS/MSD %R failure 


DUP031120 


P31 1440-04 


EPA 601 OB 


Arsenic 


7440-38-2 


J- 


MS/MSD %R failure 


1065EX201(5.5) 


P31 1440-05 


EPA 601 OB 


Arsenic 


7440-38-2 


J- 


MS/MSD %R failure 
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1065EX222(5.5) 


P31 1440-06 


EPA 601 OB 


Arsenic 


7440-38-2 


J- 


MS/MSD %R failure 


1065EX223(9.5) 


P31 1474-01 


EPA 601 0B 


Barium 


7440-39-3 


J+ 


MS/MSD %R failure 


1065EX202(5.5) 


P31 1474-02 


EPA 601 0B 


Barium 


7440-39-3 


J+ 


MS/MSD %R failure 


222RB223 


P31 1474-03 


EPA 601 0B 


Nickel 


7440-02-0 


u 


Blank contamination 


1065EX224(6.5) 


P31 1474-05 


EPA 601 0B 


Barium 


7440-39-3 


J+ 


MS/MSD %R failure 


1065EX2225(10.5) 


P31 1474-06 


EPA 601 0B 


Barium 


7440-39-3 


J+ 


MS/MSD %R failure 


1065EX226(11.0) 


P31 151 1-01 


EPA 601 OB 


Chromium 


7440-47-3 


J- 


MS/MSD %R failure 


1065EX227(7.5) 


P31 151 1-02 


EPA 601 OB 


Chromium 


7440-47-3 


J- 


MS/MSD %R failure 


1065EX203(6.5) 


P31 151 1-03 


EPA 601 OB 


Chromium 


7440-47-3 n 


J- 


MS/MSD %R failure 


1065EX204(6.0) 


P31 151 1-04 


EPA 601 OB 


Chromium 


7440-47-3 


J- 


MS/MSD %R failure 


1065EX248(9.0) 


P31 2509-02 


EPA 601 OB 


Barium 


7440-39-3 


J- 


MS/MSD %R failure 


1065EX248(9.0) 


P31 2509-02 


EPA 601 OB 


Chromium 


7440-47-3 


J- 


MS/MSD %R failure 


1065EX248(9.0) 


P31 2509-02 


EPA 601 OB 


Nickel 


7440-02-0 


J- 


MS/MSD %R failure 


1065EX248(9.0) 


P31 2509-02 


EPA 601 OB 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX248(9.0) 


P31 2509-02 


EPA 601 OB 


Lead 


7439-92-1 


u 


Blank contamination 


1065EX241(5.0) 


P31 251 2-01 


EPA 601 OB 


Barium 


7440-39-3 


J- 


MS/MSD %R failure 


1065EX241(5.0) 


P31 251 2-01 


EPA 601 OB 


Chromium 


7440-47-3 


J- 


MS/MSD %R failure 


1065EX241(5.0) 


P31 251 2-01 


EPA 601 OB 


Nickel 


7440-02-0 


J- 


MS/MSD %R failure 


1065EX241(5.0) 


P31 251 2-01 


EPA 601 OB 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX241(5.0) 


P31 251 2-01 


EPA 601 OB 


Lead 


7439-92-1 


u 


Blank contamination 


DUP(121803) 


P31 251 2-02 


EPA 601 OB 


Barium 


7440-39-3 


J- 


MS/MSD %R failure 


DUP(121803) 


P31 251 2-02 


EPA 601 OB 


Chromium 


7440-47-3 


J- 


MS/MSD %R failure 


DUP(121803) 


P31 251 2-02 


EPA 601 OB 


Nickel 


7440-02-0 


J- 


MS/MSD %R failure 


DUP(121803) 


P31 251 2-02 


EPA 601 OB 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


DUP(121803) 


P31 251 2-02 


EPA 601 OB 


Lead 


7439-92-1 


u 


Blank contamination 


1065EX240(3.0) 


P31 251 2-03 


EPA 601 OB 


Barium 


7440-39-3 


J- 


MS/MSD %R failure 


1065EX240(3.0) 


P31 251 2-03 


EPA 601 OB 


Chromium 


7440-47-3 


J- 


MS/MSD %R failure 


1065EX240(3.0) 


P31 251 2-03 


EPA 601 OB 


Nickel 


7440-02-0 


J- 


MS/MSD %R failure 


1065EX240(3.0) 


P31 251 2-03 


EPA 601 OB 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX242(5.0) 


P31 251 2-04 


EPA 601 OB 


Barium 


7440-39-3 


J- 


MS/MSD %R failure 


1065EX242(5.0) 


P31 251 2-04 


EPA 601 OB 


Chromium 


7440-47-3 


J- 


MS/MSD %R failure 


1065EX242(5.0) 


[ P31 251 2-04 


EPA 601 OB 


Nickel 


7440-02-0 


J- 


MS/MSD %R failure 


1065EX242(5.0) 


P31 251 2-04 


EPA 601 OB 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX242(5.0) 


P31 251 2-04 


EPA 601 OB 


Lead 


7439-92-1 


u 


Blank contamination 


1065EX245(9.0) 


P401 369-01 


EPA 601 OB 


Chromium 


7440-47-3 


J+ 


MS/MSD %R failure 


1065EX245(9.0) 


P401 369-01 


EPA 601 OB 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


DUP(040123) 


P401 369-02 


EPA 601 OB 


Chromium 


7440-47-3 


J+ 


MS/MSD %R failure 


DUP(040123) 


P401 369-02 


EPA 601 OB 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 
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1065EX246(12.0) 


P401 369-03 


EPA 601 OB 


Chromium 


7440-47-3 


J+ 


MS/MSD %R failure 


1065EX246(12.0) 


P401 369-03 


EPA 601 0B 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


1065SP201 


P40 1383-01 


EPA 601 0B 


Barium 


7440-39-3 


J- 


MS/MSD %R failure 


1065SP201 


P40 1383-01 


EPA 601 0B 


Copper 


7440-50-8 


J- 


MS/MSD %R failure 


1065SP201 


P40 1383-01 


EPA 601 0B 


Nickel 


7440-02-0 


J- 


MS/MSD %R failure 


1065SP201 


P40 1383-01 


EPA 601 0B 


Silver 


7440-22-4 


UJ 


MS/MSD %R failure, MS/MSD RPD failure 


1065SP201 


P40 1383-01 


EPA 601 OB 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX244(6.5) 


P40 1484-01 


EPA 601 OB 


Barium 


7440-39-3 


J+ 


MS/MSD %R failure 


1065EX244(6.5) 


P40 1484-01 


EPA 601 OB 


Chromium 


7440-47-3 


J+ 


MS/MSD %R failure 


1065EX244(6.5) 


P40 1484-01 


EPA 601 OB 


Nickel 


7440-02-0 


J+ 


MS/MSD %R failure 


1065EX244(6.5) 


P40 1484-01 


EPA 601 OB 


Silver 


7440-22-4 


UJ 


MS/MSD %R failure 


1065EX247(10.5) 


P40 1484-02 


EPA 601 OB 


Barium 


7440-39-3 


J+ 


MS/MSD %R failure 


1065EX247(10.5) 


P40 1484-02 


EPA 601 OB 


Chromium 


7440-47-3 


J+ 


MS/MSD %R failure 


1065EX247(10.5) 


P40 1484-02 


EPA 601 OB 


Nickel 


7440-02-0 


J+ 


MS/MSD %R failure 


1065EX247(10.5) 


P40 1484-02 


EPA 601 OB 


Silver 


7440-22-4 


UJ 


MS/MSD %R failure 


1065EX21 4(9.5) 


P31 1384-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX21 9(7.5) 


P31 1384-02 


EPA 6020 


Antimony 


7440-36-0 


J- 


MS/MSD %R failure 


1065EX21 5(8.5) 


P31 1384-03 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX21 6(7.5) 


P31 1384-04 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX218(10.0) 


P31 1384-05 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX21 7(9.5) 


P31 1408-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX21 7(9.5) 


P31 1408-01 


EPA 6020 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


1065EX21 7(9.5) 


P31 1408-01 


EPA 6020 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX220(9.0) 


P31 1408-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX220(9.0) 


P31 1408-02 


EPA 6020 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


1065EX220(9.0) 


P31 1408-02 


EPA 6020 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


DUP(031117) 


P31 1408-03 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


DUP(031117) 


P31 1408-03 


EPA 6020 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


DUP(031117) 


P31 1408-03 


EPA 6020 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX221(9.5) 


P31 1408-04 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX221(9.5) 


P31 1408-04 


EPA 6020 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


1065EX221(9.5) 


P31 1408-04 


EPA 6020 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX238(6.5) 


[ P31 1408-05 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX238(6.5) 


P31 1408-05 


EPA 6020 


Vanadium 


7440-62-2 


J+ 


MS/MSD %R failure 


1065EX238(6.5) 


P31 1408-05 


EPA 6020 


Zinc 


7440-66-6 


J- 


MS/MSD %R failure 


1065EX200(5.0) 


P31 1440-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX239(4.5) 


P31 1440-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX229(6.0) 


P31 1440-03 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


DUP031120 


P31 1440-04 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 
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Table H2 

Qualified Data Summary 

Building 1065 Site 

The Presidio of San Francisco, CA 



Sample 
ID 


Lab 
ID 


Analysis 
Method 


Compound 


CAS Number 


Qualifier 


Reason 


1065EX201(5.5) 


P31 1440-05 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX222(5.5) 


P31 1440-06 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX223(9.5) 


P31 1474-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX223(9.5) 


P31 1474-01 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX202(5.5) 


P31 1474-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX202(5.5) 


P31 1474-02 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


222RB223 


P31 1474-03 


EPA 6020 


Selenium 


7782-49-2 


UJ 


MS/MSD %R failure 


1065EX224(6.5) 


P31 1474-05 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX224(6.5) 


P31 1474-05 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX2225(10.5) 


P31 1474-06 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX2225(10.5) 


P31 1474-06 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX226(11.0) 


P31 151 1-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX226(11.0) 


P31 151 1-01 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX227(7.5) 


P31 151 1-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX227(7.5) 


P31 151 1-02 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX203(6.5) 


P31 151 1-03 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX203(6.5) 


P31 151 1-03 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX204(6.0) 


P31 151 1-04 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX204(6.0) 


P31 151 1-04 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX228(13.0) 


P31 1553-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX228(13.0) 


P31 1553-01 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX21 0(9.0) 


P31 1553-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX21 1(9.0) 


P31 1553-03 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX21 1(9.0) 


[ P31 1553-03 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX230(6.5) 


P31 1553-04 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX230(6.5) 


[ P31 1553-04 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX205(5.5) 


P31 2003-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX206(8.0) 


P31 2003-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX207(8.0) 


P31 2003-03 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX207(8.0) 


P31 2003-03 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX209(8.0) 


P31 2003-04 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX209(8.0) 


P31 2003-04 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX231(9.0) 


P31 2003-05 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX231(9.0) 


P31 2003-05 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX232(6.0) 


P31 2003-06 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX232(6.0) 


P31 2003-06 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX233(9.5) 


P31 2003-07 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX233(9.5) 


P31 2003-07 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 
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Table H2 

Qualified Data Summary 

Building 1065 Site 

The Presidio of San Francisco, CA 



Sample 
ID 


Lab 
ID 


Analysis 
Method 


Compound 


CAS Number 


Qualifier 


Reason 


1065EX234(9.5) 


P31 2003-08 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX234(9.5) 


P31 2003-08 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX235(9.5) 


P31 2003-09 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX235(9.5) 


P31 2003-09 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


DUP031201 


P31 2003-10 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX21 2(8.0) 


P31 2205-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX21 2(8.0) 


P31 2205-01 


EPA 6020 


Beryllium 


7440-41-7 


J- 


MS/MSD %R failure 


1065EX21 2(8.0) 


P31 2205-01 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX213(9.0) 


P31 2205-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX21 3(9.0) 


P31 2205-02 


EPA 6020 


Beryllium 


7440-41-7 


J- 


MS/MSD %R failure 


1065EX21 3(9.0) 


P31 2205-02 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX208(8.0) 


P31 2205-03 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX208(8.0) 


P31 2205-03 


EPA 6020 


Beryllium 


7440-41-7 


J- 


MS/MSD %R failure 


1065EX208(8.0) 


P31 2205-03 


EPA 6020 


Molybdenum 


7439-98-7 


u 


Blank contamination 


1065EX236(9.0) 


P31 2205-04 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX236(9.0) 


P31 2205-04 


EPA 6020 


Beryllium 


7440-41-7 


J- 


MS/MSD %R failure 


1065EX237(8.0) 


P31 2205-05 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX237(8.0) 


P31 2205-05 


EPA 6020 


Beryllium 


7440-41-7 


J- 


MS/MSD %R failure 


1065EX243(8.0) 


P31 2205-06 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX243(8.0) 


P31 2205-06 


EPA 6020 


Beryllium 


7440-41-7 


J- 


MS/MSD %R failure 


1065EX243(8.0) 


P31 2205-06 


EPA 6020 


Molybdenum 


7439-98-7 


u 


Blank contamination 


DUP(120803) 


P31 2205-07 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


DUP(120803) 


P31 2205-07 


EPA 6020 


Beryllium 


7440-41-7 


J- 


MS/MSD %R failure 


1065EX248(9.0) 


P31 2509-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX241(5.0) 


P31 251 2-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


DUP(121803) 


P31 251 2-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX240(3.0) 


P31 251 2-03 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX242(5.0) 


P31 251 2-04 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX245(9.0) 


P401 369-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX245(9.0) 


P401 369-01 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


DUP(040123) 


P401 369-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


DUP(040123) 


[ P401 369-02 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX246(12.0) 


P401 369-03 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX246(12.0) 


P401 369-03 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX244(6.5) 


P40 1484-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX244(6.5) 


P40 1484-01 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX247(10.5) 


P40 1484-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX247(10.5) 


P40 1484-02 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 
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Table H2 

Qualified Data Summary 

Building 1065 Site 

The Presidio of San Francisco, CA 



Sample 
ID 


Lab 
ID 


Analysis 
Method 


Compound 


CAS Number 


Qualifier 


Reason 


1065EX244(6.5) 


P40 1484-01 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX244(6.5) 


P40 1484-01 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX247(10.5) 


P40 1484-02 


EPA 6020 


Antimony 


7440-36-0 


UJ 


MS/MSD %R failure 


1065EX247(10.5) 


P401 484-02 


EPA 6020 


Thallium 


7440-28-0 


u 


Blank contamination 


1065EX214(9.5) 


P3 11384-01 


EPA 7471 A 


Mercury 


7439-97-6 


u 


Blank contamination 


1065EX21 5(8.5) 


P3 11384-03 


EPA 7471 A 


Mercury 


7439-97-6 


u 


Blank contamination 


1065EX21 7(9.5) 


P31 1408-01 


EPA 7471 A 


Mercury 


7439-97-6 


u 


Blank contamination 


DUP(031117) 


P31 1408-03 


EPA 7471 A 


Mercury 


7439-97-6 


u 


Blank contamination 


1065EX22K9.5) 


P31 1408-04 


EPA 7471 A 


Mercury 


7439-97-6 


u 


Blank contamination 


1065EX238(6.5) 


P31 1408-05 


EPA 7471 A 


Mercury 


7439-97-6 


u 


Blank contamination 


1065EX212(8.0) 


P31 2205-01 


EPA 7471 A 


Mercury 


7439-97-6 


J- 


MS/MSD %R failure 


1065EX21 3(9.0) 


P31 2205-02 


EPA 7471 A 


Mercury 


7439-97-6 


J- 


MS/MSD %R failure 


1065EX208(8.0) 


P31 2205-03 


EPA 7471 A 


Mercury 


7439-97-6 


J- 


MS/MSD %R failure 


1065EX236(9.0) 


P31 2205-04 


EPA 7471 A 


Mercury 


7439-97-6 


J- 


MS/MSD %R failure 


1065EX237(8.0) 


P31 2205-05 


EPA 7471 A 


Mercury 


7439-97-6 


J- 


MS/MSD %R failure 


1065EX243(8.0) 


P31 2205-06 


EPA 7471 A 


Mercury 


7439-97-6 


J- 


MS/MSD %R failure 


DUP(1 20803) 


P31 2205-07 


EPA 7471 A 


Mercury 


7439-97-6 


J- 


MS/MSD %R failure 


1065EX248(9.0) 


P31 2509-02 


EPA 7471 A 


Mercury 


7439-97-6 


J+ 


MS/MSD %R failure 


1065EX24 1(5.0) 


P31 2512-01 


EPA 7471 A 


Mercury 


7439-97-6 


J+ 


MS/MSD %R failure 


DUP(121803) 


P31 2512-02 


EPA 7471 A 


Mercury 


7439-97-6 


J+ 


MS/MSD %R failure 


1065EX240(3.0) 


P31 2512-03 


EPA 7471 A 


Mercury 


7439-97-6 


J+ 


MS/MSD %R failure 


1065EX242(5.0) 


P31 2512-04 


EPA 7471 A 


Mercury 


7439-97-6 


J+ 


MS/MSD %R failure 



Checked by: 



U: The sample result was changed to non-detect (U) due to blank contamination. 
UJ: The quantitation limit is considered an estimated value for this non-detected analyte. 

J-: The sample result is considered an estimated value with a low bias. 
J+: The sample result is considered an estimated value with a high bias. 

R: The sample result is rejected and is not usable, due to a serious QC failure. 



Approved by: 



(RJH 
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Table H3 

Summary of Field Duplicates 

Building 1065 Site 

The Presidio of San Francisco, CA 



Original 
Sample # 


Lab 
ID 


Matrix 


Compound 


Orig. 
Results 


Duplicate 
Sample # 


Lab 
ID 


Dup. 
Results 


RPD 


1065EX220(9.0) 


P31 1408-02 


Soil 


Acetone 


29 


DUP(031117) 


P31 1408-03 


25 


15% 


1065EX220(9.0) 


P31 1408-02 


Soil 


2-Butanone 


5.6 


DUP(031117) 


P31 1408-03 


5.5 


2% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Chloroethane 


0.69 


DUP(031117) 


P31 1408-03 


ND<6.3 


NA 


1065EX220(9.0) 


P31 1408-02 


Soil 


Gasoline 


65 


DUP(031117) 


P31 1408-03 


29 


NC 


1065EX220(9.0) 


P31 1408-02 


Soil 


Unknown Fuel HCs 


ND<21 


DUP(031117) 


P31 1408-03 


ND<21 


NA 


1065EX220(9.0) 


P31 1408-02 


Soil 


Diesel 


ND<1.3 


DUP(031117) 


P31 1408-03 


2.1 


NA 


1065EX220(9.0) 


P31 1408-02 


Soil 


Fuel Oil 


ND<1.1 


DUP(031117) 


P31 1408-03 


3.0 


NA 


1065EX220(9.0) 


P31 1408-02 


Soil 


Unknown Fuel HCs 


ND<1.3 


DUP(031117) 


P31 1408-03 


2.1 


NA 


1065EX220(9.0) 


P31 1408-02 


Soil 


Silver 


0.037 


DUP(031117) 


P31 1408-03 


0.049 


-28% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Arsenic 


3.6 


DUP(031117) 


P31 1408-03 


2.2 


48% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Barium 


83 


DUP(031117) 


P31 1408-03 


79 


5% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Beryllium 


0.27 


DUP(031117) 


P31 1408-03 


0.27 


0% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Cadmium 


0.23 


DUP(031117) 


P31 1408-03 


0.21 


9% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Cobalt 


21 


DUP(031117) 


P31 1408-03 


10 


71% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Chromium 


77 


DUP(031117) 


P31 1408-03 


86 


-1 1 % 


1065EX220(9.0) 


P31 1408-02 


Soil 


Copper 


11 


DUP(031117) 


P31 1408-03 


10 


10% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Mercury 


0.035 


DUP(031117) 


P31 1408-03 


0.022 


46% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Molybdenum 


0.46 


DUP(031117) 


P31 1408-03 


0.28 


49% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Nickel 


71 


DUP(031117) 


P31 1408-03 


51 


33% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Lead 


9.1 


DUP(031117) 


P31 1408-03 


5.4 


NC 


1065EX220(9.0) 


P31 1408-02 


Soil 


Antimony 


ND<0.53 


DUP(031117) 


P31 1408-03 


ND<0.50 


NA 


1065EX220(9.0) 


P31 1408-02 


Soil 


Selenium 


0.29 


DUP(031117) 


P31 1408-03 


0.33 


-1 3% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Thallium 


0.036 


DUP(031117) 


P31 1408-03 


0.028 


25% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Vanadium 


51 


DUP(031117) 


P31 1408-03 


56 


-9% 


1065EX220(9.0) 


P31 1408-02 


Soil 


Zinc 


34 


DUP(031117) 


P31 1408-03 


30 


13% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Acetone 


10 


DUP031120 


P31 1440-04 


9.9 


1% 


1065EX229(6.0) 


P31 1440-03 


Soil 


2-Butanone 


2.3 


DUP031120 


P31 1440-04 


2.2 


4% 
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Table H3 

Summary of Field Duplicates 

Building 1065 Site 

The Presidio of San Francisco, CA 



Original 
Sample # 


Lab 
ID 


Matrix 


Compound 


Orig. 
Results 


Duplicate 
Sample # 


Lab 
ID 


Dup. 
Results 


RPD 


1065EX229(6.0) 


P31 1440-03 


Soil 


Gasoline 


59 


DUP031120 


P31 1440-04 


46 


25% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Unknown Fuel HCs 


ND<19 


DUP031120 


P31 1440-04 


ND<19 


NA 


1065EX229(6.0) 


P31 1440-03 


Soil 


Diesel 


ND<6.0 


DUP031120 


P31 1440-04 


ND<6.0 


NA 


1065EX229(6.0) 


P31 1440-03 


Soil 


Fuel Oil 


ND<12 


DUP031120 


P31 1440-04 


1.2 


NA 


1065EX229(6.0) 


P31 1440-03 


Soil 


Unknown Fuel HCs 


ND<6.0 


DUP031120 


P31 1440-04 


ND<6.0 


NA 


1065EX229(6.0) 


P31 1440-03 


Soil 


Silver 


0.25 


DUP031120 


P31 1440-04 


ND<0.70 


NA 


1065EX229(6.0) 


P31 1440-03 


Soil 


Arsenic 


3.6 


DUP031120 


P31 1440-04 


6.1 


NC 


1065EX229(6.0) 


P31 1440-03 


Soil 


Barium 


58 


DUP031120 


P31 1440-04 


66 


-1 3% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Beryllium 


0.23 


DUP031120 


P31 1440-04 


0.33 


-36% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Cadmium 


ND<0.84 


DUP031120 


P31 1440-04 


ND<1.0 


NA 


1065EX229(6.0) 


P31 1440-03 


Soil 


Cobalt 


8.8 


DUP031120 


P31 1440-04 


16 


-58% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Chromium 


90 


DUP031120 


P31 1440-04 


91 


-1% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Copper 


7.9 


DUP031120 


P31 1440-04 


9.5 


-1 8% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Mercury 


0.024 


DUP031120 


P31 1440-04 


0.14 


-141% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Molybdenum 


ND<1.7 


DUP031120 


P31 1440-04 


1.1 


NA 


1065EX229(6.0) 


P31 1440-03 


Soil 


Nickel 


56 


DUP031120 


P31 1440-04 


67 


-1 8% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Lead 


ND<6.3 


DUP031120 


P31 1440-04 


6.2 


NA 


1065EX229(6.0) 


P31 1440-03 


Soil 


Antimony 


ND<0.42 


DUP031120 


P31 1440-04 


ND<0.50 


NA 


1065EX229(6.0) 


P31 1440-03 


Soil 


Selenium 


0.16 


DUP031120 


P31 1440-04 


0.25 


-44% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Thallium 


0.026 


DUP031120 


P31 1440-04 


0.033 


-24% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Vanadium 


46 


DUP031120 


P31 1440-04 


67 


-37% 


1065EX229(6.0) 


P31 1440-03 


Soil 


Zinc 


25 


DUP031120 


P31 1440-04 


26 


-4% 


1065EX229(6.0) 


P31 1440-03 


Soil 


TOC 


2600 


DUP031120 


P31 1440-04 


1400 


NC 


1065EX231(9.0) 


P31 2003-05 


Soil 


Acetone 


9.6 


DUP031201 


P31 2003-10 


12 


-22% 


1065EX231(9.0) 


P31 2003-05 


Soil 


2-Butanone 


2.1 


DUP031201 


P31 2003-10 


2.7 


-25% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Methylene chloride 


4.7 


DUP031201 


P31 2003-10 


3.3 


35% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Gasoline 


24 


DUP031201 


P31 2003-10 


64 


NC 
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Table H3 

Summary of Field Duplicates 

Building 1065 Site 

The Presidio of San Francisco, CA 



Original 
Sample # 


Lab 
ID 


Matrix 


Compound 


Orig. 
Results 


Duplicate 
Sample # 


Lab 
ID 


Dup. 
Results 


RPD 


1065EX231(9.0) 


P31 2003-05 


Soil 


Unknown Fuel HCs 


ND< 1200 


DUP031201 


P31 2003-10 


ND< 1400 


NA 


1065EX231(9.0) 


P31 2003-05 


Soil 


Diesel 


1.2 


DUP031201 


P31 2003-10 


1.9 


-45% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Fuel Oil 


ND<12 


DUP031201 


P31 2003-10 


ND<14 


NA 


1065EX231(9.0) 


P31 2003-05 


Soil 


Unknown Fuel HCs 


1.2 


DUP031201 


P31 2003-10 


1.9 


-45% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Silver 


ND < 0.82 


DUP031201 


P31 2003-10 


ND<0.82 


NA 


1065EX231(9.0) 


P31 2003-05 


Soil 


Arsenic 


5.4 


DUP031201 


P31 2003-10 


ND<12 


NA 


1065EX231(9.0) 


P31 2003-05 


Soil 


Barium 


64 


DUP031201 


P31 2003-10 


67 


-5% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Beryllium 


0.27 


DUP031201 


P31 2003-10 


0.31 


-1 4% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Cadmium 


ND< 1.2 


DUP031201 


P31 2003-10 


ND< 1.2 


NA 


1065EX231(9.0) 


P31 2003-05 


Soil 


Cobalt 


9.5 


DUP031201 


P31 2003-10 


12 


-23% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Chromium 


100 


DUP031201 


P31 2003-10 


100 


0% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Copper 


8.2 


DUP031201 


P31 2003-10 


9.6 


-1 6% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Mercury 


0.016 


DUP031201 


P31 2003-10 


0.022 


-32% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Molybdenum 


ND<2.3 


DUP031201 


P31 2003-10 


ND<2.3 


NA 


1065EX231(9.0) 


P31 2003-05 


Soil 


Nickel 


56 


DUP031201 


P31 2003-10 


60 


-7% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Lead 


ND<8.8 


DUP031201 


P31 2003-10 


ND<8.8 


NA 


1065EX231(9.0) 


P31 2003-05 


Soil 


Antimony 


ND<0.58 


DUP031201 


P31 2003-10 


ND<0.59 


NA 


1065EX231(9.0) 


P31 2003-05 


Soil 


Selenium 


ND<1.2 


DUP031201 


P31 2003-10 


0.18 


NA 


1065EX231(9.0) 


P31 2003-05 


Soil 


Thallium 


0.045 


DUP031201 


P31 2003-10 


ND<0.23 


NA 


1065EX231(9.0) 


P31 2003-05 


Soil 


Vanadium 


54 


DUP031201 


P31 2003-10 


63 


-1 5% 


1065EX231(9.0) 


P31 2003-05 


Soil 


Zinc 


26 


DUP031201 


P31 2003-10 


32 


-21% 


1065EX208(8.0) 


P31 2205-03 


Soil 


2-Butanone 


540 


DUP(1 20803) 


P31 2205-07 


ND<1200000 


NA 


1065EX208(8.0) 


P31 2205-03 


Soil 


Gasoline 


4900 


DUP(1 20803) 


P31 2205-07 


15000000 


-200% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Unknown Fuel HCs 


ND<190 


DUP(1 20803) 


P31 2205-07 


ND< 3000000 


NA 


1065EX208(8.0) 


P31 2205-03 


Soil 


Diesel 


14 


DUP(1 20803) 


P31 2205-07 


87 


-145% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Fuel Oil 


9.7 


DUP(1 20803) 


P31 2205-07 


21 


NC 


1065EX208(8.0) 


P31 2205-03 


Soil 


Unknown Fuel HCs 


ND<6.0 


DUP(1 20803) 


P31 2205-07 


ND<5.9 


NA 
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Table H3 

Summary of Field Duplicates 

Building 1065 Site 

The Presidio of San Francisco, CA 



Original 
Sample # 


Lab 
ID 


Matrix 


Compound 


Orig. 
Results 


Duplicate 
Sample # 


Lab 
ID 


Dup. 
Results 


RPD 


1065EX208(8.0) 


P31 2205-03 


Soil 


Silver 


0.020 


DUP(1 20803) 


P31 2205-07 


0.024 


-1 8% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Arsenic 


1.1 


DUP(1 20803) 


P31 2205-07 


1.1 


0% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Barium 


36 


DUP(1 20803) 


P31 2205-07 


44 


-20% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Beryllium 


0.11 


DUP(1 20803) 


P31 2205-07 


0.12 


-9% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Cadmium 


0.30 


DUP(1 20803) 


P31 2205-07 


0.21 


35% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Cobalt 


8.9 


DUP(1 20803) 


P31 2205-07 


8.0 


11% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Chromium 


62 


DUP(1 20803) 


P31 2205-07 


64 


-3% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Copper 


8.5 


DUP(1 20803) 


P31 2205-07 


8.5 


0% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Mercury 


0.010 


DUP(1 20803) 


P31 2205-07 


0.014 


-33% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Molybdenum 


0.052 


DUP(1 20803) 


P31 2205-07 


0.37 


NC 


1065EX208(8.0) 


P31 2205-03 


Soil 


Nickel 


47 


DUP(1 20803) 


P31 2205-07 


45 


4% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Lead 


2.7 


DUP(1 20803) 


P31 2205-07 


3.0 


-1 1 % 


1065EX208(8.0) 


P31 2205-03 


Soil 


Antimony 


ND<0.51 


DUP(1 20803) 


P31 2205-07 


ND<0.46 


NA 


1065EX208(8.0) 


P31 2205-03 


Soil 


Selenium 


0.85 


DUP(1 20803) 


P31 2205-07 


0.25 


NC 


1065EX208(8.0) 


P31 2205-03 


Soil 


Thallium 


ND<0.20 


DUP(1 20803) 


P31 2205-07 


ND<0.19 


NA 


1065EX208(8.0) 


P31 2205-03 


Soil 


Vanadium 


42 


DUP(1 20803) 


P31 2205-07 


37 


13% 


1065EX208(8.0) 


P31 2205-03 


Soil 


Zinc 


26 


DUP(1 20803) 


P31 2205-07 


26 


0% 


1065EX241(5.0) 


P312512-01 


Soil 


Acetone 


15 


DUP(121803) 


P31 251 2-02 


11 


31% 


1065EX241(5.0) 


P312512-01 


Soil 


2-Butanone 


3.8 


DUP(121803) 


P312512-02 


2.5 


41% 


1065EX241(5.0) 


P312512-01 


Soil 


Gasoline 


ND<21 


DUP(121803) 


P312512-02 


ND<20 


NA 


1065EX241(5.0) 


P312512-01 


Soil 


Unknown Fuel HCs 


ND<21 


DUP(121803) 


P31 251 2-02 


ND<20 


NA 


1065EX241(5.0) 


P312512-01 


Soil 


Diesel 


ND<6.3 


DUP(121803) 


P31 251 2-02 


ND<6.1 


NA 


1065EX241(5.0) 


P312512-01 


Soil 


Fuel Oil 


4.7 


DUP(121803) 


P31 251 2-02 


4.8 


-2% 


1065EX241(5.0) 


P312512-01 


Soil 


Unknown Fuel HCs 


1.8 


DUP(121803) 


P31 251 2-02 


1.8 


0% 


1065EX241(5.0) 


P312512-01 


Soil 


Silver 


ND<66 


DUP(121803) 


P31 251 2-02 


ND<0.83 


NA 


1065EX241(5.0) 


P312512-01 


Soil 


Arsenic 


4.8 


DUP(121803) 


P31 251 2-02 


5.3 


-1 0% 


1065EX241(5.0) 


P312512-01 


Soil 


Barium 


110 


DUP(121803) 


P31 251 2-02 


120 


-9% 
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Table H3 

Summary of Field Duplicates 

Building 1065 Site 

The Presidio of San Francisco, CA 



Original 
Sample # 


Lab 
ID 


Matrix 


Compound 


Orig. 
Results 


Duplicate 
Sample # 


Lab 
ID 


Dup. 
Results 


RPD 


1065EX241(5.0) 


P312512-01 


Soil 


Beryllium 


0.30 


DUP(121803) 


P31 251 2-02 


0.36 


-1 8% 


1065EX241(5.0) 


P312512-01 


Soil 


Cadmium 


ND < 0.94 


DUP(121803) 


P31 251 2-02 


ND<1.2 


NA 


1065EX241(5.0) 


P312512-01 


Soil 


Cobalt 


9.5 


DUP(121803) 


P31 251 2-02 


12 


-23% 


1065EX241(5.0) 


P312512-01 


Soil 


Chromium 


120 


DUP(121803) 


P31 251 2-02 


94 


24% 


1065EX241(5.0) 


P312512-01 


Soil 


Copper 


11 


DUP(121803) 


P31 251 2-02 


11 


0% 


1065EX241(5.0) 


P312512-01 


Soil 


Mercury 


0.072 


DUP(121803) 


P31 251 2-02 


0.17 


-81% 


1065EX241(5.0) 


P312512-01 


Soil 


Molybdenum 


ND<1.9 


DUP(121803) 


P31 251 2-02 


ND<2.4 


NA 


1065EX241(5.0) 


P312512-01 


Soil 


Nickel 


58 


DUP(121803) 


P31 251 2-02 


57 


2% 


1065EX241(5.0) 


P312512-01 


Soil 


Lead 


11 


DUP(121803) 


P31 251 2-02 


15 


-31% 


1065EX241(5.0) 


P312512-01 


Soil 


Antimony 


ND<0.47 


DUP(121803) 


P31 251 2-02 


ND<0.59 


NA 


1065EX241(5.0) 


P312512-01 


Soil 


Selenium 


ND<0.94 


DUP(121803) 


P31 251 2-02 


ND<1.2 


NA 


1065EX241(5.0) 


P312512-01 


Soil 


Thallium 


ND<0.19 


DUP(121803) 


P31 251 2-02 


ND<0.24 


NA 


1065EX241(5.0) 


P312512-01 


Soil 


Vanadium 


55 


DUP(121803) 


P31 251 2-02 


60 


-9% 


1065EX241(5.0) 


P312512-01 


Soil 


Zinc 


31 


DUP(121803) 


P31 251 2-02 


32 


-3% 


1065EX245(9.0) 


P401 369-01 


Soil 


Acetone 


29 


DUP(040123) 


P401 369-02 


31 


-7% 


1065EX245(9.0) 


P401 369-01 


Soil 


Benzene 


2.6 


DUP(040123) 


P401 369-02 


2.8 


-7% 


1065EX245(9.0) 


P401 369-01 


Soil 


2-Butanone 


6.1 


DUP(040123) 


P401 369-02 


6.6 


-8% 


1065EX245(9.0) 


P401 369-01 


Soil 


Methylene chloride 


2.2 


DUP(040123) 


P401 369-02 


1.4 


44% 


1065EX245(9.0) 


P401 369-01 


Soil 


Toluene 


2.0 


DUP(040123) 


P401 369-02 


ND<5.8 


NA 


1065EX245(9.0) 


P401 369-01 


Soil 


m,p-Xylene 


5.1 


DUP(040123) 


P401 369-02 


ND<5.8 


NA 


1065EX245(9.0) 


P401 369-01 


Soil 


Gasoline 


390 


DUP(040123) 


P401 369-02 


80 


NC 


1065EX245(9.0) 


P401 369-01 


Soil 


Unknown Fuel HCs 


ND< 1200 


DUP(040123) 


P401 369-02 


ND< 1200 


NA 


1065EX245(9.0) 


P401 369-01 


Soil 


Diesel 


3.2 


DUP(040123) 


P401 369-02 


ND<5.8 


NA 


1065EX245(9.0) 


P401 369-01 


Soil 


Fuel Oil 


3.9 


DUP(040123) 


P401 369-02 


6.2 


-46% 


1065EX245(9.0) 


P401 369-01 


Soil 


Unknown Fule HCs 


3.2 


DUP(040123) 


P401 369-02 


4.0 


-22% 


1065EX245(9.0) 


P401 369-01 


Soil 


Silver 


ND<0.77 


DUP(040123) 


P401 369-02 


ND<0.63 


NA 


1065EX245(9.0) 


P401 369-01 


Soil 


Arsenic 


ND<11 


DUP(040123) 


P401 369-02 


ND<9.0 


NA 
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Table H3 

Summary of Field Duplicates 

Building 1065 Site 

The Presidio of San Francisco, CA 



Original 
Sample # 


Lab 
ID 


Matrix 


Compound 


Orig. 
Results 


Duplicate 
Sample # 


Lab 
ID 




1065EX245(9.0) 


P401 369-01 


Soil 


Barium 


50 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Beryllium 


0.21 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Cadmium 


ND<1.1 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Cobalt 


7.4 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Chromium 


55 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Copper 


7.7 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Mercury 


0.025 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P40 1369-01 


Soil 


Molybdenum 


ND<2.2 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Nickel 


38 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Lead 


4.9 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Antimony 


ND < 0.55 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Selenium 


ND< 1.1 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Thallium 


0.075 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Vanadium 


35 


DUP(040123) 


P401 369-02 




1065EX245(9.0) 


P401 369-01 


Soil 


Zinc 


25 


DUP(040123) 


P401 369-02 





ND: Non-detected 

NC: Not calculated. The absolute difference between the sample result and the duplicate sample result is less than twice tl 

N/A: Not analyzed 

NA: Not applicable. Calculation of the relative percent difference between the sample result and the duplicate sample resu 



Checked by: M\J \ h\ 
Approved by: (V\$\^ 
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Table H4. Nondetect Results with Reporting Limits Above Screening Levels 

























Residential 






MDL> 
























Cleanup 




RL> Cleanup 


Cleanup 


SAMPLENAME 


LABSAMPID 


MATRIX 


SAMPDATE METHODCODE 


ANALYTE 


RESULT 


MDL 




RL 




UNITS 


Level 


Units 


Level 


Level 


1065EX200(5.0 


P31 1440-01 


Soil 


1 1 /20/2003 8260B Army PB 1 065 


1 ,2-Dichloroethane 


ND 


0.35 




6.0 




ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX200(5.0 


P31 1440-01 


Soil 


1 1 /20/2003 8260B Army PB 1 065 


Benzene 


ND 


0.32 




6.0 




ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX200(5.0 


P31 1440-01 


Soil 


11/20/2003 As Total ICP6010B 


Arsenic 


ND 


3.0 




11 




mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX201(5.5 


P31 1440-05 


Soil 


1 1/20/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.34 




5.9 




ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX201(5.5 


P31 1440-05 


Soil 


1 1/20/2003 8260B Army PB 1065 


Benzene 


ND 


0.32 




5.9 




ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX201(5.5 


P31 1440-05 


Soil 


1 1/20/2003 As Total ICP 601 OB 


Arsenic 


ND 


2.7 




10 




mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX202(5.5 


P31 1474-02 


Soil 


1 1 /21 /2003 8260B Army PB 1 065 


1 ,2-Dichloroethane 


ND 


0.35 




6.1 




ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX202(5.5 


P31 1474-02 


Soil 


11/21/2003 As Total ICP 601 OB 


Arsenic 


ND 


2.4 




8.7 




mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX203(6.5 


P31 151 1-03 


Soil 


1 1/24/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 




6.0 




ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX203(6.5 


P31 151 1-03 


Soil 


11/24/2003 As Total ICP 601 OB 


Arsenic 


ND 


2.3 




8.6 




mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX204(6.0 


P31 151 1-04 


Soil 


1 1/24/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.36 




6.2 




ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX204(6.0 


P31 151 1-04 


Soil 


1 1/24/2003 8260B Army PB 1065 


Benzene 


ND 


0.33 




6.2 




ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX204(6.0 


P31 151 1-04 


Soil 


11/24/2003 As Total ICP 601 OB 


Arsenic 


ND 


2.8 




10 




mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX205(5.5 


P31 2003-01 


Soil 


12/1/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 




6 


ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX205(5.5 


P31 2003-01 


Soil 


12/1/2003 8260B Army PB 1065 


Benzene 


ND 


0.33 




6 


ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX205(5.5 


P31 2003-01 


Soil 


12/1/2003 As Total ICP 601 OB 


Arsenic 


ND 




2.6 




9.4 


mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX206(8.0 


P31 2003-02 


Soil 


12/1/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 




6 


ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX206(8.0 


P31 2003-02 


Soil 


12/1/2003 8260B Army PB 1065 


Benzene 


ND 


0.32 




6 


ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX206(8.0 


P31 2003-02 


Soil 


12/1/2003 As Total ICP 601 OB 


Arsenic 


ND 




3.2 




12 


mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX207(8.0 


P31 2003-03 


Soil 


12/1/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.36 




6.2 


ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX207(8.0 


P31 2003-03 


Soil 


12/1/2003 8260B Army PB 1065 


Benzene 


ND 


0.34 




6.2 


ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX207(8.0 


P31 2003-03 


Soil 


12/1/2003 As Total ICP 601 OB 


Arsenic 


ND 




3.4 




12 


mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army PB 1065 


1 ,1 ,2,2-Tetrachloroethane 


ND 


88 




1200 




ug/kg 


0.015 


mg/kg 


Y 


Y 


1065EX208(8.0 


P312205-03RE1 


Soil 


12/8/2003 8260B Army PB 1065 


1 ,1 ,2,2-Tetrachloroethane 


ND 


2.2 




30 




ug/kg 


0.015 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army PB 1065 


1 ,1 ,2-Trichloroethane 


ND 


86 




1200 




ug/kg 


0.055 


mg/kg 


Y 


Y 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army PB 1065 


1 ,1-Dichloroethane 


ND 


57 




1200 




ug/kg 


0.22 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army PB 1065 


1 ,1-Dichloroethene 


ND 


100 




1200 




ug/kg 


1 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army PB 1065 


1,2-Dichloroethane 


ND 


69 




480 




ug/kg 


0.006 


mg/kg 


Y 


Y 


1065EX208(8.0 


P312205-03RE1 


Soil 


12/8/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


1.7 




12 




ug/kg 


0.006 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army PB 1065 


1 ,2-Dichloroethene (total) 


ND 


180 




1200 




ug/kg 


0.19 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army PB 1065 


1 ,2-Dichloropropane 


ND 


62 




1200 




ug/kg 


0.049 


mg/kg 


Y 


Y 
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Table H4. Nondetect Results with Reporting Limits Above Screening Levels 























Residential 






MDL> 






















Cleanup 




RL> Cleanup 


Cleanup 


SAMPLENAME 


LABSAMPID 


MATRIX 


SAMPDATE METHODCODE 


ANALYTE 


RESULT 


MDL 


RL 


UNITS 


Level 


Units 


Level 


Level 


1065EX208(8.0 


P31 2205-03 


Soil 


1 2/8/2003 8260B Army 


PB 1065 


Acetone 


ND 


990 


12000 


ug/kg 


0.24 


mg/kg 


Y 


Y 


1065EX208(8.0 


P312205-03RE1 


Soil 


1 2/8/2003 8260B Army 


PB 1065 


Acetone 


ND 


25 


300 


ug/kg 


0.24 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


1 2/8/2003 8260B Army 


PB 1065 


Benzene 


ND 


65 


480 


ug/kg 


0.005 


mg/kg 


Y 


Y 


1065EX208(8.0 


P312205-03RE1 


Soil 


12/8/2003 8260B Army 


PB 1065 


Benzene 


ND 


1.6 


12 


ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


Bromodichloromethane 


ND 


36 


1200 


ug/kg 


0.025 


mg/kg 


Y 


Y 


1065EX208(8.0 


P312205-03RE1 


Soil 


1 2/8/2003 8260B Army 


PB 1065 


Bromodichloromethane 


ND 


0.90 


30 


ug/kg 


0.025 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


1 2/8/2003 8260B Army 


PB 1065 


Bromomethane 


ND 


450 


1200 


ug/kg 


0.38 


mg/kg 


Y 


Y 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


Carbon tetrachloride 


ND 


74 


1200 


ug/kg 


0.021 


mg/kg 


Y 


Y 


1065EX208(8.0 


P312205-03RE1 


Soil 


12/8/2003 8260B Army 


PB 1065 


Carbon tetrachloride 


ND 


1.9 


30 


ug/kg 


0.021 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


1 2/8/2003 8260B Army 


PB 1065 


Chloroethane 


ND 


110 


1200 


ug/kg 


0.85 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


Chloroform 


ND 


50 


1200 


ug/kg 


0.079 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


Chloromethane 


ND 


250 


1200 


ug/kg 


0.42 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


cis-1 ,3-Dichloropropene 


ND 


69 


1200 


ug/kg 


0.055 


mg/kg 


Y 


Y 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


Dibromochloromethane 


ND 


96 


1200 


ug/kg 


0.98 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


Methyl tert-butyl ether 


ND 


50 


1200 


ug/kg 


0.028 


mg/kg 


Y 


Y 


1065EX208(8.0 


P312205-03RE1 


Soil 


12/8/2003 8260B Army 


PB 1065 


Methyl tert-butyl ether 


ND 


1.3 


30 


ug/kg 


0.028 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


Methylene chloride 


ND 


55 


1200 


ug/kg 


0.076 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


Tetrachloroethene 


ND 


120 


1200 


ug/kg 


0.15 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


Toluene 


ND 


81 


1200 


ug/kg 


1 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


trans-1 ,3-Dichloropropene 


ND 


81 


1200 


ug/kg 


0.055 


mg/kg 


Y 


Y 


1065EX208(8.0 


P31 2205-03 


Soil 


12/8/2003 8260B Army 


PB 1065 


Trichloroethene 


ND 


100 


1200 


ug/kg 


0.4 


mg/kg 


Y 


N 


1065EX208(8.0 


P31 2205-03 


Soil 


1 2/8/2003 8260B Army 


PB 1065 


Vinyl chloride 


ND 


110 


1200 


ug/kg 


0.011 


mg/kg 


Y 


Y 


1065EX208(8.0 


P312205-03RE1 


Soil 


1 2/8/2003 8260B Army 


PB 1065 


Vinyl chloride 


ND 


2.7 


30 


ug/kg 


0.011 


mg/kg 


Y 


N 


1065EX209(8.0 


P31 2003-04 


Soil 


12/1/2003 8260B Army 


PB 1065 


1 ,2-Dichloroethane 


ND 


0.3E 




6.6 ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX209(8.0 


P31 2003-04 


Soil 


12/1/2003 8260B Army 


PB 1065 


Benzene 


ND 


0.36 




6.6 ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX21 0(9.0 


P31 1553-02 


Soil 


11/25/2003 8260B Army 


PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 


6.1 


ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX21 0(9.0 


P31 1553-02 


Soil 


11/25/2003 8260B Army 


PB 1065 


Benzene 


ND 


0.33 


6.1 


ug/kg 


0.005 


mg/kg 


Y 


N 


1 065 EX21 0(9.0 


P31 1553-02 


Soil 


1 1/25/2003 As Total ICP 601 OB 


Arsenic 


ND 


2.6 


9.5 


mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX21 1(9.0 


P31 1553-03 


Soil 


11/25/2003 8260B Army 


PB 1065 


1 ,2-Dichloroethane 


ND 


0.36 


6.2 


ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX21 1(9.0 


P31 1553-03 


Soil 


11/25/2003 8260B Army 


PB 1065 


Benzene 


ND 


0.33 


6.2 


ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX21 1(9.0 


P31 1553-03 


Soil 


1 1/25/2003 As Total ICP 601 OB 


Arsenic 


ND 


3.1 


11 


mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX214(9.5 


P31 1384-01 


Soil 


11/17/2003 8260B Army 


PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 


6.1 


ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX214(9.5 


P31 1384-01 


Soil 


11/17/2003 8260B Army 


PB 1065 


Benzene 


ND 


0.33 


6.1 


ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX214(9.5 


P31 1384-01 


Soil 


11/17/2003 As Total ICP 601 OB 


Arsenic 


ND 


2.7 


10 


mg/kg 


5.9 


mg/kg 


Y 


N 
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Table H4. Nondetect Results with Reporting Limits Above Screening Levels 





















Residential 






MDL> 




















Cleanup 




RL> Cleanup 


Cleanup 


SAMPLENAME 


LABSAMPID 


MATRIX SAMPDATE METHODCODE 


ANALYTE 


RESULT 


MDL 


RL 


UNITS 


Level 




Units 


Level 


Level 


1 065 EX21 5(8.5) 


P31 1384-03 


Soil 


1/18/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.34 


5.9 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1 065 EX21 5(8.5) 


P31 1384-03 


Soil 


1/18/2003 8260B Army PB 1065 


Benzene 


ND 


0.32 


5.9 


ug/kg 




0.005 


mg/kg 


Y 


N 


1 065 EX21 5(8.5) 


P31 1384-03 


Soil 


1/18/2003 As Total ICP 601 0B 


Arsenic 


ND 


2.7 


9.9 


mg/kg 




5.9 


mg/kg 


Y 


N 


1 065 EX21 6(7.5) 


P31 1384-04 


Soil 


1/18/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.36 


6.1 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1 065 EX21 6(7.5) 


P31 1384-04 


Soil 


1/18/2003 8260B Army PB 1065 


Benzene 


ND 


0.33 


6.1 


ug/kg 




0.005 


mg/kg 


Y 


N 


1 065 EX21 6(7.5) 


P31 1384-04 


Soil 


1/18/2003 As Total ICP 601 0B 


Arsenic 


ND 


3.1 


11 


mg/kg 




5.9 


mg/kg 


Y 


N 


1 065 EX21 7(9.5) 


P31 1408-01 


Soil 


1/19/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 


6.0 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1 065 EX21 7(9.5) 


P31 1408-01 


Soil 


1/19/2003 8260B Army PB 1065 


Benzene 


ND 


0.33 


6.0 


ug/kg 




0.005 


mg/kg 


Y 


N 


1 065 EX21 7(9.5) 


P31 1408-01 


Soil 


1/19/2003 As Total ICPMS 6020 


Arsenic 


ND 


0.14 


10 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX218(10.0) 


P31 1384-05 


Soil 


1/18/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.34 


5.9 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX218(10.0) 


P31 1384-05 


Soil 


1/18/2003 8260B Army PB 1065 


Benzene 


ND 


0.32 


5.9 


ug/kg 




0.005 


mg/kg 


Y 


N 


1065EX218(10.0) 


P31 1384-05 


Soil 


1/18/2003 As Total ICP 601 0B 


Arsenic 


ND 


2.8 


10 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX21 9(7.5) 


P31 1384-02 


Soil 


1/17/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.40 


6.9 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1 065 EX21 9(7.5) 


P31 1384-02 


Soil 


1/17/2003 8260B Army PB 1065 


Benzene 


ND 


0.37 


6.9 


ug/kg 




0.005 


mg/kg 


Y 


N 


1 065 EX21 9(7.5) 


P31 1384-02 


Soil 


1/17/2003 8260B Army PB 1065 


Vinyl chloride 


ND 


0.63 


6.9 


ug/kg 




0.0067 


mg/kg 


Y 


N 


1065EX21 9(7.5) 


P31 1384-02 


Soil 


1/17/2003 As Total ICP 601 0B 


Arsenic 


ND 


3.4 


12 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX220(9.0) 


P31 1408-02 


Soil 


1/19/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.37 


6.4 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX220(9.0) 


P31 1408-02 


Soil 


1/19/2003 8260B Army PB 1065 


Benzene 


ND 


0.35 


6.4 


ug/kg 




0.005 


mg/kg 


Y 


N 


1065EX220(9.0) 


P31 1408-02 


Soil 


1/19/2003 As Total ICPMS 6020 


Arsenic 


ND 


0.15 


11 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX221(9.5) 


P31 1408-04 


Soil 


1/19/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 


6.1 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX221(9.5) 


P31 1408-04 


Soil 


1/19/2003 8260B Army PB 1065 


Benzene 


ND 


0.33 


6.1 


ug/kg 




0.005 


mg/kg 


Y 


N 


1065EX221(9.5) 


P31 1408-04 


Soil 


1/19/2003 As Total ICPMS 6020 


Arsenic 


ND 


0.11 


8.0 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX222(5.5) 


P31 1440-06 


Soil 


1/20/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.34 


5.9 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX222(5.5) 


P31 1440-06 


Soil 


1/20/2003 8260B Army PB 1065 


Benzene 


ND 


0.32 


5.9 


ug/kg 




0.005 


mg/kg 


Y 


N 


1065EX222(5.5) 


P31 1440-06 


Soil 


1/20/2003 As Total ICP 601 0B 


Arsenic 


ND 


3.1 


11 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX2225(10.5) 


P31 1474-06 


Soil 


1/21/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.36 


6.2 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX2225(10.5) 


P31 1474-06 


Soil 


1/21/2003 8260B Army PB 1065 


Benzene 


ND 


0.34 


6.2 


ug/kg 




0.005 


mg/kg 


Y 


N 


1065EX2225(10.5) 


P31 1474-06 


Soil 


1/21/2003 As Total ICP 601 0B 


Arsenic 


ND 


2.5 


9.3 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX223(9.5) 


P31 1474-01 


Soil 


1/21/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 


6.0 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX223(9.5) 


P31 1474-01 


Soil 


1/21/2003 8260B Army PB 1065 


Benzene 


ND 


0.32 


6.0 


ug/kg 




0.005 


mg/kg 


Y 


N 


1065EX223(9.5) 


P31 1474-01 


Soil 


1/21/2003 As Total ICP 601 0B 


Arsenic 


ND 


2.8 


10 


mg/kg 




5.9 


mg/kg 


Y 


N 



KB60687_App H TableH4-Presidio 
July 1,2004 



MACTEC Engineering and Consulting, Inc. 



3 of 7 



Table H4. Nondetect Results with Reporting Limits Above Screening Levels 





















Residential 






MDL> 




















Cleanup 




RL> Cleanup 


Cleanup 


SAMPLENAME 


LABSAMPID 


MATRIX 


SAMPDATE METHODCODE 


ANALYTE 


RESULT 


MDL 


RL 


UNITS 


Level 




Units 


Level 


Level 


1065EX224(6.5) 


P31 1474-05 


Soil 


1 1 /21 /2003 8260B Army PB 1 065 


1 ,2-Dichloroethane 


ND 


0.35 


6.0 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX224(6.5) 


P31 1474-05 


Soil 


11/21/2003 8260B Army PB 1065 


Benzene 


ND 


0.32 


6.0 


ug/kg 




0.005 


mg/kg 


Y 


N 


1065EX224(6.5) 


P31 1474-05 


Soil 


11/21/2003 As Total ICP 601 OB 


Arsenic 


ND 


2.3 


8.6 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX226(11.0) 


P31 151 1-01 


Soil 


1 1/24/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.36 


6.2 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX226(11.0) 


P31 151 1-01 


Soil 


11/24/2003 As Total ICP 601 OB 


Arsenic 


ND 


2.6 


9.7 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX227(7.5) 


P31 151 1-02 


Soil 


1 1/24/2003 8260B Army PB 1065 


1 ,1 ,2,2-Tetrachloroethane 


ND 


2.3 


31 


ug/kg 




0.009 


mg/kg 


Y 


N 


1065EX227(7.5) 


P31 151 1-02 


Soil 


1 1/24/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


1.8 


31 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX227(7.5) 


P31 151 1-02 


Soil 


1 1/24/2003 8260B Army PB 1065 


Bromodichloromethane 


ND 


0.92 


31 


ug/kg 




0.012 


mg/kg 


Y 


N 


1065EX227(7.5) 


P31 151 1-02 


Soil 


1 1/24/2003 8260B Army PB 1065 


Carbon tetrachloride 


ND 


1.9 


31 


ug/kg 




0.012 


mg/kg 


Y 


N 


1065EX227(7.5) 


P31 151 1-02 


Soil 


1 1/24/2003 8260B Army PB 1065 


Dibromochloromethane 


ND 


2.5 


31 


ug/kg 




0.019 


mg/kg 


Y 


N 


1065EX227(7.5) 


P31 151 1-02 


Soil 


1 1/24/2003 8260B Army PB 1065 


Methyl tert-butyl ether 


ND 


1.3 


31 


ug/kg 




0.023 


mg/kg 


Y 


N 


1065EX227(7.5) 


P31 151 1-02 


Soil 


1 1/24/2003 8260B Army PB 1065 


Vinyl chloride 


ND 


2.8 


31 


ug/kg 




0.0067 


mg/kg 


Y 


N 


1065EX227(7.5) 


P31 151 1-02 


Soil 


11/24/2003 As Total ICP 601 OB 


Arsenic 


ND 


3.2 


12 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX228(13.0) 


P31 1553-01 


Soil 


1 1 /25/2003 8260B Army PB 1 065 


1 ,2-Dichloroethane 


ND 


0.35 


6.0 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX228(13.0) 


P31 1553-01 


Soil 


1 1 /25/2003 8260B Army PB 1 065 


Benzene 


ND 


0.33 


6.0 


ug/kg 




0.005 


mg/kg 


Y 


N 


1065EX228(13.0) 


P31 1553-01 


Soil 


1 1/25/2003 As Total ICP 601 OB 


Arsenic 


ND 


2.8 


10 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX229(6.0) 


P31 1440-03 


Soil 


1 1/20/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 


6.0 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX229(6.0) 


P31 1440-03 


Soil 


1 1/20/2003 8260B Army PB 1065 


Benzene 


ND 


0.32 


6.0 


ug/kg 




0.005 


mg/kg 


Y 


N 


1065EX229(6.0) 


P31 1440-03 


Soil 


11/20/2003 As Total ICP 601 OB 


Arsenic 


ND 


2.3 


8.4 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX230(6.5) 


P31 1553-04 


Soil 


1 1 /25/2003 8260B Army PB 1 065 


1 ,1 ,2,2-Tetrachloroethane 


ND 


2.3 


31 


ug/kg 




0.009 


mg/kg 


Y 


N 


1065EX230(6.5) 


P31 1553-04 


Soil 


1 1 /25/2003 8260B Army PB 1 065 


1 ,2-Dichloroethane 


ND 


1.8 


31 


ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX230(6.5) 


P31 1553-04 


Soil 


1 1 /25/2003 8260B Army PB 1 065 


Bromodichloromethane 


ND 


0.92 


31 


ug/kg 




0.012 


mg/kg 


Y 


N 


1065EX230(6.5) 


P31 1553-04 


Soil 


1 1 /25/2003 8260B Army PB 1 065 


Carbon tetrachloride 


ND 


1.9 


31 


ug/kg 




0.012 


mg/kg 


Y 


N 


1065EX230(6.5) 


P31 1553-04 


Soil 


1 1 /25/2003 8260B Army PB 1 065 


Dibromochloromethane 


ND 


2.5 


31 


ug/kg 




0.019 


mg/kg 


Y 


N 


1065EX230(6.5) 


P31 1553-04 


Soil 


1 1 /25/2003 8260B Army PB 1 065 


Methyl tert-butyl ether 


ND 


1.3 


31 


ug/kg 




0.023 


mg/kg 


Y 


N 


1065EX230(6.5) 


P31 1553-04 


Soil 


1 1 /25/2003 8260B Army PB 1 065 


Vinyl chloride 


ND 


2.8 


31 


ug/kg 




0.0067 


mg/kg 


Y 


N 


1065EX230(6.5) 


P31 1553-04 


Soil 


1 1/25/2003 As Total ICP 601 OB 


Arsenic 


ND 


3.0 


11 


mg/kg 




5.9 


mg/kg 


Y 


N 


1065EX231(9.0) 


P31 2003-05 


Soil 


12/1/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 




6.1 ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX231(9.0) 


P31 2003-05 


Soil 


12/1/2003 8260B Army PB 1065 


Benzene 


ND 


0.33 




6.1 ug/kg 




0.005 


mg/kg 


Y 


N 


1065EX232(6.0) 


P31 2003-06 


Soil 


12/1/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 




6 ug/kg 




0.0045 


mg/kg 


Y 


N 


1065EX232(6.0) 


P31 2003-06 


Soil 


12/1/2003 8260B Army PB 1065 


Benzene 


ND 


0.32 




6 ug/kg 




0.005 


mg/kg 


Y 


N 
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Table H4. Nondetect Results with Reporting Limits Above Screening Levels 

























Residential 






MDL> 
























Cleanup 




RL> Cleanup 


Cleanup 


SAMPLENAME 


LABSAMPID 


MATRIX SAMPDATE METHODCODE 


ANALYTE 


RESULT 


MDL 


RL 




UNITS 


Level 


Units 


Level 


Level 


1065EX232(6.0) 


P31 2003-06 


Soil 


12/1/2003 As Total ICP 601 0B 


Arsenic 


ND 




2.9 




11 


mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX233(9.5) 


P31 2003-07 


Soil 


12/1/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 




0.36 




6.2 


ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX233(9.5) 


P31 2003-07 


Soil 


12/1/2003 8260B Army PB 1065 


Benzene 


ND 




0.34 




6.2 


ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX233(9.5) 


P31 2003-07 


Soil 


12/1/2003 As Total ICP 601 OB 


Arsenic 


ND 




3.4 




12 


mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX234(9.5) 


P31 2003-08 


Soil 


12/1/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 




0.42 




7.2 


ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX234(9.5) 


P31 2003-08 


Soil 


12/1/2003 8260B Army PB 1065 


Benzene 


ND 




0.39 




7.2 


ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX234(9.5) 


P31 2003-08 


Soil 


12/1/2003 8260B Army PB 1065 


Vinyl chloride 


ND 




0.66 




7.2 


ug/kg 


0.0067 


mg/kg 


Y 


N 


1065EX234(9.5) 


P31 2003-08 


Soil 


12/1/2003 As Total ICP 601 OB 


Arsenic 


ND 




3 




11 


mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX235(9.5) 


P31 2003-09 


Soil 


12/1/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 




0.35 




6 


ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX235(9.5) 


P31 2003-09 


Soil 


12/1/2003 8260B Army PB 1065 


Benzene 


ND 




0.33 




6 


ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX238(6.5) 


P31 1408-05 


Soil 


1/19/2003 8260B Army PB 1065 


1 ,1 ,2,2-Tetrachloroethane 


ND 


2.2 




29 




ug/kg 


0.009 


mg/kg 


Y 


N 


1065EX238(6.5) 


P31 1408-05 


Soil 


1/19/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


1.7 




29 




ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX238(6.5) 


P31 1408-05 


Soil 


1/19/2003 8260B Army PB 1065 


Acetone 


ND 


24 




290 




ug/kg 


0.24 


mg/kg 


Y 


N 


1065EX238(6.5) 


P31 1408-05 


Soil 


1/19/2003 8260B Army PB 1065 


Benzene 


ND 


1.6 




29 




ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX238(6.5) 


P31 1408-05 


Soil 


1/19/2003 8260B Army PB 1065 


Bromodichloromethane 


ND 


0.88 




29 




ug/kg 


0.012 


mg/kg 


Y 


N 


1065EX238(6.5) 


P31 1408-05 


Soil 


1/19/2003 8260B Army PB 1065 


Carbon tetrachloride 


ND 


1.8 




29 




ug/kg 


0.012 


mg/kg 


Y 


N 


1065EX238(6.5) 


P31 1408-05 


Soil 


1/19/2003 8260B Army PB 1065 


Dibromochloromethane 


ND 


2.3 




29 




ug/kg 


0.019 


mg/kg 


Y 


N 


1065EX238(6.5) 


P31 1408-05 


Soil 


1/19/2003 8260B Army PB 1065 


Methyl tert-butyl ether 


ND 


1.2 




29 




ug/kg 


0.023 


mg/kg 


Y 


N 


1065EX238(6.5) 


P31 1408-05 


Soil 


1/19/2003 8260B Army PB 1065 


Vinyl chloride 


ND 


2.7 




29 




ug/kg 


0.0067 


mg/kg 


Y 


N 


1065EX238(6.5) 


P31 1408-05 


Soil 


1/19/2003 As Total ICPMS 6020 


Arsenic 


ND 


0.14 




9.7 




mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX238(6.5) 


P31 1408-05 


Soil 


1/19/2003 TPH-D/MO SGArmyPBOT 


Unknown Fuel Hydrocarbons (C12-C24) 


ND 


23 




120 




mg/kg 


115 


mg/kg 


Y 


N 


1065EX239(4.5) 


P31 1440-02 


Soil 


1/20/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.35 




6.0 




ug/kg 


0.0045 


mg/kg 


Y 


N 


1065EX239(4.5) 


P31 1440-02 


Soil 


1/20/2003 8260B Army PB 1065 


Benzene 


ND 


0.32 




6.0 




ug/kg 


0.005 


mg/kg 


Y 


N 


1065EX239(4.5) 


P31 1440-02 


Soil 


1/20/2003 As Total ICP 601 OB 


Arsenic 


ND 


3.3 




12 




mg/kg 


5.9 


mg/kg 


Y 


N 


1065EX244(6.5) 


P401 484-01 


Soil 


1/30/2004 As Total ICP 601 OB 


Arsenic 


ND 


2.9 




11 




mg/kg 


6.2 


mg/kg 


Y 


N 


1065EX245(9.0) 


P401 369-01 


Soil 


1/23/2004 As Total ICP 601 OB 


Arsenic 


ND 


3.0 




11 




mg/kg 


6.2 


mg/kg 


Y 


N 


1065EX246(12.0) 


P401 369-03 


Soil 


1/23/2004 As Total ICP 601 OB 


Arsenic 


ND 


3.0 




11 




mg/kg 


6.2 


mg/kg 


Y 


N 


1065EX247(10.5) 


P401 484-02 


Soil 


1/30/2004 As Total ICP 601 OB 


Arsenic 


ND 


3.3 




12 




mg/kg 


6.2 


mg/kg 


Y 


N 


DUP(031117) 


P31 1408-03 


Soil 


1/19/2003 8260B Army PB 1065 


1 ,2-Dichloroethane 


ND 


0.37 




6.3 




ug/kg 


0.0045 


mg/kg 


Y 


N 
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Table H4. Nondetect Results with Reporting Limits Above Screening Levels 

























Residential 






MDL> 
























Cleanup 




RL> Cleanup 


Cleanup 


SAMPLENAME 


LABSAMPID 


MATRIX SAMPDATE METHODCODE 


ANALYTE 


RESULT 


MDL 


RL 


UNITS 


Level 


Units 


Level 


Level 


DUP 


031117) 


P31 1408-03 


Soi 


11/19/2003 8260B Army 


PB 1065 


Benzene 


ND 


0.34 


6.3 


ug/kg 


0.005 


mg/kg 


Y 


N 


DUP 


031117) 


P31 1408-03 


Soi 


1 1 h 9/2003 As Total ICPMS 6020 


Arsenic 


ND 


0.14 


10 


mg/kg 


5.9 


mg/kg 


Y 


N 


DUP 


040123) 


P401 369-02 


Soi 


1/23/2004 As Total ICP6010B 


Arsenic 


ND 


2.5 


9.0 


mg/kg 


6.2 


mg/kg 


Y 


N 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


1 ,1 ,1-Trichloroethane 


ND 


30000 


590000 


ug/kg 


8 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


1 ,1 ,2,2-Tetrachloroethane 


ND 


44000 


590000 


ug/kg 


0.015 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


1 ,1 ,2-Trichloroethane 


ND 


43000 


590000 


ug/kg 


0.055 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


1 ,1-Dichloroethane 


ND 


28000 


590000 


ug/kg 


0.22 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


1 ,1-Dichloroethene 


ND 


50000 


590000 


ug/kg 


1 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


1 ,2-Dichloroethane 


ND 


34000 


240000 


ug/kg 


0.006 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


1 ,2-Dichloroethene (total) 


ND 


89000 


590000 


ug/kg 


0.19 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


1 ,2-Dichloropropane 


ND 


31000 


590000 


ug/kg 


0.049 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


2-Butanone 


ND 


200000 


1200000 


ug/kg 


3.8 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


4-Methyl-2-pentanone 


ND 


270000 


1200000 


ug/kg 


2.7 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Acetone 


ND 


490000 


5900000 


ug/kg 


0.24 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Benzene 


ND 


32000 


240000 


ug/kg 


0.005 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Bromodichloromethane 


ND 


18000 


590000 


ug/kg 


0.025 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Bromoform 


ND 


37000 


590000 


ug/kg 


2.2 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Bromomethane 


ND 


220000 


590000 


ug/kg 


0.38 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Carbon disulfide 


ND 


240000 


1200000 


ug/kg 


360 


mg/kg 


Y 


N 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Carbon tetrachloride 


ND 


37000 


590000 


ug/kg 


0.021 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Chlorobenzene 


ND 


55000 


590000 


ug/kg 


3 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Chloroethane 


ND 


52000 


590000 


ug/kg 


0.85 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Chloroform 


ND 


25000 


590000 


ug/kg 


0.079 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Chloromethane 


ND 


120000 


590000 


ug/kg 


0.42 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


cis-1 ,3-Dichloropropene 


ND 


34000 


590000 


ug/kg 


0.055 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Dibromochloromethane 


ND 


47000 


590000 


ug/kg 


0.98 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


12/8/2003 8260B Army 


PB 1065 


Ethylbenzene 


ND 


57000 


590000 


ug/kg 


13 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


m,p-Xylene 


ND 


120000 


590000 


ug/kg 


33 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Methyl tert-butyl ether 


ND 


25000 


590000 


ug/kg 


0.028 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Methylene chloride 


ND 


27000 


590000 


ug/kg 


0.076 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


o-Xylene 


ND 


55000 


590000 


ug/kg 


33 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Styrene 


ND 


58000 


590000 


ug/kg 


1.7 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Tetrachloroethene 


ND 


58000 


590000 


ug/kg 


0.15 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Toluene 


ND 


40000 


590000 


ug/kg 


1 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


trans-1 ,3-Dichloropropene 


ND 


40000 


590000 


ug/kg 


0.055 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Trichloroethene 


ND 


51000 


590000 


ug/kg 


0.4 


mg/kg 


Y 


Y 


DUP 


120803) 


P31 2205-07 


Soi 


1 2/8/2003 8260B Army 


PB 1065 


Vinyl acetate 


ND 


160000 


1200000 


ug/kg 


430 


mg/kg 


Y 


N 
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Table H4. Nondetect Results with Reporting Limits Above Screening Levels 



SAMPLENAME 


LABSAMPID 


MATRIX 


SAMPDATE METHODCODE 


ANALYTE 


RESULT 


MDL 


RL 


Re 

Cl( 
UNITS Le 


DUP(120803) 


P312205-07 


Soil 


12/8/2003 8260B Army PB 1065 


Styrene 


ND 


58000 


590000 


ug/kg 


DUP(120803) 


P31 2205-07 


Soil 


12/8/2003 8260B Army PB 1065 


Tetrachloroethene 


ND 


58000 


590000 


ug/kg 


DUP(120803) 


P3 12205-07 


Soil 


12/8/2003 8260B Army PB 1065 


Toluene 


ND 


40000 


590000 


ug/kg 


DUP(1 20803) 


P31 2205-07 


Soil 


12/8/2003 8260B Army PB 1065 


trans-1 ,3-Dichloropropene 


ND 


40000 


590000 


ug/kg 


DUP(1 20803) 


P31 2205-07 


Soil 


12/8/2003 8260B Army PB 1065 


Trichloroethene 


ND 


51000 


590000 


ug/kg 


DUP(1 20803) 


P31 2205-07 


Soil 


12/8/2003 8260B Army PB 1065 


Vinyl acetate 


ND 


160000 


1200000 


ug/kg 


DUP(1 20803) 


P3 12205-07 


Soil 


12/8/2003 8260B Army PB 1065 


Vinyl chloride 


ND 


55000 


590000 


ug/kg 


DUP(1 20803) 


P3 12205-07 


Soil 


12/8/2003 TPH-G Army PB1065 


Unknown Fuel Hydrocarbons 


ND 


48000 


3000000 


ug/kg 


DUP031120 


P3 11 440-04 


Soil 


11/20/2003 8260B Army PB 1065 


1,2-Dichloroethane 


ND 


0.35 


6.0 


ug/kg 


DUP031120 


P3 11 440-04 


Soil 


11/20/2003 8260B Army PB 1065 


Benzene 


ND 


0.32 


6.0 


ug/kg 


DUP031120 


P3 11 440-04 


Soil 


11/20/2003 As Total ICP 601 0B 


Arsenic 


ND 


2.7 


10 


mg/kg 


DUP031201 


P312003-10 


Soil 


12/1/2003 8260B Army PB 1065 


1,2-Dichloroethane 


ND 


0.42 


7.2 ug/kg 


DUP031201 


P312003-10 


Soil 


12/1/2003 8260B Army PB 1065 


Benzene 


ND 


0.39 


7.2 


ug/kg 


DUP031201 


P3 12003-10 


Soil 


12/1/2003 8260B Army PB 1065 


Vinyl chloride 


ND 


0.66 


7.2 


ug/kg 


DUP031201 


P3 12003-10 


Soil 


12/1/2003 As Total ICP 6010B 


Arsenic 


ND 


3.2 


12 mg/kg 
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